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REPORT. 


Auditor  op  Statb's  Ofpick^ 

CoLxnavBj December  Sl^  I6i9. 

Mmu»0f  Btfne9tmhiive$: 

QEifTLVMMM — In  repty  to  ymtr  resolutioti  of  the  SOth  inst.  re- 
qoesting  ittfbtmation*  fb  to  ^*the  amount  paid  and  amount  of  lia^ 
bility  ^'i^^ed  by  tfie  state  to  attorneys  for  professional  services. 
Tendered  or  to  be  rendered  in  the  business  of  the  state  for  the  last 

2 ear,  as  near  as  the  Auditor  can  come  at  the  same,"  I  have  the 
[>nor  to  submit  the  following  report: 

The  amount  paid  from  the  Treasury,  and  allowed  from  collec 
lions  during  (he  past  year,  is  as  follows: 

For  defen£ng  the  suit  of  Hampson  &  Parkinson  against 

the  state,  -  -  -  -  -         |440  00 

For  legal  opinions  called  for  by  Auditor  of  State,        -        S5  00 
Forsameby  Treasurer  of  State,   -  -  -  5  00 

Allowed  for  collection  on  defalcation  in  Guemsejr  county,    19  50 
Allowed  for  same  in  Montgomery  county— services  ren- 
dered in  1 888,  but  allowed  the  past  year,   -  -      188  60 


$677 


50 


In  relation  to  the  liabilities  created  in  prosecutions  now  pen- 
dinj^  I  am  unable  to  give  any  satisfactory  information.  In  the 
event  of  recovery  in  each  case  on  the  part  of  the  st^e,  (which  is 
not  doubted)  and  putting  the  charges  of  attorney  wt  Ae  rates 
heretofore  rendered,  the  amounj^m  fees  will  not  vkry  far  from 
eight  hundred  dollars.  Y 

In  addition  to  this  class  (^  prosecutions,  forther  liabilities  must 
be  incurred  in  prosecuting  defalcations  agafaist  the  banks.  Tbe^ 
law  makes  it  the  duty  of  the  Prosecutmg  Atto^ey  to  conduct 
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these  suits  on  the  part  of  the  state;  bat  IbaTe  found  but  two  cases 
in  which  these  officers  were  not  directly  interested,  either  as 
heaT7  stockholders,  or  attorneys  for  the  banking  inst^tions* 
The  fees  in  these  cases  will  increase  the  above  item  of  liabilities 
to  about  ONE  THOUSAND  Doij[jLSs«  The  amount  in  controverBy 
upon  which  these  liabilities  are,  and  will  be  incurred,  is  about 
ttoenHf-tix  thousand  dMarsj  which  will  make  the  above  estimate  a 
fraction  less  than  4  per  cent* 

RXCAnTUULTION, 

Amount  paid  in  1839,     -  -  -         0677  60 

Probable  liabilities^  ....   1,000  00 


f  1,677  50 


This  estimate  is  made  from  the  best  means  within  my  powei^ 
and  it  is  thought  will  not  vary  much  from  theresidt 
Respectfully  submitted. 

JNO*  BROUGH, 

Auditor  of  State. 
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REPORT. 


AvMRMt  ev  Bmn^i  QfncBf 

Columbus,  January  S,  1840# 

To  Ae  BmoraSUi 

House  of  EepreserUatives: 

GxnTLBKEN — In  reply  to  your  resolution  of  this  date,reqiiestiog 
information  as  to  the  ^  amount  of  taxes  paid  by  mm-resident  land 
holders  at  Colombus,  for  the  year  1888,  designating  the  amount 
paid  for  state  and  canal  purposes  separately,  and  the  cost  incurred 
at  this  office  in  consequence  of  such  taxes  being  paid  at  Colum- 
boi,''  I  have  the  honor  to  submit  the  following  report: 

The  amount  of  taxes  paid  through  the  State  Treasury,  for  the 
year  1838,  was  as  follows: 

For  state  and  canal  purposes,  -  -         94,751  00  3 

For  county  and  other  purposes,   ...    10,629£07  6 

Total,  -  -  .  -  f  15,880  07  9 

It  is  impossible  to  say  what  portion  of  this  amount  was  paid  by 
M  non-resident  land  holders.''  It  is  a  fact  within  my  own  knowl- 
edge, that  a  considerable  amount  was  paid  by  residents  of  the 
ccMmties  where  the  lands  were  situated,  who  thus  received  the 
advantage  of  an  extension  of  the  time  of  payment,  beyond  the 

teriod  otherwise  prescribed  by  law.    The  greatest  proportion, 
owever,  it  is  presumed,  was  paid  by  actual  ^  non-residents.'' 
The  ^  cost  to  this  office"  in  receiving  the  above  amounts  of 
taxes,  as  near  as  can  be  estimated,  was  as  follows: 

Paid  for  making  duplicates,           -           -  *         f  138  94 

Paid  for  distributing  same  to  counties,            -  -      185  00 

Piud  for  collecting  from  counties,  -           -  -            125  00 

Paid  for  clerk  hire  consequent  upon  the  system,  -      300  00 

•738  94 
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There  may  hare  been  fome  otbev  incidental  expenses,  which 
are  not  noted,  bat  the  amount  is  small.  The  item  of  cleriL  hire  is 
merely  an  estimate^but  is  considered  quite  low  enough. 

If  it  be  desirod  to  know  the  total  cost  of  the  old  system  of  recei- 
ving taxes  thitMigb  the  State  Treasury,  it  will  be  necessary  to  add 
to  the  above,  the  amount  of  County  Auditor's  fees  in  making  out 
the  duplicates,  which  were  paid  from  the  public  taxation.  Theae 
will  about  average  one  hundred  dollars  to  the  duplicate,  which 
wili  ^ve  for  the  year  1838,  the  sum  of  seventy-four  hundred  dol^ 
lars^  m  addition  to  the  expenses  above  enumerated,  as  accruing  at 
this  office. 

Reapectfidly  submitted, 

JNO.  BROUGH, 

Auditor  of  State. 
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KEiHJfCT. 


Anmial  Report  of  the  Ohio  Tumpih  Cmpany^or  the  year  ending 

15(A  Novembery  1839.  ^ 

Ga|Htil  BtociL  of  said  company  subscribed  by  iodi* 

▼idual^             .....  |55,000  00 

^obscribed  by  state  of  Ohio,        -           -           •  55,000  00 

Total  capital  stock,           •           -           -  ft  10,000  00 

Of  which  there  hap  been  paid  in  by  indhridiials,     -  42^9$  «6 

^jr  the  stale  of  Ohiosj                    -           -           -  42,M9  80* 

Total  paid  in,  -  - 


y waid  by  tndhriduak,  **  *  .      13,700  t4 

Do.    bysiateofOhio^  -  .  -       12,700  14 

Total  unpaid,  -  -  -    |$5,400W 


Tte  ^x^T  of  Ma  Q^mpanr  andiorixes  the  coostractioB  of  a 
Tdimpike  from  Cincinnati  to  Portsmouth,  but  as  yet  nothing  of 
importance  has  been  done  on  any  part  of  tfie  route,  except  so 
miKh  thereof  as  lies  between  the  union  bridge,  over  the  Little 
Miami  river,  and  Bethel,  in  Clermont  county,  a  distance  of  near- 
ly twenty-two  miles,  the  whole  of  which,  is  under  contract  for 
coiiqdeti<m  by  the  35th  of  December,  18S9,  hot  which  is  not 
lyuly  to  be  ready  for  t<dli&g  wtil  spriiy.  This  disappointment 
is  chiefly  attributed  to  the  uilure  on  the  part  of  the  state  to  pay 
our  dnm  when  tfiey  were  due,  by  reason  of  which,  die  greater 

Gt  of  tiie  work  was  suspended  for  neariy  two  months  of  excel- 
t  wwkii^  weather. 

*Ia  this  sun  is  included  a  draft  on  ths  State  Treasurer  for  |8|^1  S3 
which  has  not  been  paid. 
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This  road  has  been  a  considerable  time  making,  and  has   not 
been  managed  in  the  best  manner  as  regards  its  interests  in  a 
pecuniary  point  of  view.    Its  stockholders  are  chiefly  farmers, 
and  the  mechanics  of  the  little  villages  through  which  it  passes, 
and  the  directors  elected  to  manage  its  concerns,  Were  required 
by  their  constituents  to  oauso  a  general  distribution  of  the  work 
and  funds  on  the  entire  length  of  the  road  as  contracted,  to  wit: 
twenty-two  miles^  rather  than  confining  the  expenditure  to  a  sec- 
tion of  five  or  ten  miles,  by  whicti  latter  method  a  gato  or  galef 
over  a  small  part  of  the  roote  might  bive  been  yielding  a  rev- 
enue; however,  the  poTicy  adopted  has  produced  general  satis* 
faction  with  the  stockholders,  Who  did  not  interest  themselves  in 
its  construction  with  a  view  to  profit  by  the  investments  in  it0 
stock,  as  bankers^  bat  who  looked  solely  to  the  advantages  deri- 
ved from  a  great,  permanent  and  convenient  thoroughfare  upon 
which  the  (mnluce  of  the  fertile  soil,,  over  which  it  passes,  could, 
easily,  cheaply  and  expeditiously  be  conveyed  to  die  city  of  Cm- 
cinnati,  that  great  d^t  of  the  surplus  commodities  of  this  and 
the  neighboring  counties.    It  may  be  proper  here  to  state,  Uiat 
the  policy  adopted  by  the  directors  of  this  company,  as  above 
desoribedf  was  adopted  long  before  the  state  became  connected 
wHhuaas  a  stockholder.    And  it  may  also  be  well  to  r^m^k,^ 
t^t  although  the  stockholders  generally  do  not  anticipate  great 
income  from  tolls  upon  the  road,  viz:  for  mere  gain  by  way  of 
interest  upon  money  loaned-^^is  money  here  at  private  k>an 
commands  from  ten  to  fifteen  per  cent  per  annum-— yet  it  is  most 
ooBfidendv  believed  that  this  rood  will  yield  a  fair  per  centum^ 
upon  the  binds  mvested,  compared  with  other  works  of  a  sim^ilar 
character  in  the  state.    If  any  road  yields  a  revenue  over  and 
above  repairs,  &c  there  is  no  good  reason  why  this  may  not* 

AH  of  which  is  respectfiilly  submitted, 

R.  W.  CaLARK,  PresidefU^ 

Ohio  T^rrfiie  Gmpethy. 
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REPORT. 


CoLBBAtif^  December  81»  1839. 

Tb  the  Oeneral  Aaembly  qfthe  State  qf  Ohio  : 

In  compliance  with  an  act  of  the  legislature,  passed  March  £4,  1837, 
the  Coleratn,  Ojcford,  and  Brookviiie  Turnpike  Uompany,  sufomit  the  fol- 
lowing statement: 

Amount  of  capital  stock  subscribed,  -  -  .    ^164,600  00 

By  individuals,  1886  shares,  $50     -  -      |94,300  00 

By  the  state,  1406  shared,  -  -         70,300  00 

1164,600  00 

Application  for  an  additional  subscription 
b^  the  state,  to  equal  those  made  by  indi- 
viduals was  made  November  last,  being 
for  480  shares,  $24,000  00 

Amount  of  capital  stock  paid  in,  ...    ^5,133  59 

By  individuals,        -  -  -  .       |34,980  60 

By  the  state,  (including  a  draft  on  state 
treasurer  for  $5,825  00,  due  llih  No- 
vember, but  unpaid,)      ...  30,158  00 


$85,138  56 


Payments,  (including  orders  drawn  on 

our  Treasury  for  all  purposes,  -  $77,216  88 

Bilis  receivable,  state  draft,        -  -        -        6,825  00 


$83,041  88 


Received  from  stockholders,      •  -  $65,138  50 

Orders  on  our  treasury,  unpaid,  -  17,903  38 


$83,041  88 


The  debts  will  be  increased  at  our  next  monthly  estimate  about 
14,500  00. 

The  above  includes  $2,405  42,  expended  between  Cincinnati  and 
Mi  1  creek — the  grading  of  the  whole  road  from  Mi! I  creek  to  the  Miami 
river,  and  six  miles  of  the  most  expensive  part  of  the  road  between  the 
Miami  river  and  Oxford— also,  the  metaUng  of  between  eight  and  nij^e 
miles  between  Mill  creek  and  the  Miami  river. 


Digitized  by  CjOOQ IC 


4  [  Doc.  No.  60,  ] 

Owing  to  an  iDjunctioQ  procured  by  the  commiBsioneni  of  Hamilton 
county,  restraining  us  from  working  on  that  part  of  the  road  lying  be- 
tween Cincinnati  and  Mill  creek,  and  our  charter  requiring  that  *<not  less 
than  ten  miles  beginning  at  Cincinnati,"  shall  bo  completed  before  tolls 
are  taken,  is  the  reason  we  are  not  now  receiving  tolls  on  thefinished  part 
of  our  roadw 

The  late  period  at  which  this  statement  is  presented  is  owing  to  the 
sickness  of  our  late  treasurer,  preventing  a  settlement  with  him,  and  its 
embracing  matters  since  the  15th  November  last — the  difficulty  of  separat- 
ing former  from  subsequent  transactions,  as  entered  on  our  books.  All 
which  is  respectfully  submitted. 

G.  RICHARDS,  Pru't. 

BbaipPBT  Ciujct.  Secretary. 
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[Doc.  Na5l.] 


REPORT 


Secretary's  Office,  Miami  Univrsitt, 

January  1. 1840. 
• 
The  following  is  the  siatement  required  to  be  made  to  the  hon- 
orable General  Assembly  of  the  State  of  Ohio,  by  the  Board  of 
Trustees  for  the  Miami  University? 

Within  the  past  year,  nine  of  the  twenty  two  in-lotsin  the  town 
of  Oxford,  mentioned  as  unsold  in  the  last  report,  have  been  put 
Dader  lease,  which  has  increased  the  permanent  annual  revenue  to 
the  sum  of  -  .  -  -  -    $6,354  32 

(And  adds  $AT!  50,  to  the  amount  due  on  bonds  and 

notes.) 
Ca«h  received  as  tuition  fees  for  the  college  year,     -     3,695  00 
for  room  rent,  -  .  -        268  00 

for  rents  of  pasture  lots,        -  -  60  00 

on  bonds  and  notes       •  -  -  93  42 

interest  on  rents  and  bonds,  -         102  10 


Amounting  in  all  to  the  sum  of  $9,471  84 

This,  by  a  reference  to  former  reports  is  found  to  be  about  the 

Handing  annual  income  of  the  Institution.     Its  expenses  are — 

Salary  of  President,  -  -  -  -$1,200  00 

Professor  of  Natural  Philosophy,  &c.,  -      1,000  00 

Professor  of  Grecian  Literature,  Rheloric,  &c.,         800  00 

Professorof  Mathematics,  &c.,  -  -         800  qO 

Professor  of  Languages,  &c^  -  -         700  00 

Master  of  Grammar  school,    ^  -  .         700  00 

Assistant  teachers  in  Grammar  school,  -        460  00 

Superintendent,         -  -  -  -         200  00 

Commission  and  fees  to  the  Secretary  for  the  last  year        S34  69 

Same  for  treasurer,  .....        202  40 

Traitees,      -  -  .  -  -  .         101  80 
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Servant  hire,  -  -  -  -      $^34  00 

Fire  wood,,   -  -  •  -  -  -         259  25 

Books  for   the   increase  of  the  library,  periodicals, 

printing, book-binding,  and  other  expenses  of  libray,      448  4l 
Chemical   apparatus,  repairs,  and   assistance  in  la- 
boratory, -  -  -  -  -         338  80 
Repairing  doors,    windows,    stoves,    whitewashing 
rooms,  furnishing  lights,  and  other  incidental  ex- 
penses,     -             -             -             -             -             -         427  68 


Making  the  ordinary  annual  expenses  about  §8,197  03 

Within  the  past  year,  however,  the  trustees  have  been  able  to 
put  an  entire  new  roof  of  pine  sliingles,  with  copper  gutters  on 
the  main  edifice,  and  to  make  considerable  repaid  to  the  cupola, 
.  at  an  expense  of  -  -  -  -  -      §805  47 

To  fit  up  the  inside  of  the  rooms  occupied  by  the  stu- 
dents, by  placing  in  each  a  clothes  press,  book  case 
and  other  conveniences,  at  a  cost  of    -      -  -         338  29 

A  large  raom  in  the  third  story  of  the  centre  build- 
ing has  been  fitted  up  for  the  use  of  an  additional 
literary  society,  at  an  expense  of  -  -  ,         17881 

Two  flights  of  stairs  in  the  main  edifice  have  been  re- 
paired with  new  steps  and  hand  railing,  costing     -         1 88  25 
They  have  also  paid  the  balance  of  a  deferred  debt,  of        210  60 

Making  the  extra  expenses  amount  to  $1,721  32 

These  sums  have  all  been  paid.  The  institution  is  free  from 
debt,  and  at  this  date  there  is  a  balance  in  the  Treasury  of 
8212  09. 

There  will,  on  the  first  day  of  March  next,  be  a  vacancy  in  the 
Board  of  Trustees,  by  the  expiration  of  the  term  of  service  of  Dr. 
Jesse  Parramore  who  was  appointed  to  fill  the  vacancy  occa- 
sioned by  the  death  of  John  M.  U.  M'Nutt,  Esq.,  of  'Preble 
county.  There  is  also  a  vacancy  in  the  board  by  the  removal 
from  the  State  of  Doct.  Cruikshanlc,  of  Butler  county. 

A  copy  of  the  last  trif^nnial,  as  well  as  a  copy  of  the  fourteenth 
annual  catalogue  of  Miami  University,  accompanies  this  report. 
Respectfully  submitted  bv  order  of  the  Board. 

JOEL  COLLINS,  Secretary^ 

Miami  UniversiU/. 
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BmunMe  Speaker  1/  ike  Bomm  oj  RepresentaUvei: 

8ik:— iBcloted  is  a  statement  of  the  repairs  on  the  State  House, 
Blade  by  me  in  obedience  to  the  order  of  the  legislature,  from  an  ap- 
propriatton  for  that  purpose,  passed  March  18,  1839;  which  is  res- 
pectfally  submitted  to  the  General  AssemUj  of  the  State  of  Ohio,  by 

ZECH.  MILLS,  Idbrarian. 

The  Touchers  for  the  above  charges  aooompnny  this. 
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STATEMENT,  .&c. 

Utrariai^y  and  Agmtfar  rqniiring  Slate  Haute: 

.    DO.         . 

To  paid-  the  Mlewnijg  bUU  for  carpeting  aad  ropaUs  of  tbe  State 
Homa,  from  appropriation  for  that  purpose,  viz: 

1839. 

April  27.    To  paid  Price  4b  BrOwnV  bill  of  carpeting ^430  00 

^                   Z.  Mills' stage  (are  to  and  from  Day- 
ton, to  select  carpets 10  00 

**  Capt.  Adams' freight  bill  of  carpet  from 

bajton ; 4  08 

*^  A.  Barret,  for  taking  bp  old  carpets, 

and  cleaning  House,  &c. 6  50 

**  6.  Lazell  for  1  box  for  books  for  State 

House 75 

May      3.  A.  Pinney's  bill  for  fixing  old  Senate 

carpet  on  library* •••• 6  00 

Jane    S7.  Jacob  BoswelPs  1st  bill  of  repairs 270  081 

Aug.   23.                  Warner,  Pinney,  Ic  Go's,  bill  of  cur- 
tains  - 23  75 

*^  Brown  for  sweeping  and  airing  House,        1  OQ 

^  Jacob  Boswell's  2d  bill  on  State  House,        2  871 

Not*    •  7.  Sheet  iron  for  stoye  in  State  House 1  26 

**  A.  Pinney^  bill  for  making  and  puting 

down  carpets  in  both  hatis,  entries, 

&C- ;.^.....,.       46  60 

Nor.    29.  Anthony  Barret's  bill    for    cleaning 

State  House  and  white-washing  both 
halls,  and  the  4  committee  rooms, 

&c. •••••• 41  76 

Dec.      2.  A.  Hardy's  bill  for  repairs  on  all  the 

fireplaces-'-'—.. 32  74 

•* .     .  3.  ,  Conrad  Hey  I's  bill  of  glazing  windows.     . 

&c. '     14  25 

*«  H'Coy,  Work  &  M'Coy,  for  sundries' 

for  State  House 61  41 

**  Jacob   Boswell's  3d  bill  of  work   in 

State  House;  ((aid  Nov.  28.*. '•      36  66i 

,S989  60* 
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CR. 

1839. 

April  S7«    By  Auditor^s  draft  on  Trasairer  oo  aooocmt  of 

appropriation  fi^  '^Pf'^  of  &at6  Houae^dEC.    490  00 

June  27.    Bj  Auditor's  draft  on  Treasurer  on  aeoount  of 

appropriation  for  repairs  of  State  Houae,  dec    270  08i 
<<      By  cash  collected  froni  Ruasell  fm  breaking 

windows  in  State  House* ^.....•. 4  75 

Aug.  23*    By  cash  received  from  John  Toang  for  old  car- 
peting  - * 16  60 

Not.  28.    By  Auditor's  draft  on  Treasurer 267  51 

By  balance  to  new  a60oant-»««***oi«  *-*»^..#.tt..  76 

#989  §9* 


u 


Z.  MIU,  SiaU  UbrarUm: 


V0PCH5RS. 

PaytoNi  AprU  90|  1899. 


Dear  Siu:-^Taur  favor  of  the  27th  inst.,  containing  the  Treasurer 
of  State's  check  on  the  Dayton  Bank  for  $490,  was  duly  received*  and 
the  enclosed  check  placed  to  the  credit  of  the  bill  of  carpeting  of  the 
5th  April. 

Very  respectfullyy  your  obedient  ^rvants, 

PRICE  &  BROWN,  Agents, 
Dayion  Carpet  Manufactwring  Compmt!^. 


CofiUMBUs,  April  27|  IMS* 

Received  of  Zecharifth  Milli^  Librarian}  foMr  dollars  and  eight  cents 
in  Mil  for  freight  and  charges  on  4  bitndipp  of  carpeting  for  State  of 
Ohio. 

J.  H.  ANDREWS. 


TkB  Suae  of  Ohio,  io  Anthony  BarreUs  Dr. 

To  white-washing  library  and  entry,  stair  c^m^fca** $3  50 

work  of  Henry^  cleaning  bobkp,dsc.«* i.'....v..     j  00 

taking  up  and  cleaning  carpet  in  State  House  and  Library,     1  00 

$6  50 
Received  payment  of  Z^charidh  Mills,  Librarian. 

ANTHONY  BARRETT. 
Apra23,\m. 
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CoLUBCBUS,  AprU  30, 1839. 
StM  of  OkiOy  to  Etam  and  Pifm^,  Dr. 

To  makiog  aod  laying  down  catpftt  ift  Slate  Library •^•^^^^ *  $Q  00 

Eeceived  payment, 

EVANS  fc  PINNKT. 

KkfLJfMStBf  Jme  il)  1639. 
Slife  of  OkiOf  to  Jacob  Botwell,  Dr. 

To  work  done  on  the  old  State  Hottfle  roof. • $146  371 

«392  feet  prime  pine,  11  inch,  at  $3 71  76 

Bnttles  ^  RtmyoQ^fi  biU  Quails  and  tin,  and  work 28  82ft 

the  painter^s  bill • 5  50 

C^isey  &  Field's  bill  of  shingles  aUd  boBids— •••—**•"       17  £0 
hauling  lumber  and  shingles 1  37* 

-         .  $270  084 

Seoeived,  Oolombne,  June  87, 1839,  of  Zecheuriah  Mills,  Librarian, 

ttaeabo^e  bill  in  full,  _,  ^ 

JACOB  BOSWEUi. 


Thb  State  of  Omo: 
Z.  MBZt,  ZAmrJfltB,  m  aoeomd'wUh  Wamer,  Pmmey,  ^  Co.,  Dr. 

1839. 

AprU  4.    SO  yards  green  worsted  damask,  $0  76, ^^$4  550 

«4.     1  peoecarpet  binding,  63;  i  thread    26, 88 

24.    3in.  tacks.-M....i r...., 37 

ifitZ  75 
Salombiii,  August  23, 1839,  received  payment,  ^  ,  ^     ^ 

WARNER,  PSjNNEIr,  Ac  Co. 
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CoLUXBirii  Jvme  6, 1859. 

The  StaU  of  Ohio,  to  /.  BosmlU  Dr. 

To  repairing  roof  of  Treasurer's  office : 

shingles^ - •*•••  $1  *^ 

naiis " - 51 

work  00  the  same - -•••     1  3* 

$2  87 

Beoeived  payanent  of  Zeehariah  Mills,  State  Librarian. 

JACOB  BOSWELL. 
September  Bj\^^. 


OouJMBUS,  JVocwRier  1, 1839. 
State  of  Ohio^  4o  A.  Pmne^f,  Dr. 

To  making  and  putting  tlown  carpet  in  Senate  chaml>er  and 

Representative  hall-* $46  00 

1  doz.  papers  tacke*— ——••••* •*••• *....*-         1  50 

f  46  50 
Received  payment, 

A.  PINNEY. 


Counaost  JViMMMi^  Sl»  1839* 

StaU  of  OhiOytp  Anthony  Barrett^  Dr. 

To  taking  up  carpet  and  cleaning  the  same  at  the  State  House,'  $1  00 

7  days  work  by  Thomas  Jefferson  at  same -^ 7  00 

4  days  work  by  Henry  Barrett  at  same- • ••       4  00 

13  days  by  self,  at  76  cents,  at  same—  - 9  76 

wbite-washiog  State  House ••  *^—* ....;.:..•.•-;..    20  00 

$41  76 

Received  the  above  in  full  of  Zeehariah  Mills,  Librarian. 

ANTHONY  BARRETT. 
Columbus,  No^miiber  29, 1839. 
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The  Suae  oj  OMoj  to  A.  Hardy,  Dr. 

1839«    For  repairs  done  on  the  old  Sti^  House : 

8epU   4.    To  one  tender  1  day * • #0  3U 

10.  2  days  mason  work  and  tenders  H  days' 6  bH 

11.  2  days  mason  work,  And  tender  f  day 4  94 

12.  U  days  mason  work,  and  tender  i  day 3  12i 

«             1300  brick,  at  $6  00  per  Nf. 7  80 

**             mortar  found"- •• - 3  00 

20.  plastering  the  front  of  6  fire  places,  at  76  cents 

each .- •• 4  60 

No?.   9.         patching  round  Stove  pipe 60 

$29  74 

1«39.    The  State  Library. 

Sipt.  17.    To  repairing  fire  place,  and  laying  hearth,  and 

furnishing  materials,  (Ssc ' •• 3  00 


$32  74 
Received  tmymeat  in  fulL  of  Zeehariah  Mills,  Librarian. 

^^  A.  HARDY. 

CouniBiTS,  December  2, 1839. 

CotuMBim,  Nonembtr  13»  1839. 
SUiU  of  Ohio,  to  Conrad  HeyU  Dr. 

Nov.  13,  1839.    For  glazing  27  lights  glass,  at  60  cents  per 

light : $13  60 

Dec,  3j     "        To  repairing  large  lantern- '^^ 

$14  26 
Received  payment  in  full  by  Zeehariah  Mills,  Librarian. 

CONRAD  HEYL. 

Columbus,  Decemher  16, 1839. 


State  of  Olio^per  2.  MitUjto  JStCoy,  WorkondltCoyy  Dr. 

Sept.  15,    For  29*  yards  bflack  cambric  at  161 f*  w2 

tf  2  doz.  tapes,  at  374;  thread  19 ^ 94 

Oct    17  4  corn  brooms,  at  124 *••        ^^ 

19.  U  lbs.  sash  cord,  at 37* 65 

21.  47  yards  green  flannel,  at  40 - 18  80 

«  17  pieces  green  ferreting,  at  131 ^  19 

2*-Doc.  No.  62. 
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Oct.   21-  4  piecescarpet  binding,  at  75 #3  00 

**  I  lb.  patent  thread.at  $\ • 1  00 

83.  15  yards  Venetian  carpet,  at  90 -.-  13  60 

£9.  2  pieces  carpet  binding,  at  76 - 1  50. 

SO.  1*  yard  scarlet  damask,  at  874 • 131 

"  2  yards  superior  black  muslin,  at  25 • 50 

**  3  yards  stout  linen,  at  15 46 

«  }  yard  plain  hair  cloth,  at  §1  75 1  31 

Not.     2.  2  piecescarpet  binding,  at  76— ^ • 1  50 

4.  4  |)Qpers  tacks,  at  12i 60 

5.  9  yards  green  flannel,  at  40 3  60 

"  6  pieces  ferreting,  at  18| • *••     1   13 

«  H  yards  black  velvet,  at  624 1  05 

«*  4  papers  tacks, at  124 50 

25.  14  lb.  sash  cord,  at  374 ^..         50 

"  1  brass  double  pulley,  at  62 62 

<*  1  iron  bolt,  374 ;  screws,  6 » 44 


$61  41 

Received  paynoent  in  full  ofZechariah  Mills,  Librarian. 

M'COY,  WORK  A;  M'COY, 
Per  D.  Overdier. 
CoLXTMBUs,  December  14, 1839. 


State  of  OfuOi  to  Jacob  Boetoellf  Dr. 

1839.    Repairs  in  old  State  House: 

Sept.  16.    To  repairing  and  covering  14  screens**' ^....  $6  60 

**           sewing  muslin .....: „ 75 

"            6  papers  of  tacks 62* 

Oct.    19.           hangmgsash • ,  4  50 

**            covering  47  desks 7  37| 

—        **           3  papers  of  brass  tacks 2  81 

•*            1  sett  of  castors 126 

**            repavring  doors 75 

"            repairing  spit  boxes ».... 1  13 

*<            repairing  2  chairs ^ 5  5Q 

«            repairing  on  steeple,  and  lumber 3  60 

"           hanging  pulleys  to  3  doors 75 

**           curtains  to  windows**"* *» •**• 50 

"           putting  on  bolt 35 

Nov.  27.          4  spit  boxes 1  50 

"           hauling 37j 

«      .     ,  .  $^^  06* 

Received  payment  in  full  ofZechariah  Mills,  Librarian. 

,,       ,  JACOB  BOSWELL. 

November  27, 1839. 
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&ati  of  Ohio,  (per  BotwM,)  houghi  of  Coiejf  ^  Field:] 

May  20.    800  feet  comnion  pine,  at  $H -•••  $5  26 

Jane  11.    24  M.  shingles,  at  $4.- • 10  00 

13.     *  M.  shingles,  at  $4 - • 2  00 

$17  25 
.  Received  payment. 

GASEY  &  FIELD. 
CoLirxBUS,  June  22, 1830. 


• 


State  of  Ohiot  to  tiiehxrd  Jonee,  Dr. 

1839. 

June  22.    To  painting  deck  roof  of  the  old  State  House $5  00 

•*  painting  ladder •-**• • 60 

t6  60 
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SPECIAL  REPORT 


OF  THE 


BOARD  OF  PUBLIC  WORKS, 


»    UOATIOlf    TO    THX   AFPU0ANT8    FOR    8UB8CRIFnONS    OF  STOCK 

TO   TUIUHFJULIi:   AND  OTHER  C0MFANIS8,  UNDER  T^B 

INTERNAL  IllFROVElCBNT   LAW* 


January  10, 1840* 
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REPORT. 


Ofhce  of  the  Board  of  Public  WoRm, 
CoLUBiBUSy  January  10,  1840* 

7b  ike  Honorable  the  House  of  Hepretentalives  of  the  State  ofOhiot] 

In  obedience  to  a  resolution  of  the  House  *<that  the  Board  of  Public 
Works  be  requested  to  report  to  this  House  the  amount  of  applications 
BOW  pending  before  them,  for  the  benefit  of  the  act  entitled  an  *<act  to  an* 
tborize  a  loan  of  credit  by  the  State  of  Ohio  to  railroad  companies,  and 
to  lathorize  subscriptions  by  the  State  to  the  capital  stocky  of  turnpike, 
earn],  and  slack  water  navigation  companies,"  passed  March  24th,  1837* 
Also,  the  number  of  such  works,  and  the  different  kinds,  whether  raiU 
road,  turnpike,  canal,  or  slackwater  navi^tion,  and  in  what  counties 
they av-e situated,"  the  Board  submit  the  following  report: 

Baring  the  present  session  of  the  Board,  the  following  companies  hare 
presented  the  survey  and  plans  of  their  respective  works,  the  action  on 
which  has  been  deferred  by  a  resolution  of  the  General  Aseembly. 


NuMt  of  Workt. 


Zanesville    and  Marietta 

turnpike, 
Circleville  and  Washington, 

Portsmouth  and  Columbus, 

Dayton  and  Western, 
Colerain,  Oxford,  and  Brook- 
yiUe,  (continuation  of) 


Length. 


63  miles. 

17 

90 

34h 

lU 


N«Mf  of  eoantiw  in  whieh  Uia 
worli^are  tUaated 


216  miles 


{  Washington,    Morgan   and 
J      Muskingum. 
Fairfield,  Pickaway  &  FayeUe, 

S  Scioto,  Roes,  Pike,  Pickaway 
and  Franklin, 
Montgomery  and  Preble, 

Hamilton  and  Butler, 


As  the  law  authorizing  subscriptions  4o  the  capital  stock  of  turnpike 
eempanies,  does  not  require  the  companies  to  file  an  estimate  of  the  cost 
of  the  road  in  thisoffice,jt  is  seldom  done.  The  estimates  of  cost  of  those 
that  have  6«f/t  presented,  are  considered  much  too  low.  It  Is  presumed 
that  these  works  will  not  cost  less  than  six  thousand  dollars  per  mile,  mak- 
ing in  the  aggregate,  one  miHion  two  hundred  and  ninety  six  thousand 
dollars. 

The  Mantifield  and  New  Haven  Railroad  Company  have  had  a  survey 
tnd  estlmaie  made  of  their  road,  but  they  have  not  filed  their  papers  in 
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this  office,  ai  no  action  could  be  had  by  the  Board^'in  confequenee  of  the 
passage  of  the  resolution  previously  referred  to. 

The  length  of  this  road  is  twenty  four  miles,  extending  from  Mans- 
field to  New  Haven,  and  through  parts  of  Richland  and  Huron  counties. 

The  estimated  cost  of  this  road  by  the  engineer  of  the  company  is 
|1d9,781  81. 

Further  applications  have  not  been  made  to  the  Board  this  session.  It 
is  understood,  however,  that  preparations  are  made  and  being  made  on  a 
number^of  other  works. 

By  order  of  the  Board, 

WILLIAM  RA YEN,  Prendeni. 


Digitized  by  CjOOQIC 


Doc  N6. 54. 


SPECIAL    REPORT 


Of  THB 

BOARD  OF  PUBLIC  WORKS, 

TRumnrriNo  THE  repoktop  the  enginbee  employed  to  survkta 

ReUTE   FOR  A  CANAL   FROM   COLUMBUS    TO  LAKE    BRIB| 

THROUOH  THE    TALLET  -OJ^    THE   8CIOTO9 

OLBNTANOT  AND  SANDUSKY  RIVERfli 

Under  «  reidfUum  of  the  but  General  Aaemhlf. 
January  10,  1840. 
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OmcE  OP  THB  Board  op  Pob^ic  Works, 
CoLtuiBUSy  January  10, 1840. 

!•  the  HmufnAle  the  Gener<a  AsstnMy  of  the  State  of  Ohio: 

*  In  obedience  to  a  reaolutioo  of  your  honorable  body,  passed  March  5, 
1839,  "that  the  Board  of  Canal  Commissioners  of  the  State  be  author- 
ized  and  required,  at  the  opening  qP  the  ensuing  spring,  or  as  soon 
thereafter  as  convenience  will  permit,  to  assign  some  competent  En- 

SDeer  or  Engineers,  to  take  an  accurate  survey  and  estimate  of  a 
wal  route  from  Columbus  to  Lake  Erie,  through  the  valley  of  the 
Scioto,  Olentangy  and  Sandusky  rivers,  and  that  a  full  and  ample  re- 
port of  the  same  be  made,  hy  .said  Board,  to  the  next  General  Assem- 
bly," the  Board  of  Public  Works  herewith  transmit  the  report  of 
George  Morton,  the  Engineer,  to  whose  charge  the  survey  was  com- 
nitlcd. 

Respectfully  submitted, 

WILLIAM  RAYEN,  Prencfen/. 


Digitized  by  CjOOQIC 


Digitized  by  Google- 


[DoaNo  54.] 


Jhthe  Boardof  Public  WorU  of  the  SuUe  of  (Mo: 

Gkntlbmsn:  la  pursuance  of  an  .order  from  one  of  your  boardfl 
htYe  made  a  survey  of  a  route  for  the  Central  Canal,  from  CoIuiAbus, 
by  the  valley  of. the  Scioto^  f)lentangy  and  Sandusky  rivers,  to  Lower 
^iKiusky;«another  from  Columbus,  by  the  valley  of  the  Scioto,  to 
Little  Sandusky,  a  point  in  the  first  mentioned  line;  and  have  contin- 
oedone  line  from  Lower  Sandusky  to  Lake  £drie,at  Port  Clintpn^  and 
another  from  Lower  Sandusky  to  Sandusky  City.  As  the  result  of 
ny  labors  in  these  surveys,  and  others  necessarily  cond^ected  there- 
with, I  have  the  honor  to  sui)mit  the  following  report: 

SANDUSKY  AND  OLENTANGY  LINE.       . 

After  delays  arising  from  various  causes,  we  commenced  our  survey 
on  the  first  day  of  July  last,  at  Lower  Sandusky,  on  the  Sandusky 
river,  at  the  highest  navigable  point,  or  where  the  waters  are  of  ao 
uoiform  depth  of  not  less  than  four  feqt;  which  point  is  immediately 
below  where  the  Maumee  and  Western  Reserve  Turnpike  crones  the 
river.    At  this  place,  we  have  the  waters  on  a  level  with  Lako  Erie; 
We  followed  the  valley  of  the  Sandusky  riyer^  through  the  counties  of 
Sandusky,  Seneca,  and  Crawford,  to  the  mouth  pf  the  Little  Sandusky; 
tbencaup  that  stream  to  the  mouth  of  Honey  Creek,  an  eastern  branchv 
thence  across  the  Swinerton  summit,  (or  gap  in  the  dividing  ridge  be- 
tween the  waters  of  the  Sandusky  and  Scioto,)  to  the  Little  Scioto. — 
When  we  got  to  this  point,  I  started  a  crest  level,  and  ran  on  this  ridge 
some  distance  in  a  south  westerly  direction,  but  found  no  place  as  favor- 
able for  crossing  as  the  ^p  by  Swinerton^s.     We  then  continued  our 
crest  level  north  easterly,  making  a  critical  examination  of  each  de- 
pression, until  we  arrived  at  Kirbyy     The  most  favorable  place  to 
cross  the  ridge,  I  found  to  be  near.  John  A.  Biblers.  about  one  half  mile 
north  east  from  Swinerlon^s.     This  depression  is  375  feet  above  Lal^e 
Erie,  as  it  was  on  the  1st  of  July  last.     Eirby^s  summit  is  8  feet  lower; 
bat  to  cross  through  this  with  our  main  line,  would  lead  us  .several 
miles  out  of  our  course.     After  makius  these  examinations,  I  adopted 
a  summit  level  which  would  give  15  feet  cutting  at  3ibler'sgap.     I 
then  continued  our  line  of  level  up  the  Sandusky,  to  ascertain  at  what 
point  on  that  river,  we  could  take  out  the  water  to  supply  our  summit 
level.    We  found  that  to  be  near  the  east  line  of  section  No.  10,  Town* 
ship  No.  3  south,  Bange  Na  16  east;  about  2li'  miles,  (measuring  in 
the  valley)  below  where  the  river  crosses  the  original  east  line  of  the 
Wyandot  Reservation;  and  about  Qk  miles,  below  Bucyrus.    We  eon- 
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tinued  our  line  to  the  latter  place,  and  found  that,  by  constructing  two 
high  reservoir  dams,  we  could  reach  tha(  place  and  have  10  feet  of 
water  at  the  town  when  the  upper  pool  was  full. 

From  this 'place  ,we  returned  to  Kirby*s  summit;  and  taking  for  a 
base,  the  summit  level  I  had  adopted,  continued  the  feeder  line  to 
near  Swinerton's.  We  then  went  back  to  the  north  side  of  the  ridge, 
and  continued  our  main  line  through  Bibler^s  gap,  and  continued  it 
nearly  south  until  we  got  to  Marlon,  crossing  the  Little  Scioto  and 
Rocky  Fork  in  our  route.  I  apprehended  no  difficulty  in  crossing  the 
Guquaw  summit,  south  of  that  to*vn,  to  the  waters  of  theOIentangy  at 
Waldo.  But  upon  examination,  found  that  to  do  so,  we  would  have  to 
encounter  a  cut  of  40  feet,  which  would'hot  run  out  to  common  cut- 
tings for  several  miles.  I  made  several  examinations  for*the  purpose 
of  getting  over  this  ridge  in  the  direction  first  proposed;  but  did  not 
sucoeed  in  finding  any  place  so  low  as  that  south  of  Alarion.  We  then 
bore  south  westerly,  passing  over  the  ridge  between  Marion  run  and 
the  Scioto  riyer,  until  ^e  gained  the  proper  level  on -the  western  or 
Scioto  slope. 

We  then  ran  a  crest  level  for  the  purpose  of  ascertaining  at  what 
'  point  wo  could  best  pass  the  dividing  ridge.  But  after  a  full  and  min- 
ute examination  of  the  whole  country  for  twenty  miles,  most  of  the 
distance  in  woods,^  we  found  noeuitable  place  until  we  arrived  near 
the  head  of  Delaware  run,  about  fivo  .miles  north  westerly  from  the* 
town  of  Delaware.  At  this  place,  with  our  summit  level  as  proposed, 
we  have  but  10  feet  cutting  in  the  deepest  place.  Wo  also  found,  upon 
running  a  level  for  that  purpose,  that  we  can  take  the  water  of  the 
Olentangy,  at  King^.s  mills,  about  4  miles  above  VValdo,  and  bripg  it 
on  to  this  summit  level  at  its  southern  end. 

After  aseertaing  these  fafcls,  we  returned  to  near  Marion,  and  car- 
ried our  summit  level, -with  proper  cuttings,  to  the  point  near  the  head 
of  Delaware  run,  before  mentioned*     We  break  through  the  ridge  at  . 
that  place,  and  keep  in  the  valley  of  Delaware  run,  to  the  Olentan^ 
at  Delaware;  and  thence  by  that  valley,  to  Columbus. 

My  es^thnates  are  intented  to  cover  fhe  expense  of  constructing  the 
work  in  the  very  best  dnd  most  substantial  manner.  I  believe  Ohio 
bss  had  experience  enough  to  know  that  a  Canal,  if  made  at  all,  should 
be  well  made;  and  that  whete  a  great  amount  oF  trade  and  travel  is 
anticipated,  judicious  economy  dictates  that  we  should  rather  increase 
the  original  outlay,  than  be  cursed  with  a  more  than  equivalent  tax 
£[>r  repairs  and  vexHlioua  delays.  In  works  of  this  kind,  which  are 
destined,  as  the  Cismal  of  which  this  is  a  part,  undoubtedly  is,  to  become 
Otte  of  the  most  important-links  between  Lake  Erie  and  the  Ohio  river, 
upon  which  so  extensive,  rich  and  productive  a  country  depends,  and 
on  which,  in  the  course  of  a  few  years,  a  heavy  business  will  be  done, 
joertainly  safety  and  durability  ought  to  be  considered  of  primary  im- 

?»nance.  Without  these,  our  public  works  will  have  no  reputation. 
he  people,  aft^r  having  been  heavily  taxed  for  their  construction,' 
will  not  find  in  them  the  accommodation  that  was  promised;  and  we 
idiaHfind,  that  afrer  having  imposed  heavy  burdens,  we  have  efibcted 
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DO  useful  purpose.  Impressed  with  these  truths,  it  is  a  discouraging 
reflectioa  that  we  seldom  ^t  our  public  works  so  safe  and  permanent 
■8  we  could  wish.  People  are  too  apt  to  act  on  the  principle  that  the 
dieapest  plan  is  the  most  eoonomicaL  So  far  as  it  regards  public  im- 
proTements  of  this  kind,  experience  teaches  a  contrary  doctrine.  My 
estimates  will  therefore  be  found  considerably  higher,  than  genendiy 
made  for  other  works  of  a  similar  character.  If  a  cheaper  work  ifl 
waated,  the  estimates  must  be  lessened  accordingly. 

I  have  made  my  calculation  lor  a  Canal  40  feet  wide  at  top  water 
.linei  and  4  feet  deep,  with  the  inside  slope  2  to  1,  and  the  outer  U  to  1 
generally.  Where  the  banks  are  high,  I  have  increased  the  base.  It 
is  to  be  mucked  the  whole  width  of  the  base  of  the  bank,  whea  Ihe 
catting  is  less  than  5  feet^  and  puddle  ditches  •  according  to  circilm- 
stances.  The  towing  path  at  least  10  feet  wide  on  top,  and  the  berm 
baak  6  feet. 

.  I  propose-to  build  th^  locks  of  cut  stone — the  chamber  60  bj  16  feet 
The  foundation  to  be  composed^  (except  where  there  is  rock;)  of  6 
Umgitadinal  mudsills,  upon  which  are  placed  cross  timbers  one  foot 
apart;  the  spaces  thoroughly  puddled,  and  the  whole  covered  with  two 
courses  of  two  inch  plank,  except  under  the  walls,  when  one  course 
only  is  required.  The  surfaceof  the  second  course  will  be  on  the  lev^l 
of  the  bottom  of  Canal ,^xcept  in  the  lower  recess,  where  it  will  be  18 
inches  lower;  so  that  a  mitre  Bill  of  18  inches  ^uare,.will  be  level  with 
the  bottom  of  the  other  part  of  the  chamber.  At  least  two  courses  of 
sheet  piling  are  to  be  placed  at  right  angtes  to  tl>e  axis  of  the  lock. 

The  walls  are  to  have  an  ashlar  of  cut  stone,  with  rubble  backing; 
3  feet  thick  at  top,  andlhe. bottom  equal  to  one  third  the  height  added  to 
the  thicknesat  top,' with  buttresses  at  the  upper  and  lower  end  of  each 
recess.  The  whole  to  be  laid  in,  and  grouted  with  the  best. hydraulic 
lime;  without  which,  no  structure  of  the  kind  should  be  built.  The 
wing  waUs  are  to  be  of  rubble  masonry,  with  timber  feeders  to  protect 
them  from  the  shocks  of  boats.  • 

The  dams  are  to  have  abutments  of  stone,  where  we  do  hot  have 
rock  to  build  against.  The  beds  i^nd  joints  to  be  cut  the  same  as  lock 
stone,  and  the  wall  laid  in  a  similar  manner.  The  dam  will  be  crib 
work,  filled  with  stone,  covered  on  the  up  stream  side  with  two  courses 
of  2  inch  plank,  and  graveled;  and  the  lower  slope  will  bs  covered 
with  spars  of  timber. 

The  aqueducts  are  to  haVe  stone  abutments  and  piers,  cut  and  laid 
in  the  same  manner  as  thodam  abutments.  The  trunk  to  be  of  tim* 
her.  The  foundations,  to  be  se6u red  according  to  the  circumstances  of 
the  ease.  The  other  mechanical  structures,  are  all  calculated  to  be 
equally  well  built. 

For  the  convenience  of  calculation  and  reference,  I  have  divided  my 
line  into  stations  of  216  feet  each,  and  numbered  them  continuously 
Irom  Lower  Sandusky.  I  have  also  divided  it  into  13  divisions  of 
d^Hirent  letigths.     4  brief  description  of  each  wHl  be  given. 
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DIVISION,  .No.  1. 

This  extends  from  Lower  Sandusky  to  the  upper  end  of  Frairj^s 
bend,  about  i  of  a  mile  north  of  the  line  between  Sandusky  and  Seneca 
counties.  It  is  7.81  miles  in  length,  and  counting  from  5  feel  below 
the  surface  of  Lake  Erie,  OYsrcomes  80  feet  of  lockage.  I  ran  two 
lines  betweien  the  meuth  of  Wolf  creek  and  Lower  Sandusky.  The 
first  is  on  a  low  level,  and  keeps  in  the  immediate  valley  of  the  river. 
The  second  is  run  on  a  high  leveU  and  is  that  which  I  prefer,  as  it  is 
some  shorter  and  creates  a  great  amount  of  water  power  immediately* 
at  the  town.  It  begins  opposite  the  head  of  the  island,  and  in  five  sta- 
tions reaches  the  base  of  the  bliiffat  the  month  of  a  ravine,  which  wc 
follow  to  the  top.  Between  the  Lake  and  the  table  land  in  the  rear  of 
the  town,  we  hiave61  feet  of  lockage.  We  keep  on  this  high  land 
until  within  less  than  a  mile  of  Wolf  creek,  where  we  strikejthe  bottoms, 
which  are  a  little  below  our  level.  We  cross  Wolf  creek'on  an  aque- 
duct df  two  siians,  of  50  feet  each.  After  that  we  keep  in  the  imme- 
diate vicinity  of  the  river  until  we  arrive  at  Dam  No.  1,  at  the  lower 
end  of  the  second  division. 

The  whole  of  this  division  is  favorable  for  the  con  struct  ion  of  a 
qfinaA.  The  excavation  is  very  easy,  and  there  is  an  abundance  of 
excellent^limestoneand  limber  for  the  mechanical  structures.  There 
is  but  one  ravine  of  any  importance  to  cross.  A  culvert  175  feet 
in  length  will  be  required,  which  I  propose  to  build  .of  stone,  with  tim- 
ber and  plank  foundati(5n.  The  cost  is  estimated  at  $176,601  92,  or 
4^2,612  28  per  mile. 

DIVISION,  No.  2.' 

This  extends  from  station  No.  223  to  No.  422,  and  is  8.18  miles  in 
length,  ooei^su ring  the' meanderings  of  the  river.  I  have  made  my 
estimates  for  slackwa,(er  navigation,  that  being  the.  only  kind  of  im^ 
provement  that  can,  in  my  opinion^  be  adopted  on  this  and  some  other 
portions  of  the  line.  The  river,  as  will  be  perceived  by  a  reference 
to  the  maps,  is  quite  serpentine  in  its  course;  washing  the  base  of  high 
and  precipitous  bluffs  on  one  side  of  the  valtey,  and  being  arrested  in 
its  course,  it  immediately  changes  to  theolher  stde,  until  it  meets  the 
opposite  bluff.  This  is  not  peculiar  to  this,  but  is  common  to  mdist 
sluggish  streams,  whose  beds  lie  cbnsiderably  lower  than  the  high 

Elains  on  either  side.  In  order  to  make  a  canal  in  this  place,  it  would 
e  necessary,  either  frequentl}^  to  cross  the  strearp  on  expensive  and 
unsafe  aqueducts,  or  to  make  our  cieinal  where  the  river  now  runs,  and 
excavate -for  it  an  entire  new  channel.  A  canal' on  either  of  these 
plans'  would  be  expensive,  and  when  made,  would  be  unsafe  and  subject 
to  heavy  expenses  for  repairs.  Where  a  canal  can  be  constructed 
pripanently,  for  a  sum  wbich  does  not  greatly  exceed  the  cost  of  dams, 
locks  and  towing-path,  I  prefer  it.  But  where  the  stream  is  very  level) 
so  that  a  low  dam  will  raise  the  water  to  a  sufficient  height  for  several 
miles  above — where   a  towing-path  can  be  constructed  for  a  small 
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m  the  atream  will  not  be  liable  to  change  its  ehaanel— 
ukI  where  a  eonal  cannot  be  constructed  for  any  reasonable  sumi  nor 
be  safe  when  naadet  I  cannei  hesitate  a6  to  the  kind  o£  improvement 
to  be  adopted. 

I  BMtke  these  observations,  because  with  many  persons,  and  with 
some  engineers,  slackwater  navigation  is  so  unpopular  that  they  will 
not  recommend  its  use  in  any  case. 

The  objection  to  its  length  is  a  serious  one.  But  at  the  time  I  was 
engaged  on  this  part  of  the  survey,  and  indeed  until  I  had  completed 
the  examinations  of  the  main  lines,  I  was  under  the  impressioti  that  the 
snpply  of  water  would  be  Umited;  in  which  case,  it  would  be  necessary 
for  us  to  feed  frequently,  and  o£  course  we  should  be  confined  to  the 
valley  of  the  river.  Being  thus  limited,  the  only  course  which  ap» 
peered  to  me  to  be  the  proper  one,  was  that  which  I  adopted. 

At  the  bwer  end  of  this  division,  I  propose  to  construct  dam  No*  1 
—150  feet  long  and  10  feet  high.  Also,  lock  No.  10,  which  be  6  feet 
guard.  This  dam  will  serve  the  purpose  of  a  feeder  dam,  to  supply 
the  first  division,  and  will  give  us  8  feet  of  water  at  BelPs  mill,  atiita* 
tion  Now  377;  making  the  pool  '6.37  mi!es.  At  this  place  we  propose  to 
oonstmct  dam  No.  2— -200  feet  long  and  10  feet  high,  and  lock  No* 
11 — 5  ieet  ItA  and  6  feet  guard.  On  this  pool  we  pass  some  steep 
biofi,  and  it  gives  us  4  feet  of  water  at  the  foot  of  Culver's  flats.  The 
cost  of  the  division  is  estimated  at  $64,167  80,  or  $S,6%0  76  per  mile* 

DIVISION,  No.  3. 

Having  passed  the  only  obstacles  to  be  met  with  on  this  part  of  the 
line,  I  propose  to  construct  canal  from  this  point  to  station  No.  660, 
below  Hedge's  mills,  near  Tiffin,  a  distance  of  6.64  miles.  This  divi- 
sion is  very  favorable,  but  differs  widely  in  its  features  from  the  laeti 
The  ascent  overcome  on  that  division,  was  only  6  feet  in  a  distance  of 
more  than  8  miles,  whilst  on  this  we  have  62  feet  lockage  in  about  two 
thirds  the  distance.  At  Mr.  Culverts,  we  shall  have  to  construct  five 
stations  of  our  canal  in  tbe  river.  But  the  channel  at  this  place  ia 
wide  and  but  little  protection  will  be  necessary.  Ai  station  No,  493» 
we  pass  Baker's  mill?.  I  would  keep  the  canal  on  the  upper  side  of  the 
Bully  so  as  to  be  able  to  accon>modate  it  with  water,  in  lieu  of  that  of 
which  we  should  deprive  it  above.  From  this  to  the  upper  end  of  the 
division,  we  keep  on  the  fiats,  near  the  river.  There  is  no  deep  cut-* 
^g  or  any  other  obstacle  to  be  met  with  that  would  prevent  the  'Con- 
structing of  the  canal  for  a  small  sum,  other  than  the  amount  of  lock-- 
age. 

The  estimate  cost  is  $126,280  63,  or  $22,3d0  17  per  mile. 

DIVISION,  No.  4, 

Extends  from  Hedge's  mill  to  station  No.  1,063,  at  the  month  of  Thorn 
run,  below  MeCutchenvUle,  and  is  20.62  miles  in  length. 

For  the  same  reasons  that  operated  iaadopthigthemodeof  imjjfove- 
Mtnt  in  the  second  division*  I  have  made  my  estimate  of  this  for 
2 — Doc.  No.  64. 
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«lackwftter.  At  Hedge?8 1  propose  erecting  dam  Na.  S— ^00  (eet  Itrng 
and  11  feet  high.  Also  look  No.  20—8  feet  lift  and  6  feet  giOM. 
On  this  pool  we  pass  Tiffinand  some  higk  bluffs  above  that  place,  ta 
station  No,  614,  at  LugenbeePs.  Here  we  locate  dam  No.  47—300  feet 
long  and  9  feet  high,  and  look  No.  21 — 8  feet  lift  and  8  feet  guard 
On  this  pool  we  get  to  near  the  south  line  of  the  Walker  reservation. 
At  this  place  we  will  have  dam  No.  6—^50  feet  long  and  9  feet  high, 
and  lock  No.  22,  6  feet  lift  and  8  feet  guard.  On  this  pool  we  are  carried 
to  St.  John^s  mills,  at  station  No.  816.  ^t  St.  John^  we'  locate  dam 
No.  6-^200  feet  long  and  10  feet  high,  and  lock  No.  23—8  feet  lift 
and  8  feet  guard.  Here  and  at  Luffenbeers  I  propose  placing  the  locks 
some  distance  below  the  dams,  and  constructing  guard  banks  and  weirs 
between.  By  this  means  we  will  not  injure,  but  materially  benefit 
those  mills.  On  this  pool  we  are  carried  4  stations  above  the  mouth 
of  Honey  creek,  to  station  No.  1,003,  a  distance  of  7.65  miles.  Here 
we  place  dam  No.  7 — 200  feet  long  and  9  feet  high,  and  lock  No.  24 
—5  feet  lift  and  9  feet  guard.  This  pool  will  carry  us  to  Thorn  run,  m 
distance  of  21  miles.  On  this  division  we  overcome  an  elevation  of  36 
feet,  equal  to  less  than  1.7  feet  p^r  mile.  So  that  if  our  supply  of 
water  were  limited,  as  we  at  first  supposed,  we  would  be  obliged  to 
keep  near  the  surface  of  the  river  for  thalf  reason  alone.  But  aside 
from  that  consideration^  the  bluffs  and  high  lands  in  that  vicinity  of  tbe 
river,  are  very  unsuitable  for  a  canal. 
The  estimated  cost  is  $193,984  96,  or  $9,407  61  per  mile. 

DIVISION,  NO.  6. 

This  extends  from  Thorn  run,  past  the  mouth  of  Tymochtee  creek 
to  station  No.  1280,  near  the  road  leading  from  Chafee's  upper  mills  to 
Negrotown.  It  is  6.81  miles  in  length.  This  is  the  only  division  on 
the  whole  line  where  obstacles  of  a  serious  nature  are  to  be  encoun- 
tered. On  account  of  the  small  inclination  in  the  bed  of  the  stream,  its 
serpentine  course,  and  its  very  narrow  channel  in  many  places,  the 
waters  in  time  of  extreme  high  freshets,  rise  to  the  height  of  20  feet. 
For  a  considerable  distance  the  stream  is  bounded  on  the  western  side* 
by  perpendicular  clay  banks,  from  20  to  60  feet  high.  In  these  places 
as  well  as  on  the  flats,  <in  case  we  made  slackwater,)  the  towing  path 
having  to  be  made  so  high,  would  not  only  be  expensive  to  coMtruct 
m  the  first  place,  but  the  annual  costs  for  repairs  would  be  a  heavy 
lax  • 

Bjr  adopting  a  canal,  and  crossing  the  stream  on  an  aqueduct  near 
MCCutchenville,  we  get  on  to  the^boitom  lands  on  the  east  side  of  the 
river,  where Ihe  flats  continue  without  interruption  from  bluffs,  like 
iS^i!?/.^^®!.^®^^  "^^®'  ^®  ^^  continue  on  the  east  side  to  staUon 
No.  1230,  where  we  must  cross  on  an  aqueduct  to  the  west  side.  We 
then  have  good  ground  to  the  ead  of  the  division. 

I  have  made  my  estimate  on  this  division,  large  enough  I  should 
tbmk  tocover  all  probable  expense.    But  experience  has  shown  thai 
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tile  cost  ofsuch  work  cannot  be  accurately  known  until  it  is  finished. 
Oo  this  division  we  have  but  two  locks  of  8  feet  lift  each;  and  our  est!* 
nates  amount  to  $84,149  46,  or  $14,483  55  per  mile. 

DIVISION',  NO.  6, 

Extends  from  near  the  road  leading  from  Negrotown  to  Chafee^s 
upper  mill,  to  the  feeder  dara  U  miles  below  the  mission  house  nt  Up- 
per Sandusky,  a  distance  of  6.91  miles.  This  division  is  as  favorable 
as  could  be  desired,  with  the  exception  of  two  places.  At  these  we  will 
have  to  change  the  channel  of  the  river ;  which  can  be  effected  by  short 
cots  at  a  small  expense.  The  Indian  mills  would  have  to  be  removed 
and  rebuilt  at  the  other  end  of  the  dam;  but  as  they  are  very  much 
decayed  and  will  soon  have  to  be  rebuilt  in  any  event,  I  have  not  added 
any  thing  on  that  account.  If  new  mills  were  to  be  constructed  on  the 
same  side  of  the  river,  near  the  old  sile,  to  be  fed  from  the  canal,  they 
would  bQ  a  valuable  improvement,  and  would  well  repay  any  reasona- 
Ue  expenditure  that  might  be  made.  The  lockage  on  this  division  is 
30  feet.    Estimated  cost,  $87,898  50,  or  $12,720  48  per  mile. 

DIVISION,  NO.  7. 

This  is  estimated  for  slack  water,  and  is  the  last  of  that  kind  which 
we  have  on  this  line.    It  is  1.35  miles  in  length. 

At  station  No.  1468, 1  propose  to  construct  dam  No.  8,  150  feet  long 
and  6  feet  high,  and  guard  lock  No.  31.  The  object  of  this  dam  is  to 
feed  the  line  below^  and  to  enable  us  to  pass  some  high  and  precipitous 
bluffs,  which  could  not  be  done  by  canal  without  incurring  an  unwar- 
nnuble  expense.  On  this  pool  we  arrive  at  station  No»  1500,  opposite 
the  mission  house  at  Upper  Sandusky,  and  gives  us  at  least  4  feet  wa- 
ter at  that  point.    Cost,  $20,467  84,  or  $15,161  36  per  mile. 

DIVISION,  NO.  8, 

b  6.26  mile»  in  length,  and  extends  from  the  mission  house  to  sta- 
tion No.  1653,  about  1*  miles  below  the  mouth  of  the  Little  Sandusky. 
It  overcomes  an  elevation  of  42  feet.  On  nearly  the  whole  of  this  di- 
vision  we  occupy  the  Sandusky  bottoms,  which  are  very  favorable  for 
oar  purpose.  At  the  upper  end  we  take  in  the  Sandusky  River  (for  the 
hst  time  until  we  reach  the  summit,)  by  a  feeder  of  2,160  feet.  Length 
of  division  6.26  miles.  Estimated  cost,  $110,645  60.  or  $17,675  01 
per  mile. 

DIVISION,  NO.  9. 

This  extends  from  U  miles  below  the  mouth  of  the  Little  Sandusky 
Creek,  through  the  village  of  that  name,  to  station  No.  18 10, at  the  foot 
of  the  first  lock  north  oC  the  summit  level,  aad  ia  6.12  milea  m  length. 
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It  18  Tery  fatorabla  to  the  construction  of  canal,  with  the  ezceptloa  of 
its  great  inclination,  which  requires  89  feet  of  lockage.  At  station  No. 
1689,  we  leave  the  valley  of  the  Sandusky  River,  and  follow  that  of 
Little  Sandusky  Creek  to  station  No.  1728,  at  the  mouth  of  Hooey 
Creek.  We  then  follow  the  valley  of  the  latter  stream  7  stations, 
when  we  leave  it  and  directly  get  on  to  the  high  praire  lands, and  pur- 
sue a  direct  course  io  the  end  of  the  division.  We  could  perhaps  ma- 
terially improve  the  location  of  this  division  by  keeping  a  higher  level 
on  the  lower  end  of  it.  But  at  the  time  Iwas  on  it,  a  low  level  was 
sought  for  reasons  already  given.  The  estimated  cost  is  $179,803  88, 
or  $29,379  72  per  mile. 

DIVISION,  NO.  10. 

This  includes  the  summit  level,  and  the  lock  at  each  end.  It  extends 
from  station  No.  1810,  near  Haldeman's,  to  station  No.  2634,  near 
Osborn^s,  about  4  miles  from  Delaware,  and  is  29.81  miles  in  length. 
Immediately  at  the  north  end,  we  strike  the  summit  ridge,between  the 
Sandusky' and  Scioto  waters;  which,  as  I  before  observed,  I  propose 
cutting  down  15  feet  in  the  deepest  place.  This  depth  of  cutting  ex- 
tends but  5  stations,  when  it  (alls  off  on  the  north  to  6  feet  in  12  sta- 
tions, or  about  half  a  mije;and  on  the  south  it  falls  off  to  the  same  cut- 
tings in  17stations  or  less  than  }  of  a  mile.  We  cross  tlie  Little  Scioto 
and  Rocky  Fork,  so  low  as  to  be  able  to  take  both  into  the  canal  f 
which  will  require  that  long  weirs  be  constructed  to  pass  off  the  sur- 

Slus  water  in  limes  of  freshets.  We  pass  within  nboot  half  a  mile  of 
larion.  And  from  that  place  we  pursue  a  south-westerly  direction 
until  we  strike  a  small  run,  called  Honey  run.  Between  that  and  the 
bead  of  Sibler^s  run  there  is  a  summit,  which  we  are  obliged  to  en- 
counter, and  which  is  5  feet  higher  than  the  Bfbler  summit,  and  much 
more  extensive.  At  station  No.  2151,  we  have  6  feet  cutting,  and  in 
8  stations,  or  about  k  of  a  mile,  it  runs  up  to  20.6  feet.  It  continues  'at 
an  average  of  20  feet  but  2  stations,  and  in  two  more  it  falls  to  14  feet. 
We  have  an  average  cutting  of  15  leet  for  about  a  mile.  From  that  it 
falls  off  to  6  feet  cutting  in  less  than  half  a  mile;  making  the  whole 
distance  between  where  the  cuttings  will  be  6  feet,  less  than  two  miles. 
We  follow  Sibler's  run  but  a  short  distance,  when  we  lake  a  southerly 
direction  past  Delhi,  to  Cox's  run,  the  head  of  which  mingles  with  the 
waters  of  the  Delaware  run.  We  follow  up  this  to  its  itead,and  cross 
the  Delaware  summit  with  10  feet  cutting.  We  overcome  an  ascent 
of  6  feet,  and  a  descent  of  the  same  amount,  making  one  lockage  only 
l^feet. 

The  whole  of  this  division,  with  the  exceptions  described  above,  is  of 
the  most  favorable  character.  In  scarcely  any  other  place  with  which 
I  am  acquainted,  can  a  level  of  this  length  be  preserved,  and  at  the 
same  time  have  so  direct  a  line  as  we  have  on  this.  For  a  considerable 
portion  of  this  distance  we  are  on  a  level  plain,  but  40  or  M  feet  lower 
than  the  summit  ridge,  and  of  course  the  waters  have  not  acquired  su^ 
ficient  velocity  to  excavate  deep  ravines,  as  they  do  further  down. 


Digitized  by  CjOOQ IC 


[Doc.Na54.]  13 

Owing  to  tha  ■maU  amQunt  of  lockftge  and  othar  mecluuiioal  work, 
Uie  expense  of  this  division  is  very  light,  being  but  $216,093  81,  or 
$7,298  00  per  mile. 

DIVISION,  NO.  11, 

Extends  from  the  foot  of  lock  No.  51,  at  the  south  end  of  the  summit 
level,  to  station  No.  2625,  at  Delaware,  4.08  miles;  and  includes  a  nav- 
^able  feeder  at  that  place,  from  the  Oientaogy,of  1.02  miles.  There 
is  CO  it  72  feet  lockage.  By  request  of  a  number  of  the  citizens  of  Del- 
aware, I  ran  through  that  place  two  lines.  The  first  continues  in  ihe 
valley  of  Delaware  run,  to  near  its  junction  with  (he  Olentangy,  dis- 
tributing  the  lockage  at  nearly  equal  distances,  except  at  Mr.  Little^s, 
vhere  we  have  48  feet  fall  in  18  stations.  Tho  second  line  begins  to 
diverge  above  lock  No.  51,  and  instead  of  locking  down,  we  keep  up 
the  level  oa  the  high  ground  north  of  the  valley  of  the  Delaware  run, 
lo  near  the  north-west  part  of  the  Delaware  town  plat.  Thence  we 
proceeded  down  the  east  slope  of  the  hill  to  near  Allen^s  mills,  where 
we  turn  south  and  soon  nieet  our  other  line*  By  this  plan  we  distribute 
78  feet  of  lockage  mostly  within  the  town  plat  Both  routes  are  good, 
and  the  canal  can  be  constructed  on  either  for  a  moderate  sum,  when 
the  amount  of  lockage  is  considered.  The  cost,  including  the  feeder, 
is  $155,375  90,  or  $30,465  86  per  mile. 

DIVISION,  NO.  12, 

Extends  from  Delaware  to  the  crossing  of  the  Olentangy,  above 
Worthington.  It  is  13.46  miles  in  length,  and  has  1071  feet  of  lock- 
age. Being  in  the  Olentangy  bottoms,  this  division  is  quite  favorable. 
The  only  difficulty  which  appears  at  first  view,  is  the  rock  which  crops 
oat  at  different  places  near  the  river.  Upon  close  examination,  how- 
ever, we  find  that  the  greater  p&rtof  this  can  be  avoided  by  keeping 
near  the  base  of  the  bluflT,  where  there  is  a  sufiicient  depth  of  earth 
above  the  rock  for  our  canal ;  and  at  the  same  time  we  can  have  a  rock 
foundation  for  almost  every  lock  on  the  division.  Estimated  cost, 
*f252,046  90,  or  $18,725  63  per  mile. 

DIVISION,  NO.  13. 

This  is  the  last  division  of  this  line.  It  extends  from  above  Worth- 
ioffton  to  Columbus;  is  t0.80  miles,  and  has  53  feet  lockage. 

Immediately  below  the  crossing,  I  propose  totjonstruct  feeder  dam 
No  10;  and  to  cross  the  river  on  the  pool  by  means  of  a  towing  path 
bridge.  The  lower  wing  wall  on  the  east  side  of  lock  No.  78,  and 
the  upper  one  of  guard  lock  No.  79,  being  on  the  same  level,  will 
form  the  abutments. 

There  being  but  little  rise  ip  this  stream,  and  the  dam  being  placed 
some  distance  below  the  bridge,  there  will  be  no  difficulty  in  crossing 
the  stream  in  this  manner. 


Digitized  by  CjOOQIC 


14  [  Doc  No.  5f  ] 

From'  thk  fdftoe  to  Whip^s  milU,  no  difficuhy  occurs.  Near  thoee 
we  shall  be  obliged  to  construct  the  towing  path  in  the  river.  The 
material,  however,  is  very  abundant  and  of  good  quality  in  the  bluff, 
the  base  of  which  at  this  place  is  washed  by  the  river.  After  passing 
these  mills,  we  have  again  the  Scioto  flats  until  we  arrive  at  the 
mills  about  four  miles  above  Columbus.  At  that  place  we  have  the 
same  kind  of  difficulties  to  encounter  as  at  Whip*s,and  shall  be  obliged  to 
adopt  the  same  course  to  pass  them.  Thence  to  Columbus  very  little 
diffiiculty  exists.  I  ran  my  line  within  a  short  distance  east  of  the 
Ohio  Penitentiary,  and  locked  down  into  the  small  run  that  empties 
into  the  Scioto  near  the  National  Bridge:  making  29  feet  lockage  at 
that  place  to  the  bottom  of  canal  in  the  Columbus  feeder.  Other 
points  of  termination  may  possibly  be  found  more  conducive  to  the 
interests  of  the  public  and  of  the  city.  This  appeared  to  me  to  be  a 
favorable  one;  and  not  having  the  time  to  examine  more  than  one,  I 
ran  my  line  to  it,  leaving  it  to  your  locating  engineer  to  make  the  fur- 
ther necessary  surveys.  Estimated  cost,  f  179,2 14  72,or  $16,693  96 
per  mile. 

STJPPtT  OF   WATER  FOE  THE   SANDITSKy  AND  OLElfTANGY  LINE. 

As  I  have  before  mentioned,  when  I  commenced  this  survey,  and  un- 
til I  had  finished  the  main  lines,  I  was  under  the  impression  that  the 
supply  of  water  would  be  limited.  I  therefore  made  my  survey  oa 
principles,  in  many  respects,  entirely  difierent  from  those  which  would 
now  govern  me.  With  a  limited  supply,  the  lower  we  can  keep  our 
level,  so  as  to  be  out  of  the  reach  of  freshets,  the  better.  The  leakage 
will  not  generally  be  so  great:  and  we  intercept  more  springs  and 
rivulets  than  we  would  on  a  higher  level.  On  the  other  hand,  with  a 
full  supply,  we  oan  choose  our  ground,  avoid  difficult  places,  and  short- 
en the  line.  These  remarks  apply  with  peculiar  force  to  the  pprtioa 
of  our  line  between  the.  summit  and  Tiffin;  and  also,  on  some  parts  of 
the  line  between  Tiffin  a^d  the  mouth  of  Wolf  creek.  The  river  is 
extremely  crooked,  whilst  the  Sandusky  plains,  and  the  low  grounds 
in  the  vicinity  of  Wolf  creek  are  very  favorable  for  the  location  of  a . 
canal  in  quite  a  direct  course.  But  having  made  my  survey  on  the 
longest  line,  it  is  proper  to  enquire  whether  we  can  supply  it.  There 
is  no  doubt  as  to  there  being  a  sufficient  quantity  of  water  for  this 
piirpo6e,except  during  about  three  months  in  the  latter  partof  summer 
and  fall  of  very  dry  seasons.  But  at  tho;9e  times  the  streams  are 
almost  dry.  From  all  the  examinations  I  had  the  time  to  make,  and 
from  all  the  information  I  could  get  from  other  sources,!  was  satisfied 
that  we  must,  during  a  part  of  the  season  depend  upon  reservoirs. 
My  first  examinations,  therefore,  were  made  with  a  view  to  construct- 
ing continuous  reservoir  dams  in  the  valley  of  the  Sandusky  river,  at 
and  above  the  lowest  point  which  would  command  our  summit  level, 
and  constructing  dams  and  embankments  across  the  outlets  and  on  the 
margin  of  the  great  Cranberry  Marsh,  in  Crawford  county.  By  these 
means,  I  found  that  we  could  get  a  supply  which  would  be  sufficient 
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for  a  pretty  aotire  trade,  but  that  the  expense  would  be  perhaps  more 
than  we  coald  wish.  I  therefore,  turned  my  attention  to  the  yalley  of 
the  Scioto  river.  This  stream,  as  well  as  all  others  in  this  region,  is 
almost  entirely  dried  up  during  part  of  July,  August  and  September. 
The  banks  are  too  low  and  the  valley  too  narrow  to  roakeceiitinuoiis 
pools.  My  object  was,  therefore,  to  find  a  site  for  a  reservoir  in  soma 
.of  its  marshes  or  prairies,  and  I  have  been  so  fortunate  as  to  discover 
a  situation  which  exceeded  the  most  sanguine  expectations  of  the 
friends  of  the  route.  This  is  the  Great  ^ioto  Marsh,  about  eight 
miles  above  Kenton,  in  Hardio  county.  It  is  an  immense  prairie  or 
marsh,  about  eight  miles  in  extreme  length,  and  five  miles  in  extreme 
breadth,  almost  entirely  destitute  of  timber,  and  so  nearly  level  that 
when  covered  with  water,  as  it  frequently  is,  the  depth  is  very  nearly 
uniform.  The  Scioto  river  flows  into  the  marsh  at  the  south  west 
corner,  and  within  two  miles  below  that  point,  it  entirely  loses  its 
channel.  At  some  distance  north  another  channel  is  formed  and  con- 
tinues to  the  outlet.  On  the  north  and  south  the  marsh  is  bounded 
by  tolerably  high  ranges  of  hills,  add  pn  the .  south  west  and  west  is 
an  extensive  plain*  in  which  the  Au  Glaize,  the  Muchanip  branch  of 
the  Miami,  and  the  Scioto  rivers  take  their  rise.  Near  the  outlet,  the 
high  groimd  approaches  the  river,  both  on  the  north  and  south  sides. 
Alt  that  is  necessary^  therefore,  to  make  this  answer  our  purpose,  is 
U>  construct  a  dam  across  the  outlet,  and  embankments  from  the  ends 
to  the  blufis.  As  there  will  be  considerable  timbered  lam)  on  the  west 
and  south  sides,  beyond  the  mar^h  proper,  which  will  be  overflowed, 
it  will  be  necessary  al^o,  that  all  the  timber  and  other  vegetable  mat- 
ter be  cleared.  The  quantity  of  timbered  land  thusoverfowed,  I  had 
not  the  time  to  ascertain.  From  all  the  information  I  was  able  to 
gather,  I  think  it  will  not  exceed  3,000  acres,  and  it  may  fall  consider- 
ably short  of  that. 

I  propose  constructing  a  dam  15  feet  high  and  200  feet  long;  and 
emlMinkments  three  feet  above  the  level  of  the  comb.  This  will  flow 
the  water  over  15,540  acres  of  marsh,  besides  Ihe  low  timbered  land 
already  spoken  of.  Of  this  there  will  be  12,340  acres,  covered  with 
an  average  depth  of  8.5  feet,  and  3,200  acres  to  the  depth  of  4.8  feet. 
Making  the  capacity  of  the  reservoir  5,238,090,000  CCIbic  feet;  from 
which  deduct  for  evaporation,  846,153,000  cubic  feel,  and  it  leaver 
available  4,391,937,000  cubic  feet. 

The  next  inquiry  which  arises,  is  whether  we  can  fill  this  reservoir. 
In  making  my  calculation  I  have  estimated  the  amount  of  drainage  at 
9i  inches.  This  is  about  one  fourth  of  the  amount  of  rain  which  falls 
oo  the  earth^s  surface  in  each  year.  In  situations  similar  to  this,  ex- 
periments have  been  made,*  showing  that  the  quantity  of  available 
water  is  much  larger;  but  H*  we  err  at  all,  it  is  best  to  err  on  the  safe 
'side.     We  drain  171  i  square  miles,  which  at  21,600,000  cubic  feet 

F5r  square  mile,  will  yield  -  -        3,693,600,000  cubic  feet 

rom  which  deduct  for  evaporation,       -  846,153,000       " 

And  it  leaves  for  use,  •  -         2,847,447,000  cubic  feet, 

equal  to  16,478  cubic  feet  per  minue,  for  120  days. 
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From  tliis  it  is  8he?m  tbtt  from  our  draintge  alone  wo  cannot  £11  it. 
But  as  the  waters  of  the  northern  branches  of  the  Miami  are  on  con* 
siderably  higher  ground,  and  as  no  ridges  intervene,  these  can  easily 
be  turned  into  it,  if  it  should  be  necessary.  And  I  liave  been  inform* 
ed  by  the  Commissioner,  having  char^  of  the  Miami  line,  that  an 
embankment  of  three  feet  in  height  will  have  to  be  raised  oa 
the  north  side  of  a  reservoir  to  be  constructed  on  the  Miami,  to  keep 
the  water  from  flowing  into  the  Scioto,  above  our  reservoir.  But  if 
we  raise  our  dam  sufficiently  high  to  contain  the  drainage  merely^  we 
shall  stilt  have  a  great  abundance  fbr  the  supply  of  our  whole  lioa 
from  Columbus  to  Lower  Sandusky,  during  120  days,  without  aid  from 
any  other  source,  if  such  a  course  were  necessary.  This  line,  by  the 
route  which  we  surveyed,  is  126.65  miles.  Say  127  miles  in  length, 
to  which  add  the  feeder  to  Kenton  reservoir,  33  nhles**making  160 
miles.  The  amount  requisite  for  leakage  and  evaporation  is  dependant 
on  circumstances  entirely,  and  no  rule  can  be  fixed  which  will  be  ap- 
plicable to  all  cases.  The  experiments  made  at  Aocbester,  New 
York,  to  determine  this  question,  are  perhaps  as  satisfactory  as  we  shall 
usually  And.  When  the  Brie  Canal  was  first  fUled,  it  required  over 
100  cubic  feet  of  water  per  mile,  per  minute;  but  after  the  banks  be* 
oame  settled,  less  than  one  half  that  sum  was  necessary.  The  soil 
through  which  the  greater  part  of  the  canal  nmst  be  made,  is  unoom- 
monly  favorable  for  the  retention  of  water.  But  in  order  that  we 
shall  be  certain  of  having  a  sufficiency,  I  estimate  the  amount  neoes* 
sary  for  this  purpose,  at  76  cubic  feet  per  mile,  per  minute.  If  the 
banks  are  made  as  they  should  be,  I  am  confident  that  this  wouM  bo 
more  than  sufficient;  but  inasmuch  as  we  take  in  many  spring  runs 
and  some  larger  streams,  beside  the  Sandusky,  Olentan^y  and  Ty- 
mochtee,  there  cannot  be  any  doubt  as  to  this  being  a  sufficient  allow* 
ance. 

For  120  days,  supply,  at  this  rate  for  160 

miles,  it  requires, • 2,073,600,000  cubic  feet. 

For  lockage  with  6  leet  locks,  100  boats  per 

day  for  120days, '• • 194,400,000       " 

9 

Making  the  amount  necessary, 2,268,000,000  cubic  feet 

And  we  have  a  supply  of — .-. 2,847,447,000  cubic  feet 

Leaving  a  surplus  of 679,447,000  cubic  feet, 

equal  to  3,363  cubic  feet  per  minute,  during  the  same  time. 

Thus  it  is  shown,  that  if  we  should  be  obliged  to  adopt  the  line  aa 
run,  and  keep  in. the  valley  of  the  Sandusky,  we  shall  still  be  able  to 
find  an  ample  supply. 

But,  1  believe  it  is  admitted  that  (here  will  be  asufficient  supply  from  * 
Lower  Sandusky  to  Tymochtee,  and  from  Delaware  to  Columbus. 
Between  the  mouth  of  Thorn  Run,  (the  point  where* according  to  my 
plan,  we  would  first  take  in  the  waters  of  Tymochtee)  and  Delaware, 
the  distance  is  sixty  miles.  To  this  add  the  feeder  line,  and  it  makes 
ninety-three  miles. 
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This  requires  for  leakage  and  evaporation,    1,205,280,000  cubic  ftat 
And  for  Iockage>--  •• -* 194,400,000        *• 

Making  the  amount  necessary, 1,399,680,000        " 

And  we  have  a  supply  of 2,847,447,000        '* 

Irving  a  surplus  of 1,447,767,000  cubic  feat. 

Sbowin^ftccordmg  to  this  plan,  tliat  our  supply  is  oiore  than  doabl« 
the  amount' Inquired. 

SCIOTO  FEEDER. . 

This  extends  from  the  Kenfon  Reservoir  to  our  main  line  at  stattoQ 
No.  1845,  near  Swinerton's.  It  is  33  miles  long  and  has  about  25  feat 
of  lockage.  I  had  not  the  tim^  to  run  the  line  exactly  as  I  would  la* 
ctle  it,  except  where  we  should  pass  over  the  Tymochtee  near  Bra- 
dy's summit,  and  of  course  my  estimate  is  not  made  with  the  same  ac- 
eoracyas  on  the  other  lines.  As  our  reservoir  approaches  withia 
four  or  five  miles  of  a  similar  improvement  on  the  Miami  lin<?,  and 
believing  that  a  connexion  might  easily  be  made  with  that  work,  I  have 
made  my  estirAate  for  a  navigable  canal,  with  locks,  6^.  At  Kenton 
we  could  have  about  13  feet  fall,  and  at  such  point  as  would  best  suit 
the  interest  of  the  country,  we  could  have  between  that  and  Judge 
Wheeler's,  12  feet  more.  About  li  miles  above  Judge  Wheeler's,  I 
propose  erecting  a  dam  which  would  answer  the  purp^ise  of  supplying 
the  feeder  below  that  point  and  affording  slackwater  to  Kenton,  4i 
miles  at>ove.  From  that  dam  to  our  main  line  no  difficulty  preaeott 
itself,  except  the  low  ground  at  Brady's  summit.  This  in  the  highest 
place  is  17  feet  bolow  bottom  of  canal  as  assumed.  But  at  that  olaca 
it  is  very  wtdeand  not  in  the  course  of  our  line.'  We  therefore  cross 
the  valley  of  the  Tymochtee  further  north,  where  it  is  5  feet  lower, 
bat  where  the  high  ground  approaches  more  nearly  together.  It  is 
but  a  few  stations  across  this  valley  to  ground  sufficiently  highland 
after  crossing  it,the  country  is  extremely  level  to  the  point  of  oonnection 
with  the  main  line. 

This  feeder  itf  very  long.  But  when  we  take  into  consideration  that 
it  opens  a  communication  into  a  part  of  the  State  as  fertile  as  any 
other  portion  of  it,  and  affords  the  citizens  of  that  region  an  opportu- 
aity  of  transporting  their  surplus  produce  to  market  by  water,  instead 
of  using  wagons,  and  that  it  will  create  an  immense  water  power  in 
t  country  that  is  almost  entirely  destitute  of  it,  I  thmk  we  may  safSi- 
ly  say  that  to  construct  it  will  not  be  throwing  away  money;  but  that 
the  investment  will  be  a  good  one. 

The  estimated  cost  is  $£36,280  00,  or  $7,160  per  mile. 

I  have  intimated,  that,  if  I  had  been  aware  that  an  abundant  supply 

of  water  could  be  had,  I  should  have  run  my  linediffisrently.     I  have 

taken  considerable  pains  to  make  myself  acquainted  with  the  features 

of  the  country  through  which  my  proposed  line  would  run.     Aoc(  as 

S^Doa,  No.  64. 
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tereral  lines  have  been  run  witfe  a  view  to  railroads,  it  in  some  mea* 
•ure  supersedes  the  necessity  (for  our  present  purpose)  of  making  the 
survey.  From  all  the  information  I  have  been  able  lo  gather  on  the 
Subject,  I  am  sntisfiexl  that  we  can  get  an  excellent  line  as  follows,  viz: 
Beginninjj  at  Lower  Sandusky,  we  would  follow  our  line  o^  run, 
until  near  Big  Wolf  creek;  when  we  would  bear  more  noriherly  and 
cross  that  sueum  about  one  half  or  three- fourths  of  a  rnile  above  its 
mouth.  Thence  to  Uedge's  mill,  below  Tiffin  the  country  is  very 
level.  By  thiscour.se  we  should  save  about  two  miles  indiitance  and 
considerable  rock  excavation.  From  Hedge's  we  should^avelo  keep 
the  river  until  about  a  mile  and  a  half  above  Tiffin,  where  we  should 
leave  it  and  lake  upthe.valley  of  a  small  stream,  which  heads  m  the 
low  lands  near  Wolf  creek.  Thence  southerly  near  said  creek,  past 
the  headsof  Thorn  Run  and  across  the  Tymochtee  to  the  Sandusky 
plains.  On  these  we  should  pass  near  to  U-pper  Sandusky,  and  strike 
our  first  line  near  Little  Sandusky  vilhipje.  The  whole  saving  in  dis- 
tance is  14  miles,  and  in  cost  is  $223,305  70. 

As  the  resolution  of  the  legislature  fixes  no  point  on  the  waters  of 
Lake  Erie,  as  the  northern  termination  oi'lhe  canal,  I  was  directed  by 
the  acting  Commissioner  to  run  two  lines  from  Lower  Sandusky:  viz. 
To  Sandusky  City  and  to  Port  Clinton,  These  surveys  have  been 
madci  and  maps,  profiles  and  estimates  of  each  are  presented. 

SANDUSKY  CITY  LINE. 

My  first  impression  as  to  the  proper  route  for  this  line,  was,  to  fol- 
low the  river  for  some  miles  below  Lower  Sandusky,  and  thence  take 
a  direct  course  for  Sandusky  City.  But  after  making  some  explora- 
tions of  the '^country,  and  from  inforniation  derived  from  engineers, 
who  had  run  lines  with  a  view  to  railroads,  I  concluded  that  the  dis- 
tance must  be  increased  several  miles  more  than  was  desirable,  that, 
but  a  few  feet  of  lockage  would  be  saved,  and  that  a  canal  on  nearly 
a  direct  line  could  be  supplied  with  water  as  easily  as  one  further 
north.  I  therefore  commenced  on  the  east  side  ofSandusky  river,  oppo- 
site the  island  below  Lower  r^unduskyaud  immediately  at  the  base  of  the 
bluff  on  which  stands  Croghansville.  We  proceeded  along  the  face  of 
this  bluff  for  about  one  third  of  a  mile  when  wc  gained  the  table  land 
above.  I  propose  lo  ascend  by  five  locks  of  9  leet  lift  each,  from  S 
feet  below  the  surface  of  the  water — making  bottom  of  canal  on  this 
table  land  39  feet  above  the  level  of  Lake  Erie.  We  preserve  this  level 
for  2.62  miles,  when  we  take  in,  for  the  purpose  of  suppling  it,  a 
feeder  from  Green  creek.  This  stream,  as  well  as  Raccon,  Pickerel 
and  Cold  creeks  is  supplied  by  extensive  and  durable  spring?.  I 
made  no  admeasurement  of  the  quantity  of  water  in  any  of  them, 
because  it  was  late  in  the  season,  and  there  could  not  boa  doubt  of  t^bro 
being  a  great  surplus. 

Immediately  after  taking  in  the  feeder  we  lock  down  9  feet  and  cross 
Orten  creek;  taking  in  that  stream  and  passing  the  surjilus  by  a  waste , 
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weir.  This  method  will  answer  as  well  as  any  other,  as  there  are  no 
freshets  lo  swell  the  stream  above  the  ordinary  stage.  We  preserve 
ibis  level  and  take  in  Raccoon,  Pi  kerel  and  Cold  creeks  and  several 
smaller  si  reams.  We  pass  all  of  them  in  the  same  manner  we  do 
Green  creek,  and  for  tiie  same  reasons.  We  shall  also  have  to  cross 
the  head  race  of  Mr.  Haywood's  new  mills  neajr  Venice.  The  bottom 
of  ihi»i  and  our  canal  will  be  on  ih(T»5ame  level,  and  if  a  weir  be  placed 
so  as  lo  picscrve  ihe  proper  level  in  the  canal,  both  can  be  supplied 
wiihoul  injury  lo  either. 

Suon  afier  leaving  these  mills  we  have  to  lock  down,  as  the  country 
gradually  deseend-s  to  iMill's  creek,  at  Sandusky  city.  1  ran  my  first 
line  with  a  view  to  a  loi'wiiniaion  in  Mill's  creek  bay,  I  also  carried 
aline  of  level  lo  the  south  line  of  the  original  town  plat,  wiih  a  view 
toa  terminatioQ  at  that  point,  but  have  only  imide  my  estimates  for 
the  first  line. 

Wiih  but  little  expense  iu  dredging,  Mill's  creek  bay  can  be  made 
an  e.xcellent  canal  basin.  For  the  accomm'  dation  of  schooners  and 
o;hcr  lake  vessels,  piers  would  have  to  be  constructed  at  the  mouth  of 
the  creek  or  bay,  for  the  purpose  of  keeping  open  the  channel  which 
is  now  obstructed  by  a  sand  bar.  The;  expense  of  this  1  have  not 
now  the  means  of  estimaling.  But  as  Mr.  AJiUs  has  generously  offer- 
ed to  make  a  donation  to  ti:c  Slate  of  a  valuable  lot  of  land  at  the 
point  of  termination,  l.have  no  doubt  the  expense  could  be  more  thaa 
defrayed  by  ilie  sale  or  rent  of  the  water  power  created  at  this  place. 
The  distance  from  Lower  Sandusky  to  Mill's  creek  bay  is  21.8$  miles 
—lockage  90  feet--cost  $237,4^0  28  or  $1U,851  93  p^r  nyle. 

PORT  CLINTON  UNB. 

This  extends  from  Lower  Sandusky  to  Port  Clinton.  It  is  not  cal- 
culated to  have  any  lockage;  but  to  have  the  surface  of  the  water  in 
the  canal  on  the  lake  level.  I  propose  following  the' river  from  Lower 
Sandusky  about  di  miles,  cutting  off  one  bend  by  a  short  thorough  cut. 
We  then  leave  the  river,  and  take  our  course  through  i\xe  low  ground, 
6.32  miles,  to  Mud  creek.  The  flats  are  generally  about  one  foot 
above  the  surface  of  the  Lake  at  its  common  stage;  and  when  the 
wind  is  from  '^the  north  east,  they  are  entirely  covered  with  water. 
Thence  we  proceed  through  exactly  similar  ground  3.35  miles  to,  and 
along  Little  Portage,  toa  |X)int  about  a  mile  south  of  Port  Clinton. 
Thence  we  cross  the  low  ridge  between  Sandusky  Bay  and  thattownj 
and  icrniinale  the  line  at  Portage  I5ay.  '       - 

lothe  outlet  of  this  river,  we  have  already  an.  excel  lent  harbor  for 
canal  boats;  and  for  lake  vessels,  if  improved  as  most  of  the  other 
harbors  are,  it  would  be  one  of  the  safest  afkl  beat  oh  the  southern' 
shore. 

The  greatest  difficulty  to  be  encountered  on  this  line  la'^Hp.excava-, 
tioo  under  water.  I  believe  that  this  kind  of  excavation  has  been 
done  for  20  cents  per  yard:  but  I  have  added.25  per  cent  to  that  sum. 
I  feel  confident  that  the  whole  can  be  done  for  the  amount  named  in 
nyettiniate.  ' 


Digitized  by  CjOOQIC 


to  [  Doe.  i\o.  54.  ] 

The  distance  is  18.85  miles.  Esiimated  cost  $143^66  51  or 
$7,599  76  per  mile. 

Another  method  of  continuing  the  improvement  beloiv  Lower  San* 
dusky  is  suggested.  It  is  douhtless  well  known  that  schooners  and 
■mall  steamboacs  go  as  far  up  ihe  Sandusky  river  as  this  place,  and 
that  they  meet  with  little  difficulty,  afier  getting  into  Sandusky  bay, 
until  they  get  to  its  head.  At  this  place  Muddy  creek  empties  o.nd  is 
quite  wide,"  being  only  a  narrow  pari  of  the  bay.  Near  ihe  mouth  of 
this  stream  is  Eagle  Island,  on  each  side  of  which  is  a  channel.  The 
southern  is  a  few  inches  deeper,  but  otherwise  is  not  so  good  as 
the  northern.  In  these  channels  arc  bars  of  clay,  which  require  to 
)»  removed,  in  order  that  vessels  drawing  over  seven  feet  may  pass. 
After  getting  over  this,  there  is  no  further  difficulty  of  the  kind  until 
within  about  two  miles  and  a  half  of  Lower  Sandusky,  where  a  small 
bar  occurs,  covered  with  seven  feet  water.  The  removalof  these  bars, 
and  widening  and  straightening  the  channel  at  the  head  of  the  Bay, 
is  all  that  is  required Jto  open  a  communication  between  Sandusky  City 
and  Lower  Sandusky  by  means  of  the  bay  and  river,  that  wiil  enable 
such  lake  vessels  as  choose  to  visit  the  latter  place;  and,  by^eans  of 
■team-tow-boats,  to  have  the  canal  boats  taken  from  Lower  Sandusky 
to  Sandusky  City.  This  would  unquestionably  cost  mudi  less  thaa 
either  of  the  other  plans  proposed.  We  made  an  accurate  survey  of 
the  river,  and  took  soundings  of  the  same.  The  result,  when  there 
in  less  than  ten  feet  of  water  will  be  found  by  reference  to  the  maps  of 
the  Port  Clinton  line.  The  expense  I  have  estimated  at  $20,000  but 
have  added  25  per  cent,  for  contingencies,  making  $25,000. 

These  plans  are  suggested  without  giving  any  opinion  as  to  the 
■uperiority  of  either  over  the  others.  The  northern  termination  not 
being  fixed  by  the  legislature,u  seemed  necessary  that  these  several 
routes  should  be  examined,  and  the  infornriation  obtained  be  placed 
before  you. 

SCIOTO  LINE. 

I  was  directed  to  make  a  survey  and  estimate  of  the  cost  of  this  line, 
and  report  the  difference  of  expense  between  it  and  the  Olentangy 
line.  I  commenced  at  Columbus,  and  not  b^lng  able  to  find  any  minutes, 
inaps  Or  profiles  of  the  former  surveys,  by  which  I  might  ascertain  the 
elevation  of  the  proper  sites  for  feeder  dams,  I  kept  my  level  in  the 
immediate  neighborhood  of  the  river,  until  a  short  distance  above  the 
mouth  of  the  Little  Scioto.  We  then  proceeded  to  the  Brady  pr  Ty- 
inochtee  summit,  near  Big  Island,  which  we  found  32  feet  lower  than 
the  Bibler  gap.  Thence,  after  following  a  branch  of  the  Tymochtee 
a  short  distance,  we  passed  over  an  almost  perfectly  level  plain  to  the 
Little  Sandusky  creek,  near  Col.  Martin's.  Thence  down,  near  the 
valley  of  thfit  stream  to  Little  Sandusky  village,  where  we  connected 
with  the  CAentangy  line. 

The  lower,  or  first  part  of  tbid  line,  (if  we  shall  be  obliged  to  k^p 
« low  level)  is  almost  impracticable.    The  bluffs  are  composed  princT 
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ptUy  of  shelly  limestone.  They  are,  ia  mftny  places,  from  20  to  70 
feet  high,  and  are  the  immediate  boundariesof  the  river.  The  rise  of 
tlie  water  in  this,  in  times  of  freshets,  is  from  9  to  12  feet.  The  in* 
dioation  pr  descent  of  the  bed  of  the  river  at  these  points,  is  too  great 
to  admit  of  making  slackwater  navigation.  And  if  we  make  canal, 
we  mast  const-ruCt  our  towing-path' in  the  river^  and  must  hutld  it  so 
bigh  as  to  be  out  of  the  reach  o(  freshets,  and  also  protect  it  with 
strong  walls.  It  would  be  the  height  of  presumption,  to  make  an  esti- 
mate of  the  cost  of  such  work.  1  therefore  have  not  undertaken  it. 
But  from  observations  made  on  the  route,  I  am  led  to  believe  that  a 
feeder  may  be  taken  from  the  Big  Scioto,  after  crossing  the  Little 
.Scioto,  and  a  level  preserved  until  we  get  near  Columbus.  By  this 
means  we  would  get  on  the  table  land,  on  the  top  of  the  ridge  between 
the  Scioto  andOlentangy  rivers,  and  thereby  entirely  avoid  the  rock 
oathe  lower  level.  In  case  this  can  be  done,  the  Scioto  line  possesses 
KMne  important  advantages  over  the  Olentangy  route.  The  distance 
will  be  about  the  same.  But,  with  the  same  cutting  on  the  summit, 
the  lockage  will  be  64  feet  letss.  The  feeder  will  also  be  shorter,  and 
the  termination  being  32  feet  lower,  we  should  be*enablcd  to  take  ad- 
vantage of  this  circumstance  by  locking  down,  so  as  to  keep  on  more 
&vorable  ground.  These  are  consideri^itions  which  ought  not  to  be 
overlooked  in  making  a  location. 

Accompanying  this  report,  are  maps  and  profiles  pf  all  the  lines  we 
surveyed,  as  also  a  map  of  the  Kenton  rose  r  vol  i*,  and  the  country, 
which  will  be  drained.  These  are  all  made  from  actual  surveys,  and 
maybe  relied  upon  as  being  correct.  They  will  be  of  great  service' 
to  your  locating  engineer.  If  we  could  have  bad  maps  and  profiles  of 
the  several  surveys  which  have  heretofore  been  made  on  these  routes, 
we  should  have  been  saved  at  leas^one  moi^th^s  work  of  the  whole 
party.  Not  being  able  to  find  any  thing  Of  the  kind,  we  were  obliged 
to  make  our  examinations  as  if  we  were  surveying  the  routes  for  the 
first  time. 

I  owe.  an  apology  to  the  Board,  for  not  making  my  report  at  an 
earlier  day.     But  owing  to  the  season  bein^  far  advanced  before  we 
commenced,  and  to  the  sicknessofmyselfand  party  during  part  of  the 
season,  I  have  not  been  able  sooner  to  furnish  it. 
All  which  is  respectfully  submitted, 

GEO.  MORTON,  Ciml  Engitmr, 

Columbus,  0.^  Januarp  d,  1840. 


Digitized  by  CjO'OQIC 


22  [  Doc.  No  64.  ] 


Estimates  of  the  Cmtral  Canal  RoUUj  from  Columbus  to  Lake 

£m— 1839. 


Ut.  From  Lower  Sandusky  to  Columbus—  126.65  miles. 
Division,  No.   1. — 7.81  miles;  BO  feet  lockage. 

Grubbing  and  clearing,  §2,500  00 

Excavation, (including  muckingtfedilchuig) 300,943  c.  yMs 

at  lOcenis  per  cubic  yard,  30,094  30 

Embankment,  152,041  cubic  yards,  at  12i  cent^  per  c.  y'J,    1^,005  12 

Lock  No.  1—10  feet  lift, $13,330  00 

Lock  No.  2— 10  feel  lift, 13.302  00 

Lock  No.  3— 10  feet  lift,  .: 13,302  00 

Locks  No.  4  &  6—9  feel  lift  each, 24,564  00 

Locks  No.  6,  7,  8  &  9—8  feet  lifieach, 46,128  00 

— T 110,626  00 

Aqueduct  No.  1 — 2  spans  of  50  feel  each, 11,240  00 

Road  Bridges,  No.  1  dc  2,  including  embankments,  at  $500      1,000  00 

J  Culvert,  2  feet  chord,  176  feet  long,  - $541  60 

1  Culvert,  2  feet  chord,  100  feel  long, • 595  00 

1,136  60 

1  Waste  weir,  80  feet  long, 1,000  00 

176,601  92 


Division,  No.  2.— S/ocArw^a/er — 8.18  miVc^,*  5feet  loclfageand  Bfeetguard. 

Grubbing  and  clearing,-** $2,600  00 

Excavation — 111,378  cubic  yards,  at  10  cents, 11,137  80 

Lock  No.  10-6  feet  guard, $9,660  00 

Lock  No.  11— 5leeHift  and  6  feet  guard, •  13,860  00 

23,520  00 

Dam  No.  1—150  feet  long,  10  feet  high, 7,500  00 

.  Dam  No.  2—200  feet  long,  10  feet  high, 9,400  00 

16,900  00 

54,157  J>0 


Division,  No.  3.— Cana/— 5.64  miles;  62  feet  lockage. 

Grubbing  and  clearing, $1,636  00 

Excavation,  141,430  cy'ds,  at  11  cts.,    16,657  30 

Excavating  rock,  16J15      "      atSO    •*       4,714  60 

Excftvatioo,  mucking  4e  ditching,  47,360      <<      at  11     '<       6,209  60 
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EoibaDkment,  ^ 23,Q41  cy'ds,  at  12*  cU.  $2^80  13 

Lock  No.  12— 6  feet  lifl, :••    .$10,060  00 

Locks  No.  13  to  19,  inclusive — 8  feet  lift  eacb,  80,724  00 

90,784  00 

Road  bridges,  No..  3,  4  &  5,  atJSOO  OO,--. 1,500  00 

8  Waste  weirs,  at  ••  600  00, 4.(K)0  00 


1S6,280  63 


Dinsioir,  No.  4. — Slackwuter — 20.62  miles  ]  35  foet  lockage  ami  39 

feet  guard. 

Grubbing  andcleaiing, • $6,340  0^ 

Excavation, 303,634  cubic  yards^at  10  cents  per  yard,  30,363  4 

Embankment,—  -  36,664  "  at  14         "         "  6,131  6^ 

Lock  No.  20—8  feet  lift  and  6  feet  guard, $16,800  00 

Lock  No.  21—8  feet  lift  and  8  feet  guard, 19,200  00 

Lock  No.  22—6  feet  lift  and  8  feet  guard,-..-   16,800  00. 

Lock  No.  23 — 8  feet  lift  and  8  feel  guard, 19,200  00 

Lock  No.  24—6  feet  lift  and  9  feet  guard, 16  800  00 

88,800  00 

Dam  No.  3 — 300  feet  long,  11  feet  high, $13,600  00 

DaraNo.4— 300  feet  long,  9  feet  high, 14,100  00 

Dam  No,  6—250  feet  long,  9  feet  high,  -.*.  .....  1 1,760  00 

Dam  No.  6—200  feet  long,  10  feet  high,  •• 9,600  00 

Dam  No.  7—200  feet  long,  9  feet  high, 14,500  00 

—   63,360  00 

193,984  96 

DivTsiON,  No.  6. — Canal — 5. Bi  miles;  16  feet  lockage. 

Grubbing  and  clearing,- -f $2,906  00 

Excavation, 132,956  cubic  yards,  at  1 1  cents  per  yard,    14,(>26  16 

Embankments,-  73,010  »       .    at  13         "         «  9,491  30 

Locks  No.  25  &  26— 8  feet  lift  each,  at  $11,532, -' 23,064  00 

.^uedncts  No.  2  &  3,  each  2  spans  of  80  feet,  at  $13,162,   26,304  00 

Road  bridges  No.  6,7  &  8,  at  $600, 1,600  00 

Slope  and  rip  rap  wall, •"-'       450  00 

Addforextra  protection,  $1,000  per  mile,-   — ..     5,810  00 

84,149  46 

Divisioii  No.  6. — Canal — 6.91  miles;  30  feet  lockage. 

Grubbing  and  clearing, $3,455  00 

Excavation, 323,660  cubic  yards,  at  10   cents  per  yard,   32,366  00 

Embankments,     16,772         «»  at  124        •*        «  2,096  60 
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Protection  wall,  600  perch,  at  76  cents  per  perch, g376  00 

Lock  No.  27—6  feet  lift, $10,060  00 

Locks  No.  28,  29  &  30^8  feet  lift  each, 34,696  00 

Road  bridges  No.  9,  10&  11,  at  $600, .....Z3!777     i'50o  OO 

3  Waste  weirs,  at  $760, $2,260  00        ' 

1  Waste  weir, : i^qO  00 

—      3,460  00 

$87^98  50 


Division,  No.  l.—SlachocUer—X.ZS  miles;  B  feel  guard  lock. 

Grubbing  and  clearing, $540  qq 

Excavation  and  Embankment— 22,176  c  y'ds,  at  9  cents,-  1,996  84 

Lock  No.  3 1—8  feet  guard, 11,632  00 

Dam  No.  8—150  feet  long,  6  feet  high, v 5^950  oO 

4  Towing-path  bridges,  at  $60, $200  00 

i  Towing-path  bridge,  ••••. 260  00 

460  00 


20,467  84 


DmsioN>  No.  8.— Caiia(— 6.26, •  42/eel  lockage;  andfesder  0.41  mile*. 

Grubbing  and  clearing,.....' $3,300  00 

Excavation, 26l,260cubicyards,  at  11   centsporyard,   28,738  60 

Embankment)     23,362  ^  at  121         *'        ^  2  919  00 

Lock  No.  32— 10  feet  lift, ..^13,3W  00       ' 

Locks  No.  33,  34,  36  &  36—8  feet  lift  each,-  46,128  00 

• 69,468  00 

Feeder  dam  No.  9, an^  head-gales, *- ^.  w. 8,600  00 

6  Waste  weirs,  at  $800, 4,000  oo 

Road  bridge  No.  12, 50O  00 

Trotection  wall, 3^130  oO 

110,646  60 


Division,  No.  9— Cawa/— 6.12  mile$;  sb  feet  lockage. 

Grubbing  and  clearing, i....»  ^...    $2,937  oo 

Excavation,  192,383  cubic  yards,  at  11  cents, , 21^162  13 

Embankment,  38,686  cubic  yards,  at  124  cents, 4,836  76 

Protection  wall. •■ ^ 3^060  00 

Lock  No.  37— 8  feet  lift, ^ $11,632  00 

Locks  No.  38,  39,  and  40—7  feet  lift,  each, 31,302  00 

Locks  No.  41  to  60,  inclusive— 6  feet  lift,  each,  96,600  00 

— —  139,4*4  00 
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Sondhridm^No.  13 <&  H.atfSOO  00, ..> |1,000  00 

Aonednct  No.  4, 1  spaa  of  26  fe^t,— «••,• 4,375  00 

4  Wwte  weira^at  #760  00, - 3,000  00 

179,803  88 


Division,  No.  10 — ^29.61  milet;  12  feet  lockage. 

6rablttiigaiidcleariDg,< ••— • $9,230  00 

Excavationy  67,392  cubic  jfards,  at  36  osnts,  $23,687  20 
Bscayadoo,  38^80  cubic  yards,  at  20  cents,  7,776  00 
ExcaTatioD,  1,003,6&7  cubic  yards,  at  1 1  cts.,    1 10,403  37 

141^766  67 

Embankment,  238,766  cubic  3rards,  at  14  cents, 33,427  24 

Lodu  No.  50  ds  61--6  feet  lift  each, -   20,120  00 

2  Waste  weirs,  100  feet  long,  at  $1,600, $3,000  00 

2Waste  weirs,  60  feet  long,  at  $760, 1,600  00 

3  Waste  weirs,  60  feet  long,  at  $600,- v—    1,600  00 


Boad  bridge  No.  16, - 360  00 

Bond  bridges  Noa.  16, 18, 21,  22,  23  dc  24,  at 

$500, - r— 3,000  60 

Boad  bridges  No.  17, 19  ds  20,  at  $000, 1,800  00 

BMd  tNTi^  No.  26, 400  00 


6,000  00 


6,660  00 
216,093  81 


DmnoN,  No.  11^^.09  mOee  and  feeder,  IMmOee;  lockage^  7%  feet. 

Crrubbing  and  clearing, •••• • $1,060  00 

txcavatKm,  72,300  cubic  yards,  at  1 1  cents,    $7,963  00 
fccaration,  rook,  8,032  cubic  yafds,  at  60  cts.,  4,016  00 

11,969  00 

Embankment,  68,107  cubic  yards,  at  12*  cents, 8,613  38 

Lodui  No.  62  to  63,  inclusive— 6  feet  lift  eaclv  at  — 

19,660.00, - 116,920  00 

Feeder  dam,  200  feet  long,  7  feet  high, $7,000  00 

Feeder  head  gates, 400  00 

Peederembankmentdc  protection  wall,  &C., 300  00 

Feeder  excavation,  47,682  cubic  yds.  at  1 1  cents,  6,234  02 
Feeder  embankment,  3,116  c.  yds.  at  121  cents,    389  60 

^      I  13,323  62; 

4— Doc  No.  64. 
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t  CiiW^rts,  at  f  60a, #1,000  00 

1  Culvtrt, •        600^ 

■     ■■    $1,600  00 

«BMd  bridges,  at  $600  00, 3,000  00 

166,376  90 


Division,  No.  14—13.46  miles;  1071  feet  lockage. 

Grubbing  and  clearing, ' ••••* f  6,6i0  00 

Excavation,  264,«16  cubic  yards,  at  11  Cents,  $«9,0«  66 
Excavation,  rock,  23,802  c.  yds.  at  60  cents,      1 1,901  00 

^ 40,964  65 

Embankment,  246,176  cubic  yards,  at  12i  cents, 30,647  25 

Locks  No.  64  to  73  inclusive — each  7  feet 

lift,  at  $10,434, $104,340  00 

Locks  No.  74  to  78  inclusive— each  74  feet 

lift,  at  $10,983, 64,916  00 

. 169,255  « 

11  Waste  weirs,  at  $1,000  00,.. 11,000  00 

1  Culvert, — $*00  00 

2  Culverts,at  $600, - - 1,000  00 

1,800  00 

3  Road  brWges,  at  $600  00, * ...v—.^,    1,800  00 

262,046  90 


Division,  No.  13 — 10.80  miles;  63  fret  lockdgCy  7k  feet  guard. 

Grubbing  and  clearing*  ^.........•..^ ...*  $6,980  00 

Excavation,  169,402  cubic  yards,  at  11  cents,  $18,634  22 
Excavatkm,  rock,  8,916  c.  yds.  at  60  cents,      4,468  00 

23,092  22 

Embankment,  382,772  cubic  yards,  at  124  cents, "..^.   47,846  60 

Protection  wall,  1000  perch,  at '371  cents, 375  00 

Lock  No.  79—74  feet  guard, $10,983  00 

Locks  No.  80,  81  &  82— each  8  feet  lift, 34,696  00 

Lock  83— 9  feel  lift, • •  12,282  00 

Locks  84  &  86— each  10  feet  lift- 26,660  00 

84,521  QO 

Feeder  dam,  Na  10—190  feet  long,  10  feet  high, 9,300  00 

Towing  path  bridge,  200  feet  long, 3,800  00 

4  Waste  weirs,  at  $1,000  00,. 4,000  00 

t  Bead  bridges,  at  $500  00, 1,000  00 

179^214  72 
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SCIOTO  VAYlQAni^  F£SP»— 33  miUi. 

focATttioB,  embaakinent,  &c-, $139^00  00 

Extra  embankroeat  at  Brady's,  108,000  c-yds.  at  fOcts,   81,600  00 
Jhm  abofe  Wheeler's,  to  give  4  feet  water  at  KentoD,...      8,000  00 

Guard  Ipek',  6  feet, 10,000  00 

Locka^,  atand  below  Kenton,  26  feel  at  $1,200  per  foot,  30,000  00 

Waste  wws,-.  .; ^ 5,000  00 

(Uwrtat  Brady's, • j^OOO  00 

4JJ  .^  i.  .  214,800  00 

Add  10  per  cenU  for  superintendence  and  contingencies,* •  21,480  00 

■  ■  ■■  ■  » 

236,2B0  00 


Kenton  Reservoir — 15>540  Acres* 

Orubbing  and  clearing  for  eipbapkoient,-  •••....« 9250  00 

Clearing  reservoir  margin,  probably  3000  acres,  at  $10,  30,000  00 
Muekifig  ^d  ditching  under  embankment,  7,680  cubic 

yijtU  at  I2i  cents, • 960  00 

finbaokment,  82,800  cubic  yards  at  15  cents, 12,420  00 

Skest  piling,  2  courses  2  inch  plank,  290,650  feet  board 

mBMitre^at2ccnts, 6,813  00 

Timber  for  sheet  piling,  16,840  feet  lineal,  at  8  cents,-*-*  1,267  00 

Iron  for  sheet  piling,  19,000  lbs.  at  10  cents,* 1,900  00 

DuDi  200  feet  long,  16  feet  high, 16,660  00 

69,170  00 
Add  10  per  cent., 6,917  00 

76,087  00 

/ 

Sahditskt  Citt  Line — 21.88  miles — 90  feet  lockage. 

Grabbing  and  clearing, $10,700  00 

Bzcayation,  699,840  cubic  yards,  at  10  cents,  $69,984  00 
BzcavatioD,  rock,  66,660  c  yds.,  at  30  cents,      19,996  00 

79,979  00 

Embankment,  81,176  cubic  yards,  at  124  cents, 10,147  00 

Uckage,  90  feet,  at  $1,200  00, - 108,000  00 

6  Waste  weirs,  at  $800  00,: 4,800  00 
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Green  Creek  Feeder,  excavation  12^88  cubic 

yards  at  10  cents, $l,2f8  SO 

Green  Creek  feeder  dam, 1,000  00 

—  f«,tt8  80 

215,854  80 
Add  10  per  cent,— «f,585  48 


237,440  t8 


PcfftT  CuNTON  LiKi— 18.85  milcM. 


Grubbing  and  clearing, •••• $f,500  00 

Excavation,  163,080  cubic  yards,  at  18  cents,  f29,354  40 
Excavation,  35,136  cubic  yards,  at  10  cents,  3,513  60 
Excavation,  310,080  cubic  yards,  at  25  cenU^  77,520  00 
Excavation,  89,494  cubic  yards,  at  15  cents,      13,4M  10 

— ' 123,812  10 

Towing  path  bridge,--*- ^ ^...     i,fiOO  00 

Protection  wajl, - 2,420  00 

130,232  10 
Add  10  per  cent., • - 13,023  21 

1143,255  81 
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REPORT. 


To  the  General  Auembly  of  the  State  of  Ohio: 

The  Trustees  of  th©  Ohio  Institution  for  the  Instniction  of  thd 
Blind,  present  this,  their  third  annual  report. 

It  is  now  nearly  two  years  and  a  halfsince  this  Institution  was 
organized,  and  the  school  was  opened  with  one  teacher  and  five 
pupils.  Two  vacations  of  two  months  each  have  occurred,  leav- 
ing just  two  years  of  actual  instruction.  The  system  has  work- 
ed well  in  every  resnect,  and  the  pupils  have  improved  in  knowlr 
edge,  and  every  useful  acquirement,  as.  rapidly  as  any  equal  num- 
ber, blessed  with  the  faculty  of  vision,  in  the  same  time  and  with 
equivalent  advantages.  Indeed  we  may  say  most  truly,  that  not 
weonlyy  but  intelligent  visitors  of  the  insti(ution,pfdiflerent  class- 
es of  the  community,  and  from  various  and  distant  parts  of  tho 
country,  have  received  the  conviction,  on  good  grounds,  that 
equal  improvement  has  seldom,  if  ever,  been  obtained,  in  the  same 
tioie^  in  our  best  common  schools*  In  their  moral  habits,  like- 
wise in  their  cheerfulness,  and  in  every  essential  preparation  for 
a  useful  and  comfortable  situation  in  life,  their  advancement  has 
fully  equaled  our  hopes. 

The  time  of  the  pupiU  is  divided  between  study,  useful  labor, 
and  recreation.  Ftom  six  to  eight  hours  is  daily  appropriated  to 
itudy,  under  the  direction  of  the  principal  teacher,  or  an  assistant. 
Daring  this  portion  of  their  time,  they  attend  to  reading,  arithme- 
tic, geography,  grammar,  history,  sacred  and  secular,  writing,  and 
music,  vocal  ao^  instrumental.  Several  hours  of  every  day,  (ex- 
cept Sunday,)  are  devoted  to  labor,  the  girls  under  the  direction 
of  the  Matron,  being  employed  in  bouse  work,  knitting,  sewing, 
&c;  and  the  boys  under  tlie  direction  of  the  Steward,  perform- 
ing some  suitable  kind  of  labor,  particularly  a  part  of  them,  with 
the  instruction  and  aid  of  a  practical  workman,  being  engaged  in 
learning  the  busines  of  shoe  making,  in  which  several  of  them 
have  made  very  good  proficiency.  And  it  is  certain  that  they 
can  be  so  taught  here,  that  when  they  leave  the  institution,  they 
win  be  able  to  earn  sufficient  wages  for  their  own  support.  Time 
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enough  is  allowed  them  all,  and  especiaHjr  those  who  are  bat 
childreni  for  rest  and  recreation.  And  besides,  the  arrangement 
of  stad J  and  work  is  such,  that  weariness  is  seldom  felt,  and  but 
little  time  for  entire  relaxation  is  really  needed.  The  number  of 
pupils  now  in  the  institution,  is  nineteen.  A  list  of  them,  givii^ 
their  name?,  placeofTesidenre,  manner  of  support,  with  remarks, 
is  appended  to  this  report;  likewise,  an  abstract  of  Mr.  Penni- 
man^s  report. 

They  have  enjoyed  very  good  health  through  the  whole  year, 
with  two  or  three  exceptions.  The  only  case  deemed  worthy  of 
notice,  as  an  exception,  is  that  o(  Jane  Saunders,  a  girl  of  7  or  8 
^ears  of  age,  sent  to  the  institution  by  the  overseers  of  the  poor, 
m  Cuyahoga  county.  She  was  in  a  diseased  condition  when  she 
arrived,  caused  by  privation  and  exposure,  being  the  child  of  poor 
and  dissolute  parents;  and  although  her  health  seemed  to  improve 
for  a  time,  when  the  heat  of  summer  came  on,  ^he  fell  under  the 
power  of  active  disease,  and  died. 

The  same  persons  have  been  in  employment  last  year  as  the 
year  before.  Mr.  Dalton  has  given  full  satisfaction  in  the 
Stewards  department. 

Mr.  Penniman  has  discharged  the  duties  of  principal  teacher 
itt  an  exemplary  manner.  He  has  been  able  and  faithful  and 
Buecessfiil  in  his  labors.  The  attainments  of  his  pupils  are  hi§ 
best  commendation. 

Miss  S*  Pilisbury  has  continued  to  fill  the  place  of  Matron  id 
a  manner  which  has  met  our  wishes,  and  is  worthy  of  approba« 

UOD. 

Several  attempts  to  begin  particular  mechanicdl  trades,  which 
were  made  with  a  prospect  of  success,  have  partially  /ailed, 
chiefly  for  want  of  suitable  persons  to  copdlict  the  business. 

Such  could  not  be  procured,  or  required,  as  was  thought,  un- 
reasonable compensation.  The  trustees  are.  fully  aware  of  the 
indispensabte  necessity  of  this  part  of  the  education  of  the  blind, 
(having  them  taught  some  nf>echanical  employment,)  and  will 
ntake  every  effort  to  have  it  accomplished;  yet  they  do  riot  think 
themselves  at  liberty  to  make  any  wasteful  use  of  the  funds  com- 
mitted to  their  care.  From  the  nature  of  the  case,  the  expendi- 
tore  must  exceed  the  returns  obtained  by  the  sale  of  manufactur- 
ed articles;  and  this  must  be  the  fact  at  the  beginning,  especially; 
yet  it  ift  npt  necessary  to  give  extravagant  wages  to  those  who 
may  be  employed.  As  they  have  been  successful  in  commencing 
shoe  makttig,  they  hope  to  begin,  during  the  ensuing  year,  some 
other  work — as  brush  making,  manufacturing  brooms,  mats,  mat- 
trasses^  &c.  They  will  neglect  no  suitable  efforts  to  aflect  this 
objeot.    A  few  hundred  dollars  annually  expended  in  this  way, 
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't  k  beljered,  will  ultimaiely  be  worth  thonMOcb — perhaps  tens 
of  thottsands  to  the  btind. 

To  the  bliiidy  music  b  pecolkurly  important,  and  fnstructioh  ii^ 
this  art,  fnost  by  no  means  be  neglected.  Destitute  of  all  the 
blessings  of  sigirt,  they  need,  aad  reUsh^  in  just  so  much  greater 
d^ree,  the  pleasures  which  have  their  medium  of  access  to  tho 
Bind  by  the  sense  of  hearing.  The  beautiful,  the  sublime,  the 
Bselbl  in  nature  and  in  art,  of  which  we  take  cognizance  by  the 
eye,  is  all  darkness  to  them;  but'of  the  sublime,  the  beautiful,  th« 
rfecting  IB  speech  and  hi  song,  they  are  in  the  highest  degree 
susceptible.  And  »t  is  not  merely  amoial  pieasare,  and  inteliec 
tual  delight  that  they  derire  from  this  source:  there  is  a  moral 
lafluence  in  music,  on  them  unusaally  strong,  to  soothe  and  gor* 
era  the  mind,  and  give  character  and  permanence  to  the  affee-^ 
tioos  and  emotions  of  the  heart.  To  this  art,  therelore,  particular 
attention  has  been  givea;  aud  it  is  regretted  that  more  ha^not 
been  effected.  All  that  can  be  done  for  this  purpose,  will  be  done. 
The  butiding  erected  in  183B  has  been  solar  completed,  that 
the  institution  was  removed  to  it  and  opened  there  on  the  I5tb 
of  last  October.  It  is  iattod,  on  trial,  to  be  all  that  is  desired. 
There  is  ample  accommodation  for  the  steward,  and  for  the  sa*> 
perintendant,  when  one  shall  be  obtained,  with  their  families^ 
rooms  for  the  matron  and  assistant  teachers,  as  they  shall  be  need- 
ed; school  rooms  and  workshops,  and  dormitories  fpr  the  pupih. 
It  is  supposed  that  the  size  and  plan  of  the  house  is^ampty  suflv 
eie&t  for  sixty  or  eighty  pupils,  and  all  the  teachers  and  assilK 
tants  that  may  be  needed*  Perhaps,  when  the  number  of  pupHe 
shall  become  large,  it  may  be  expedient  to  add  some  out-door 
shops,  at  a  small  expense.  The  exhibition  room  ^  however,  is 
onfinisbed;  and  much  of  the  painting,  bc^  on  the  innde  and  out* 
side,  has  been  postponed  to  a  future  year;  yet  it  ought  not  to  be 
long  delayed.  For  these  purposes,  and  for  the  purchase  of  furni^ 
tarej  &x.^  an  expenditure  of  not  less  than  $1,000  will  be  neces- 
sary. 

By  the  report  of  the  Superintendent,  whieh  is  appended,. it  will 
be  seen  that  there  has  been  expended  in  completing  the  boikliBg 
thusfar,  since  the  report ^f  last  year,  thesum  of$^,495  00,  and 
there  remains  a  balance  due  for  work  done  and  noaterials  fumishr 
ed  amounting  to  |( 5,877  21,  for  which  an  appropriation  is  needed. 
Economy  has  been-consulted  as  much  as  was  consistent  with  the 
utility  and  permanence  of  what  was  done;  but  it  is  proper  to  say 
tbat  the  great  rise  of  labor  and  oM^terials,  which  occurred  about 
the  time  that  many  of  our  contracts  were  made,.ha8  increased  the 
cost  of  the  building;  while  the  recent  fall  of  prices  cam»  too  Irie 
loproduee  any  diminutioa  of  expense^   • 
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The  expense  of  sustaining  the  school  and  all  the  supplies  and 
operations  connected  with  it,  has  been  $3,701  23,  as  appears  by 
the  Treasurer's  report  which  accoaipaoiea  this;  in  which  is  con- 
tained an  account  of  all  moneys  received,  and  from  whatsoorce; 
and  of  all  the  payments  made,  and  for  what  purposes*  The  ac- 
counts of  both  the  Supenntendent  and  Treasurer  have  been  care- 
fiiUy  examined,  and  found  correct.  By  the  treaanrer's  report  it 
appears  that  there  is  a  balance  of  sixty  eight  cents  due  the  treas- 
urer. 

Although  it  has  been  made  an  object  of  constant  attention  to 
support  the  school  and  conduct  all  the  operations  connected  with 
at  as  little  expense  as  possible,  still,  the  expense  has  been  large 
IB  proportion  to  the  number  of  pupils.  The  reason  of  this  is  ob- 
vious. Such  is  the  condition  of  the  blind,  and  such  is,  necessarily, 
the  system  of  instruction  and  management  that,  on  all  accounts 
except  boarding,  the  number  of  persons  employed,  and  the  ex- 
pense incurred  mu9t  be  nearly  the  same  for  twenty  pupils,  as  for 
forty  or  fifty*  It  is  supposed  that  during  the  ensuing  year,  in 
which  it  is  hoped  that  a.number  of  additional  pupils  will  be  re- 
ceived, it  will  not  be  necessary  to  employ  any  other  persons  hi 
the  institution  besides  those  now  engaged,  with  the  exception  of 
a  superintendent,  and  perhaps  a  mechanic  who  shall  commence 
and  manage  some  departments  of  manual  labor;  and  these  both 
are  really  requsite  at  this  time.  Including  these,  it  is  the  opinion 
of  the  trustees  that  an  appropriation  of  two  thous^nnd  dollars,  in 
order  to  pay  the  salaries  of  teachers  and  workmen,  purchase  ma- 
terials for  works,  books  and  stationary,  and  other  contingencies, 
will  be  sufficient. 

Without  a  superintendent  or  principal,  the  institution  cannot 
be  made  what  it  ought  to  be,  and  what  it  is  supposed  the  Legisla- 
ture certainly  designed  it  to  be,  either  in  respect  of  real  useful- 
n^s,  or  in  respect  of  its  reputation  in  our  own  state  or  elsewhere. 
A  gentleman  of  high  respectability  and  adequate  qualifications 
has  heretofore  been  engaged  to  occupy  this  responjsible  place, 
who  wrill  enter  on  his  duties  in  May  next.  And  it  is  confidently 
expected  that,  when  thus  fully  orji^nized,  the  institution  will  be 
able  to  present  and  sustain  new  and  powerful  claims  to  public  ap- 
probation and  patronage. 

During  the  last  vacation,  Mr.  Penniman  visited  several  towns 
of  the  state,  havmg  with  him  four  of  the  popih^and  gave  public 
exhibitions,  for  the  pucpose  of  showing  the  importance  and  prac- 
ticability of  educating  the  Mind,  and  exciting  a  suitable  interest 
in  the  public  mind.  He  was  every  where  well  received.  His 
exhibitions  were  made  in  Ginchmati  at  the  annual  meeting  of  the 
coHege  of  teachers,  and  a  committee  was  appointed  to  express  the 
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MotimeQts  of  tb^  college^  whose  report  is  annexed  as  a  correct 
•pecimen  of  the  opinions  and  feelings  of  the  intelligent  pnblici 
It  will  be  very  usefal,  it  is  believed,  to  contioiie  and  extend  theSd^ 
excursions  during  future  vacations. 

With  this  biief,  bi|t  it  is  hoped  plain  and  satisfactory  expositidn 
of  the  condition  of  the  establishment  committed  to  their  dare^ 
the  trustees  will  conclude  this  report  by  commending  fo  the  fa- 
Tor  and  patronage  of  the  State,  and  of  the  liberal  and  enlightened 
men  of  every  portion  of  the  community,  this  most  useful  and  be- 
nevolent institution*  It  has-been  founded  and  sustained,  by  gen* 
erous  public  sentiment  expressed  by  Legislative  action,  and  has 
begun  to  impart  substantial  benefits  to  those  for  whom  jt  was  de^ 
i^ed;  and  surelv  it  will  not  be  allowed  to  languish  for  want  of 
friends  or  of  papils. 
Most  respectfully  submitted, 

JAMES  HOGE, 
^  N.  H.  SWAYNE, 
WILUAM  M-  AWL, 

TrusUei. 


Extracts  from  Mr.  PennimarCs  Report^  to  the  Trustees  of  the  Ohio 
InsHttUianfor  the  Blind, 

Gbmtusmbn:  At  the  time  I  reported  to  you,  last  year,  I  flat* 
tered  myself  that  we  should  be  able  to  present  a  more  imposing 
catalogue  df  names,  than  is  herewith  submitted)  as  pupils  in  this 
institution*  But,  aJthough  my  sanguine  hopes  have  not  been  re- 
alized, I  beg  leave  to  congratulate  you  upon  the  prospects  of  this 
school;  for  in  numerical  interest  it  equals  any  other  iaihe  coun- 
tiy»  of  the  same  age,  as  their  annals  will  show. 

It  riiould  be  borne  in  mind  that  Legislative  enactment  alone 
does  not  elicit  that  public  interest  and  generous  sympathy  so  es- 
sential to  the  accomplishment  of  this  TOnevolent  enterprise,  yel  I 
luive  reason  to  believe  that  the  merits  of  this  institution  are  gen- 
erally appreciated  in  this  community.  I  received  manv  assuran- 
ces to  this  effect  in  the  several  places  which  we  (with  your  ad- 
vice) visited  durinff  the  last  vacation. 

Instruction  has  been  continued  through  the  year  in  reading, 
arithmetic^  geography,  histoiy,  grammar  (including  orthography^ 
etymology,  syntax,  &C.,)  and  music. 

OanxR  m  ejebcisxs*  A.  M.  Rise  5i  o'clock^  Prayers  at  ft 
o'clock,  (at  which  time  a  few  verses  of  the  scriptures  are  read,  a 
hymn  is  sung,  and  prayer  is  offered.)    Sclum  till  7*  o'clock. 
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Breafcfapt,  aad  reoMs  till  9  o^obek,  durii^  wkich  time  the  girls 
.altend  to  iht  order  of  (be  lodgiof  rooons^  Scc*^  School  from  9  to 
10  o^clock.  Siogtog  (condiK^  by  Mr.  Lee,  one  of  the  pupils) 
from  10  to  11.  Rec<^  of  16  minutes.  School  till  I,  P.M. 
DifiDor^    The  aftemooD  isappropriated  to  vork« 

We  are  grateAil  for  the  receipt  of  an  invoice  of  bocies,  50  vol« 
ume»*-a  graluitoDs  donation  from  the  Philadelphia  institution. 

Most  respectfully  submitted, 

A.  W.  PBNNIMAN. 
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7b  the  Board  cf  Directon  of  the  In^ilutimfw  the  Blind : 

I  The  undersigned,  Snpertntendent,  respectfully  repots:  that  die 
e:q)enditures  on  account  of  the  execution  of  the  worK  for  the  yc^r 
eaUag  the  SOth  of  November  last,  have  been  as  follows: 


Pud  for  Lumber, 

•     |461  01 

-Masonry, 

78  39 

Plastering,        -         .- 

•     1,118  63 

lime  stone, 

6  00 

Stone  cutting,  -            .       .    - 

191  80 

Carpenters'  work,     .  - " 

■     3,922  93 

Tin  for  roof,     -           - 

473  69 

Nails  and  hardware^    - 

134  35 

Paints  and  painting,     - 

643  25 

Wrought  iron, 

20  25 

Stoves  and  furnaces,     -    ' 

68  18 

Lead  pipe  and  plumMng^ 
Ohio  Penitentiary, 

78  94 

71  S9 

Fencing  ground. 

643  65 

Grading  and  Paving,    - 

-     •      82  76 

Incidental  exposes, 

666  79 

Total  expenditures, 
The  following  amounts  are  due  from  the  Institution 

OD  contracts,  namely — 

CoDtrtcts  for  labor,  -  -  -         $3,681  62 

materials,        -  -  1^13  28 

stores  and  cast  iron,  597  97 

Balaoce  in  favor  of  superintendent  on  the 

30th  November,  1838,     -  -  -    84  34 


8,591  47 


5,877  21 


Total  amount  of  debts  and  expenditures,  $14,468  68 

For  the  above  object  there  hare  been  drawn  from 
the  appropriation,  -*  •  .         -  -     8,800  00 


Balance  due  on  contracts, 


j^5,668  21 
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In  the  foregoing  statement  it  iwill  be  perceived  that  the  sum 
total  of  expenditures  for  the  past  }rear,  has  been  f  8,591  47,  and 
that  the  amount  still  due  from  the  institution  on  contracts  for  la- 
bor and  materials,  is  $5,877  21,  making  in  all,  Hie  sum  of  four- 
teen thousand,  four  hundred,  sixty  eight  dollars  and  sixty  eight 
cents. 

And  there  will  be  required  an  additional  sum  of  $6,500,  to  pay 
tks  existing  debts  and  complete  the  buildinff. 

Respectfully  subiriRted, 

N.  B.  KELLY,  S^qftHntemiimL 
Gty  of  Columbus,     ) 
Jkcmbir  SO,  1839.  > 

/ 

EXAMINATION  OF  THE  BLINa 

The  committee  directed  Ip  report  to  the  "college  of  teachers" 
en  the  resultof  their  examination  of  the  pupilsor  tiie  State  institutioD 
for  the  education  of  the  <blind,  erected  about  two  rears  since,in  Co- 
lum^  Ohio,  take  occasion  to  express  their  unqualified  approbation 
of  the  mode  of  instruction,  pursued  by  the  principal,  Mr.  Penni- 
9ian,  and  the  proficiency  and  love  of  Knowledge  evinced  by  his 
pupils. 

Brief  as  the  period  has  been,  since  this  institution  was  founded, 
it  1^3  idready  established  its  claims  to  be  regarded  as  one  of  the 
IQOfit  tutfiful  monuments,  of  the  christian  liberality  of  our  fellow- 
eitizens,  and  the  enlightened  patriotism  of  our  legislature.  Under 
its  benign  roof,  what  has  hitherto  been  regarded  as  the  most  af* 
flicted  class  of  human  sufferers,  has  almost  ceased  to  be  an  object 
of  pity.  Their  once  dark  minds  are  cheered  by  tbe  light  of 
science,  their  souls  are  irradiated  with  the  orient  splendors  of  the 
sun  of  justice;  they  are  qualified  by  a  thorough  and  practical  ac- 
quamfance  with  the  mechanic  arts,  to  become  useful  members  of 
society,  in  many  of  those  departments  of  its  organization  from 
il^bich  th^  had  previously  seemed  to  be  precluded  forever,  and 
thej  are  fitted  by  the  lessons  of  morality  and  virtue,  for  the  bright 
vision  of  Him  who  dwelleih  **in  light  inaccessible,'*  when  the 
veil  which  now  obscures  ihe  mortal  sense,  shall  have  vanij^h®- 
fpre  the  bright  dawning  of  eternal  day! 

In  order  to  afi%»rd  persons'  who  are  at  present  unacquainted 
with  the  history  and  condition  of  the  asylum,  an  oppottunity  of 
kiiowipg  and  appreciating  it  according  to  its  deserts,  your  com- 
mittee would  beg  to  state,  that  the  buildings  now  in  progress  of 
erection,  are  calculated  to  accommodate  about  sixty  pupils.    At 
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Ham  time^  there  are  but  seventeen  pUpils  in  the  lostKution*  They 
are  soperintended  and  taught  by  the  principal,  already  named, 
who  is  himself,  almost  totally  blind,  though  he  had  been  blessed 
with  sight  for  twenty  years  after  birth.  Mr.  Penniman  is  assisted 
i&  the  care  of  the  instititution,  by  a  matron,  or  house*keeper,  Miss 
Pillsbury,  who  has  chaise  of  t^  health,  clothing,  dormitories,  re- 
fectory, and  general  comfortand  well-being  of  the  students.  This 
young  lady  likewise  assisted  at  the  examination  of  the  pupils. 

The  names  of  the  young  blind,  chosen  to  represent  their  class- 
mates on  that  interesting  occasion,  are,  James  P.  Leey  who  is 
about  twenty  years  old,  and  a  native  of  Cinoinnati;  Anp  Ber- 
gaothal,  who  is  in  her  nineteenth  year,  and  is  a  native  of  Swit- 
zeriaad;  and  Horace  Delance  Cdlins,  of  Chillicotbe,  an  intelti*^ 
gent  and  very  interesting  lad,  \v bo iias  recently  completed  only  bin 
mnthyear. 

Mr.  Lee  has  been  thirteen  months  in  the  Asylum;  the  young 
Swiss  girl  ten  months,  and  Horace  nearly  two  years,  thai  is  to 
ny,  stnce  the  opening  of  the  institution. 

The  eiiercises,  after  a  very  appropriate  address  from  Mr.  Pen* 
mman,  which  was  listened  to  with  the  most  profound  attention, 
and  which  drew  tears  Ax)m  many  an  eye,  commenced  by  a  hymn 
wbteb  was  sung  in  tbe  sweetest  manner  and  much  justness- of 
veiee,  by  the  three  pupils,  Mr.  Lee  accompanying  himself  and 
young  friends,  at  the  piano.  They  were  then  interrogated  by 
tb^  taacher,  and  some  few  of  the  committee,  on  their  acquire- 
nents  in  reading,  writing,  grammar,  arithmetip,  geography,  and 
hifltory;  the  execution  of  Mr.  Lee  at  the  piano  at  stated  intcirvals 
(hiring  the  examination,  eliciting  great  applause  from  the  delight- 
ed audience.  His  acquaintance  with  that  mstrument  bad  been  ac- 
quired on  scienti&c  principles,  under  the  brief  tuition  of  Mr.  Ma- 
son, long  favorably  known  in  this  city,  and  subsequently  improved 
by  his  own  exertions,  since  he  haa  been  an  inmate  of  the  institu- 
tion. He  also  displayed  a  perfect  knowledge  of  arithmetic,  from 
which  he  had  lately  passed  to  the  study  of  algebra,  preparatory 
to  a  thorough  course  of-  mathematics,  and  natural  philosophy, 
which  arrangements  have  been  made  to  teach  in  the  asylum. 

Ann  did  not  play  at  the  piano,  but  she  read  with  considerable 
facility,  faltering  only  once,  wheri  her  finger  mistook  the  proper 
line.  Her  answers  on  geography,  grammar,  and  arhhmetic, 
diowed,  wa  think,  as  much  intelligence  of  these  three  branches,  as 
could  have  been  expected  from  a  person  having  the  use  of  sight, 
in  so  short  a  time.  But  the  answers  of  Horace,  to  the  various 
questions  propounded  to  him,  and  the  evidence^hich  he  gave  of 
an  acute,  and  even  cultivated  mind,  excited  the  admiration  of  the 
entire  assembly.  When  the  bulky  volume  containing  the  new 
testament,  in^erobossed  characters,  was  handed  to  him,  and  he 
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was  required  to  open  it  at  the  first  chapter  of  the  Epistle  to  the 
Hebrews,  he  did  so  as  quickly,  and  with  as  much  apparent  ease, 
as  if  he  had  been  using  the  lightsomo  eye,  instead  of  the  hand. 
And  when  he  proceeded  to  lead  with  astonishing  fluency  and 
correctness,  from  the  sacred  page,  we  believe  that  if  the  heads  of 
the  audience  were  averted,  they  would  have  been  persuaded  that 
the  reader  was  blessed  with  vision  instead  of  raising  sightless  orbs 
to  heaven,  while  he  scanned  with  exquisite  touch  and  feeling,  the 
inspired' volume.  His  tact  in  tracing  on  the  map,  the  course  of  a 
river,  the  boundaries  of  a  state,  or  the  direction  and  extent  of  a 
mountain,  was  equally  surprizing,  and  we  do  not  remember  that  he 
was  even  once  at  fault  in  putting  his  finger  on  any  city  named  by 
the  examiner.  In  one  word,  a  more  gratifying  exhibition  of  the 
triumph  of  mind  over  all  but  insuperable  difficulties,  and  die  con- 
viction that  this  triumph  was  achieved  in  our  own  age,  and  coun- 
try, and  state,  not  only  for  a  privileged  few,  but  for  all  who  were 
willing  to  avail  themselves  of  the  benefit  of  instrujction,  must  have 
filled  the  heart  of  every  individual  present,  with  gratitude  to 
Almighty  God,  and  inspired  deep  and  abiding  intesest  in^ihe  pros- 
perity of  an  institution  by  which  these  blessings  were  realized, 
and  these  great  philanthropic  objects  attained. 

Not  is  it  a  source  of  less  fervent  thanksgiving  to  Heaven,  that 
oar  state,  young  ad  she  is,  has  been  anticipated,  but  by  a  few  of 
the  oldest  kingooms  of  Europe,  and  by  only  three  of  her  sisters 
in  this  confederacy,  in  erecting  and  endowing  an  asylum  for  tiie 
instrucUon  of  the  blind,  in  the  use&l  sciences  and  arts.  This 
will  be  seen  from  the  following  sketch  of  the  origin  of  those 
which  have  been  established  in  England,  France,  and  the  United 
States. 


ENGLAND. 


The  first  of  these  benevolent  institutions  owes  its  origin  to  Mr. 
Pudsey  Dawson,  who  established  it  in  the  city  of  Liverpool,  in 
the  vear  1791.  The  next  was  endowed  in  Edinburg,  in  179S, 
by  Messrs.  Johnston  and  Miller;  the  third  in  Bristol,  about  the 
same  time,  and  the  fourth  in  London,  in  1799,  by  Messrs.  Ware, 
Bosanquet^  Boddmgton  and  Houlston.  The  fifth  asylum  was 
erected  in  1806,  in  Norwich,  by  Mr.  Powell;  the  sixth  in  Glas- 
gow, for  which  Mr.  Leitch  left  a  legacy  of  five  thousand  pounds, 
m  1828;  and  the  seventh  in  York,  instituted  in  1835,  in  memory 
of  Mr.  Wilberforce.  Mr.  Thomas  Henshaw,  in  1 838,  bequeatjied 
twenty  thousand  pounds  to  endow  an  institution  for  the  blind  in 
Manchester;  another  was  erected  during  the  same  year^  in  New 
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Casde;  the  tenth  iestabliBhnient  owes-itB  origiii  to  the  charity  of 
an  mdnridnal  ui  Aberdeen;  and  the  eleventh  to  a  lady  of  Dundee, 
who  bequeathed  ibr  that  porpose,  five  thousand  pounds.  Mr« 
Day,  by  a  legacy  of  one  minared  thousand  pounds,  instituted  a 
seoond  asvlum  in  London,  in  1838,  and  another  was  founded  in 
18S5,  by  Mrs.  Walker  of  Edinburg.  A  third  institution  wa»  es- 
taUiriied  in  the  same  city,  by  another  lady  by  the  name  cS  Greig, 
wad  a  second  one  in  Bristol,  in  1830,  by  Mr*  Thomas  M.  Lucas. 


PRANCE. 


The  institution  of  the  young  blind.  Rue  fosses  Si.  Victor^  is  pro- 
bably indebted  to  the  indomitable  perseverance  of  JNf .  Hauy,  for 
ita  existence.  It  is  true  that  the  philanthropic  society  of  Paris, 
contributed  largely  to  the  support  of  the  asylum  (before  it  was 
known  hj  the  name  which  it  now  bears)  from  1784  to  1790,  but 
it  is  likewise  true  that  they  abs^ndoned  it  when  the  experiment  of 
the  inmates' competency  to  sustain  themselves  by  the  exercise  of 
the  mechanic  arts,  proved  abortive.  Since  that  period,  it  is  aided 
by  the  government,  which,  we  are  happy  to  state,  is  engaged  in 
nDtdogop  extensive  and  well  ventilated  buildings)  for  wluch  they 
have  been  eloquently  petitioned  by  the  young  blind,  in  lieu  of  the 
dreary,  tmcomfortable,  and  prison-iike  habitations  in  wliich  they 
are  at  this  time  confined.  At  the  'celebrated  quinze,  vingts  or 
hospital  of  three  hundred  blind,  established  bySt.  Louis,  in  1260, 
m  uiotfier  quarter  of  the  French  capita),  we  are  not  aware  that 
mxj  art  or  science  is,  or  has  been  taughti  or  any  instruction  given, 
except  in  religion,  which  has  never  been  neglected.  There  are 
numerous  asylums  for  the  blind,  through  the  various  departments 
of  France,  firom  which  thenK)st  intelligent  pupils  are  selected  and 
sent  to  study  the  higher  branches  of  knowledge  in  the  Parisian 
mstitotion. 

A  laudable  spirit  of  emulation  to  ameliorate. the  sad  condition 
of  ttie  blind,  pervades  nearly  all  the  other  states  of  Europe,  at  this 
moment;  but  a  notice  of  the  principal  ones  would  lead  us  too  far 
fiom  the  specific  object  which  we  have  in  vi^w  in  this  report 

It  is  about  eight  years  since  Boston  and  New  York,  almost 
amnltaneously,  set  the  example  ofesitablishing  similar  institutions; 
and  but  seven  years  have  elapsed  since  Philadelphia,  worthy  as 
the  is,  for  the  character  of  her  people,  and  the  number  and  extent 
of  her  charities,  of  the  title  of  the  city  of  "brotherly  love,**  re- 
solved that  she  should  not  be  surpassed  in  enlightened  provision 
for  the  education  of  the  blind.  By  the  bounty  of  an  individual, 
Looisrille  has  shice  been  enabled  to  follow  the  holy  precedent  thus 
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set  her,  and  we  hope  that  the  spirit  of  benevolence  and  charity 
thus  awakened  in  our  land,  shall  never  he  allayed,  until  nota  Bi&> 
^e  victim  of  misfortune,  a  single  sufferer  from  the  act  of  God,  te 
try  our  love  for  our  brethren  who  bear  his  own  sacred  impress  on 
their  souls,  shall  be  lei'X  to  pine  in  dreary  darkness,  unrelkfed 
Then  shall  the  merits  of  Hauy  and  Cardan,  and  Weisemboorg^ 
and  Carton,  and  L'Epee,  and  Sicard,aiid  Wilberforce,  and  How- 
ard, and  Bemouille,  and  Rodenbacb,  and  Dawson,  and  Forbes, 
and  Blacklock,  and  Moyes,  and  Miss  Paradis,  and  De  Werde,  of 
Halines,  and  John  Fernandes,  and  Digby  andSaunderson,and  Di- 
dymus,  of  Alexandria,  the  enlightened  and  humane  of  ev«ryage 
and  country  under  heaven,  be  shaVed  by  our  own  fellow-citizens, 
for  the  praise  and  the  glory  of  the  Grace  of  Christ,  and  the  honor 
of  oar  free  institutions. 

JOHN  B.  PURCELL,. 

JNO.  P.  FOOTE, 

ELAM  P.  LANGDON. 

C.  G.  FORSHEY,  ^    Cammitise. 

CHAUNCEY  N.  OLDS, 

L.  L.  HAMLINE, 

M.  G.  WILUAMS, 
GiKciNliATi,  October^  1839. 

On  motion,  it  was  unanimously  Rssohed,  That  the  above  import 
bar  adopted*  And  Resolved^  That  the  executive  coomnttee  be  aiir 
tborized  to  furnish  the  trustees  of  the  Institution  with  as  va^wj 
extra  copies  of  the  report  as  (hey  may  order. 

Al^ERT  PICKET,  jun. 
Wm.  Phillips,  jun.  PrMdmJU 

Secretary. 


\ 
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DR.  V 
ltt9.       No. 

JaiL  »,     1    Paid  D.  TtrtHe,  Music  teacher,  f  80  Oa 
23,    Z    Paid  If.  B;  Kelly,  superintendent,'  to  be  ap- 
plied on  building  contracts j    '    '  500  00 
*  23,    3    PaidJ.DaJton'jforarticlesfor  institution,  as 

per  bill  No.  3,  71  50. 
23,    4    Paid  J.  Dalton  for  jother  articles  for  institu- 

tion,  as  per  bill  No.  4,  98  Ot 
Jrrh25,    6    Paid  Sarah  Pillsbqjry,  on  aoebtint  of  her 

salary,  as  matron,  55  oo 

25,    6    Paid  J.  Dalton  for  boarding  pupils,  615  50 

tT»    7    Paid  N.  B..Ke)ly  for  baikluig,  S,500  oa 
31,    8    Paid  A.  W.  Penniman,  forj  pin  typea,  ^. 

hxk  M  W 

31,    9    Paid  La^ue  for  juOary,  in  farl,  144  oa 

31,  10    Paid  D;  Tutdaon  aeoount  of  .salary^;  100  Oft 

iptil  3,  11     Paid  John  ilfettx,foa>shoa  stock,  30  04 

W,  12    Paid  D.  Tuitlo  for  musical  instruments,  18  00 

17,  18    Paid  N.  B.  Kelly  on  building  oontraots^  1,400  OO 

30,14    Paid  N.  B.  KaUy  oA  kiiUiog  ooiilracils,  1^000  00 

May  21,^  15    Paid  S.  Pillsbury,  on  account  of  salary,  45  00 

23,  16    Paid  N.  B.  Kelly  on  contracts,  1,000  00 

30,  17    Paid  John  Metts,  for  labor  ia  shoe  shop^  61  87i 

jQDe  3,  18    Paid  J.  Dalton  for  boarding  pupil*,  BBS  00 

3,  19    Paid  salary  of  Trustees,  300  00 

29,  20    Paid  John  Mettz  for  leather,  12  62* 

July  11,  21    Paid  Larue  for  leather,  5  00 

fOy  22  Paid  B.  Latham,  postage,  14  82 
25,  23    Paid  N.  B.  Kelly,  on  account  of  salary,  as 

superintendent,  300  00 

Aog.  8,  24    Paid  N.  B.  Kelly  on  building  oontracts,  500  00 

9,  26    Paid  A*  W.  Penniman  on  account  of  Hilary,      35  00 

15)  26    Paid  John  MeUz,  for  labors  &o.  72  50 

16,  27    Paid  Larue,  for  leather,  dso.  10  31 

16,  28    Paid  S.  Pillsbury,  on  account  of  salary,  50  00 

15,  29    Paid  A.  W.  Penniman  for  traveling  expenses 

with  pupils,  50  00 

16,  30  Paid  A.  W.  Penniman  on  aoooont  of  salary,  203  00 
16,  31  Paid  D.  Tuttle,  balance  of  salary,  50  00 
21,  32    Paid  J.  L.  6H1  &  Co.  for  work  on  baiMing,  195  00 

Sept.  21,  33    Paid  N.  &  Kelly  on  building  oontracts,  100  00 
3— Doc  No.  6& 
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Ott.    f ,  34    Paid  J.  Driton  for  boafdinc  pufMlt,  f400  00 

11,  35    Paid  N.  B.  Rellj  on  baUdiog  oontrtetfl,  800  00 

14,  86    Paid  D.  Tuttle  for  nnisical  iostramenta,  4  31 
Not.  19  37    Paid  Sarah  PiHskiry  for  aittdaa  for  instito- 

tioD,  SO  00 

Uj  3S    Paid  J.  DaltoB  for  fuel,  100  00 

15,  39    Paid  John  Mettz  for  tooh  for  shoe  abop,  18  63 
97,  40    Paid  J.  Dalton  for  articles  for  institute,  150  00 

Dec.  15,  41    Paid  N.  B.  Kelly  on  buiMipg  contraots,  SOO  00 , 

30,  42    Paid  J.  Baldwin  for  articles,  purchased  in  ^    ' 

New  York,  205  00 


•13,196  22 


Dec  30,  To  amount  of  Balance  due  N.  H.  Swayne,  as  per  con- 
tra, to  bal«no9»  68 
CE. 
1839. 

By  balance  of  appiopriation,  1898,  $1,028  68 

By  appronriatioa  for  1839,  10,000  OO 

Jan.  22,  Beceiyed  of  State  Auditor  for  board  for  pvpils,  1,008  29 

July  22,  Beceiyed  of  State  Auditor  for  board  for  pupifs,  750  00 

Oct.  2,  deceived  of  State  Auditor  for  board  for  pupils,  .  389  57 

Cash  receiTod  of  John  M^ts  for  riioes  sold,  19  00 

$13,195  54 
Amount  due  N.  H«  Swayne  te  balance  68 

$13,196  22 
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BANK   COMMISSIONERS, 

IN  BEPLT   TO  A  KESOLUTtON  OF  THE  HOUSE. 
Jamuiry  IS,  1840. 
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REPORT. 


BANK  COMMISSIONERS'  OFFICE, 

JanHory  13«  1840. 
To  the  Honorable  House  of  Representatives: 
The  followhag  rcsolutioti  ofyour  honorable  body  was  duly  received — 
^Besolved^  That  tbe  Batik  Cfotnmissionerd  be  directed  to' inform  this 
HooBe,  whether  the  bankiaeioatitiidefie  of  thif  state,  or  either  of  them, 
kre  issued  paper  intended  for  circulation,  not  payable  on  demand  and 
redeemable  at  o4her  places  than  where  issued;  and  also,  io  inform  .this 
HoQse  whether  the  banks  of  this  state,  or  either  of  them,  have  issued 
fiper,  intended  for  circulation,  payable  in  other  currency  than  that  of 
gold  and  silver,  and  if  so,  whemer  such  issues  were  made  by  the  advice 
or  consent  of  the  Bank  Commissioners,  or  either  of  tbeoH  and  for  the 
purpose  of  obtaining  such  information,  the  Bank  Commissioners,  or 
tome  one  of  them,  ^  required  forthwith  to  visit  the  institutions  reported 
Id  have  made  such  issues,  and  examine  under  oath,  the  officers  and  di- 
tedors  of  said  institutions,  and  such  other  persons  as  (hey  may  deem  ne* 
CBSBary.*— Passed,  Dec.  27, 1839. 

For  the  purpose  of  obtaining  the  information  required,  one  of  the  Com- 
niinofiers  visited  some  of  the  banks  which  were  reported  to  have  made 
ndi  issues;  sbd  to  the  other  institutions,  a  circular  was  addressed,  re- 
^ng  the  date,  amount,  time  and  place  of  payment  of  the  different 
\mAe  of  paper  described  m  the  resolution,  and  the  particular  currency 
iawhich  they  were  redeemable.  The  result  of  these  investigations  !• 
{ifen  below. 

OfflO  LIFE  TNSPRANCE  AND  TRUST  COMPANY. 

Tliis  iostHdtkm  has  iMded  paper  intended  ibr  circulation,  payable 
Mve  months  after  date,  in  the  city  of  New  York,  and  redeemable  in  gold 
ndsftver  eob,  to  tlKe  amounts  $96,060;  This  paper  is  dated  from 
Odober  17(h  to  November  9th,  inclusive. 

Hie  Ohio  Life  and  Trust  Company  ^^has  also  issued  paper  intended 
fereireQlation,  pavabU  on  demand  at  sundry  places,  and  redeemable  in 
Olscs  lodiaiia  and  Kentucky  bank  notes,  in  the  form  of  checks  on  the 
CiiiUenof  fevetdbanksin  ^Seim  state,  and  one  in  Indiana,  as  exhibited  in 
tefeBowing  schedule,  viz; 
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Payable  at  the  Lawrenceburgb  Branch  of  the  State  Bank  of 

Indiana,  in  Indiana  bank  notes,             ...  ^/)00 

Payable  at  the  Bank  of  Xenia,  in  Ohio  bank  notes«               •  12,000 

Payable  at  the  Lawrencebur^h  Bank,  iu  Kentucky  bank  notes,  6,000 

Payable  at  the  Urbana  Banking  Company,  in  CNiiobank  notes,  ilfiOO 
Payable  at  the  Bank  of  Marietta,  in  Ohio  and  Kentudqr  bank, 

notes,  -.-.-.-  15^ 
Payable  at  the  Commercial  Bank  of  Lake  EriOf  in  Ohio  bank 

notes,  -  -  -  •  -  -  .  9/)00 
Payable  at  the  Commercial  Bank  of  Lake  EriOf  in  Indiana 

banknotes^         ......  ^^000 

Payable  at  the  Bank  of  Wooster,  in  Ohio  bank  notes,         -  6,000 

Payable  at  the  Bank  of  Wooster,  In  Indiana  bank  notesi      -  6,000 

$114,000 

These  issues  are  of  the  denominations  of  ten  doUars  and  five  doBan^ 
and  dated  from  November  11,  to  December  3, 1839. 

COMMERCIAL  BANK  OF  CINCINNATL 

This  bank  has  issued,  since  the  10th  day  of  May  1839,  notes  imjraUe 
twelve  months  after  dcte,  at  its  banking  house,  to  the  amount  of  eighty 
9i|^C  thousand  dollars,  in  notes  of  d»e  denomination  of  ten  doUars. 

FRANKLIN  BANK  OP  CINCINNATI. 

Notes  of  the  denomination  of  6,  10  and  20  dollars,  dated  3d  and  15di 
of  December  1839,  and  8d  January  1840,  payable  at  its  counter,  twelve 
months  after  date,  amounting  to  the  sum  of  $43,006  00,  have  been 
issued  by  this  institution. 

THE  MIAMI  EXPORTING  COMPANY, 

Has  issued  since  the  10th  of  May  1839,  paper  of  the  following  del- 
criptions: 
In  $6  notes,  dated  18th  Nor.,  payable  in  current  notes^  at 

branch  in  Conneaut,  .....  $8,500 
In  10  notes,  d^ted  16th  of  Nov.,  payabte  in  eaneiit  notes^  at 

branch  in  Conneaut,        -  -  -  .         -  -         8|500 

In  20  notcM^  dated  16thjof  Nov.,  payable  in  current  notesf  at 

branch  in  Conneaut,        -  -  -  -  - .      17,000 

In  20  notes,  dated  13th  Dec.,  payable  in  current  notes,  at 

branch  at  Conneaut,        -  -  -  -  6,000 

$42,800 

la  $5  notes,  dated  16th  Nov.|  payable  12  months  after  dato^ 
at  Conneaut,       -  -  -  -  -         .-     $lf000 
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h  10  notes,  dated  16th  Nov.,  payable  12  months  after  date^ 
atConneant,        ......         1,000 

In  SO  notes,  dated  16th  Nov.,  payable  12  months  after  date, 
atConneaut,        ......        42,000 

b  20  notes,  dated  ISth  Dec,  payable  12  months^after  date, 
at  Conneaut,        -  -  -  -      '     -  -       1,000 

Toti^  amount,      -  -  -  -        $48,000 


CLINTON  BANK  OF  COLUBIBUS, 

Has  issued  f70410,  in  paper  payable  12  months  after  date  at  its 
counter.  These  issues  have  been  made  since  the  lOth  day  of  May  1 889, 
of  varioos  dates,  and  of  the  denominations  of  5, 10, 60  and  100  dollars. 

BANK  OF  WEST  UNION. 

This  institution  has  in  ckculation,  paper  to  the  amount  of  $7,500 
called  ^currency  notes."  These  notes  are  of  the  denomination  of  $6 
sad  $10,  dated  Dec  16, 1839,  and  sti^Dpedacros||.'^poya(/e  to  cmrent 
hmk  itotet  an  demand.'^ 

GERMAN  BANK  OF  WOOSTER. 

Noles  have  been  issued,  or  rather  re-issued,  by  this  bank«  to  the 
it  of  about  fifteen  thousand  dollars,  filled  up  payable  **in  currenl 
of  other  banks;"  The  dates  are  various,  and  correspond  with  the 
of  the  bills  as  origBnally  issued,  and  are  payable  at  the  bank  on  de* 


THE  BANK  OF  SANDUSKY, 

Has  issued  paper  to  the  amount  of  $6,000,  payable  six  roondis  after 
dHOy  at  its  counter,  in  coin.  These  notes  are  of  the  denomination  of  6 
wl  10  dollars,  dated  Dec.  16,  1 839.  From  the  oath  of  the  Cashier,  it 
afpears  ttal  ''all  such  issues  that  have  been  presented,  have  been  redeem- 
erf  die  same  as  ftose  payable  to  bearer,  on  oemand,  in  coin  or  its  equiva- 

BANK  OF  XENIA. 

to  the  amount  of  $20,000  in  notes  of  $20  each,  ^yable  in 
bMik  notes  on  demand  at  the  Iwnk,''  have  been  made  by  this  in- 
since  the  1st  of  November  last. 
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COMMEBOIAL  BANK  OF  LAKE  ERIE. 

Sin^  the  visit  to  the  northern  baakf ,  notQs  hare  been  pat  in  circula- 
tion by  the  Conunercial  Bank  of  Lake  Erie^  upon  whieh  die  words,  ^m 
CUMMINT  BANK  MOTES,"  are  printed.  The  denominations  of  the  notes 
that  have  fallen  under  out  observation,  are  5  and  10  dollars,  dated  1st 
January  1840.  It  is  probable  this  paper  was  not  put  in  circ^ilation  until 
after  the  2d  inst.  as  we  have  a  communication,  dated  Cleveland,  Janua- 
ry  2, 1840,  in  which  the  Cashier  states,  ^'this  bank  has,  oi  yttj  made  no 
issues  of  its  own  paper  of  Ae  chacader  named  in  jgur  inlerrogations." 

BANK  OP  CLEVELAND. 

We  have  received  a  communication  from  the  Cashier  of  this  bank, 
dated  January  2,  1840,  answering  our  interrogations  in  &e  negative. 
We  are  mformed,  however,  that  paper,  not  payable  on  demand  in  goM 
and  silver;  has  been  put  in  circulation  very  recently  by  this  institution. 

In  reply  to  that  part  of  the  resolution  which  requires  us  to  report  whe- 
tlier  these  issues  nave  been  made  by  the  Bank  Commissioners,  or  either 
of  them;  we  would  state  that  no  advice  or  consent  has  been  given,  by 
the  Board  of  Comnfl^sioners,  or  any  member  thereof,  to  any  banlE  to 
make  these  or  similar  issues. 

As  some  of  the  banks  have  made  issues  of  paper  similar  to  those 
descrSyed  in  the  resolution  of  inquiry  and  put  tbem  in  circulation  since 
its  passage;  and  others,  it  is  believed,  are  about  to  adopt  the  same  course, 
w%  have  deemed  it  proper  to  report  the  Aiols  in  our  po!9ses0k>n,-at  this 
fhne.  Should  further  information  on  this  subject  be  required,  by  yoor 
faonorftble  body,  a  genera)  examination  of  the  baddfig  instiCations  mtf 
become  necessary. 

Respectfully  submitted. 

WSL  S,  HATCH, 
EBER  W,  HUBBARD, 
GEO.  W.  MANYPENNT. 
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COMMUNICATION 
FROM    THE    04)VERNOR 

ON    THE    SUBJECT   OF  VACANCIES. 


ExscuTiys  Ofpicb,  Ohio,         ) 
Columbus^  January  B,  1840.  ) 

T4  ike  Gtnerdl  AM$emtly  of  Ohio: 

Tbe  following^amed  persons  have  resigned  their  respecti?e  offices: 

Charles  tfcCoyt  associate  judge  for  Lawrence  county — ^November  2^ 
1839. 

Nathan  Baird,  associate  judge  for  tbe  county  of  Madison — December 
98,1889. 

Benjamin  EvanSf  associate  judge  for  the  county  of  Brown— Oetobefi 
96, 1839. 
^Kver  Stacy^  associate  judge  for  Van  Wert  county— December  4, 

WILSON  SHANNON. 
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REPORT 


OF  TUB 


HAMILTON,  ROSSVILLE,  SOMERVTU>E,  NEWCOMB 
AND  EATON  TURNPIKE  COMPANY; 


December  30,  1^39. 
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REPORT. 


To  the  Htmorabk  the  Generai  Assembly  vfthe  State  of  Ohio: 

The  undersPgned,  President  of  the  Hamilton,  Kossville,  Somerville, 
Newcomb  and  Eaton  Turnpike  Company,  respectfully  submits  the 
following  report  of  the  condition  of  ih<^  affairs  of  said  company: 

The  entire  line  of  road  which  the  company  were  authorized  tocon- 
iiract,  extending  from  the  north  corporation  line  of  Rossville,  to  the 
woth  corporation  line  of  the  town  of  Eaton,  being  a  distance  of  twen- 
ty-six miles  and  thirteen  chains,  was  completed  m  the  early  pqrt  of 
December  last.  The  road  is  now  in  good  order  and  condition,  so  as 
not  to  require  any  considerable  amount  being  expended  to  keep  it  in 
good  repair  during  the  ensuing  yearl' 
The  total  cost  of  the  road,  together  with  all  expenses  paid 
for  repairs,  for  toll-gatherers  and  other  incidental  expen- 
ses, up  to  the  ISil]  November  last,  amounts  to,  ,f  110,94&  07 
An  additional  expenditure  must  shortly  be  made  in  the  re-building 
of  a  bridge  over  Four  JVlile  Creek,  purchased  by  the  Company  from 
the  Commissioners  of  Butler  county.  The  cost  in  re-oonstructing 
said  bridge  will  be  about  $2,000,  which  added  to  above  anrK>UDt, 
will  make  the  total  cost  for  constr^jcting  said  road,  and  for  all  expenses 
incurred,  about  the  sum  of  $113,000  00. 

The  total  receipts  of  the  Company  are  as  foliows: 
Total  amount   collected'  from  individual   stockholdera  to  . 

16th  November,  $49,966  00 

Total  amount  received^  from  State,  on  subscription,  49,926  00 


Total  amount  received  on  subscription  to  stock,  $99,880  00 

Total  amount  of  lulls  collected  up  to  the  16ih  Nov.  10,993  77 

Total  receipts,  $110,873  77 

The  amount  of  tolls  received  is  as  follows: 

Amount  received  of  tolls  in  the  year  1838,  before  second 
division  or  north  half  was  completed,  $4,666  10 

Amount  reccFved  of  tolU  inthe  year  1839,  up  to  16ih  Nov. 
labl,  G,338  67 


Total  lolls  received  as  above,  up  to  1 5th  November^       $10,993  77 
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Toils  received  io  1839,  up  to  16th  Nov.  as  above,  $6,338  67 

Tolls  received  from  16th  Nov.  up  to  30th  Dec.|  instanti  971  48 


Total  amount  of  tolls  received  ia  1839,  f  7,310  16 

It  is  believed  that  the  tolls  of  1839,  have  been  less  in  amount  than 
they  probably  will  ever  be  again;  owing  to  the  extreme  draught  of 
the  past  season,  the  mills  situated  upon  the  line  of  the  road  were  unable 
to  manufacture  the  wheat  of  the  country,  which  when  manufactured 
is  usually'  transported  to  market  on  this  road.  From  this  cause  the 
tolls  have  been  much  less  than  they  would  have  been  in  an  ordinary 
season.  Besides,  such  has  been  the  state  of  the  roads  of  the  country 
that  there  has  been,  during  a  portion  of  the  year,  but  little  induee- 
ment  for  traveling  upon  turnpikes. 

From  the  opportunities  that  have  been  offorded,  of  making  a  proper 
estimate  of  the  probable  amount  of  tolls  that  will  be  received  in  each 
year,  and  of  the  ordinary  annual  expenses  of  the  company,  it  is  be- 
lieved that  the  excess  of  tolls,  over  six  thousand  dollars^  which  will 
probably  be  received,  will  he  sufficient,  to  keep  the  road  in  repair,  to 
pay  toll -gatherers  and  the  other  expenses  of  the  company. 

For  a  more  detailed  account  of  the  affairs  of  the  company,  I  beg 
leave  to  refer  to  my  report  of  August  22d,  1839,  made  to  F.  Cieve^ 
land,  Esq.,  agent  of  the  State,  which  I  understand  has  been  communi- 
cated to  your  honorable  body. 

All  of  which  is  respectfully  submitted. 

JOHN  M.  MILUKIN,  Prtaident.     . 
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REPORT 


OF  THE 


BANK  COMMISSIONERS. 


Wr  RRPLY   TQ  A   RBSOLUTION   OV   THE   SENATE   CONTAINrNQ  UfTBR. 
ROGaTORIKS   Bin^ATIVE   TO    THE    LA  IV    PHOTIWNO  FOR   A 
BOAttD   OF  BANJC   COMMlSSrONERSf    &C. 


Jdnuary  14,  1840.. 
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REPORT. 

BA^K  COMMISSIONERS'  OFFICE, 

*    January  14,  1840. 
Tq  the  Honorable  the  Senate  of  Oltio: 

Four  resolution  calling  on  "the  Board  of  Bank  Commissioners  to  re- 
port to  the  Senate,  as  soon  as  practicable,  wherein  the  act  entitled  "an 
Kt providing  for  the  appointment  cf  a  Board  of  Bank  Commissioners, 
andfor  the  regulation  «>t*  banks,  within  the  State  of  Ohio,"  is  in  the  opin- 
ioo  of  the  Board  defective,  and  what  amendments  are  necessary  to  be 
Did©  to  the  samci'*  was  dulyreceived: 

In  reply  ve  would  state : 

1.  Thai  the  law  does  not  require  "more  than  one  copy  of  the  monthly 
^ments  to  be  rnade  out  by  iho  banks. 

1  It  does  nrot  require  these  statements  to  be  made  ont  by  all  the  banks 
00  the  Ban>e  day,  and  forwarded  to  the  Commissioners  forthwith. 

3.  It  does  not  require  their  publication  in  a  newspaper  within  the 
covntyas  soon  as  made  out,  nor  fiunish  any  evidence  to  the  Commission*, 
ttstlmt  suoh  publication  is  made. 

i  It  does  not  require  thf^se  statements  to  be  made  out  in  such  form, 
iod  include  such  information,  as  the  Commissioners  deem  important. 

6.    It  does  not  require  the  banks  to  make  out  and  furnish  such  other 
itilements,  schedules  or  tables,  at  such  time,  and  in  such  forms,  includ- 
iogsuch  facts,  as  the  Commissioners  may  deem  necessary. 
We  would  ako  suggest: 

1.  That  the  law  be  so  amended  that  one  topy  of  all  the  monthly. 
sUtenents  be  forwarded  direct  to  the  State  Auditor,  instead  of  being  sent 
tolke  Commissioners,  and  by  IhemTeported  over  to  ihat  officer  quarterly. 

t  That  the  term  of  office  of  the  Commissigners  be  1,  2  and  3  years, 
ioHead'of  ^,  4  and  6  years. 

3.  That  there  be  a  fixed  annual  compensation,  instead  of  a  per  diem 
And  travel,  as  ii  is  difficult  to  keep  a  satisfactory  account  of  services^ 
Qoder  the  law,  iu  regard  to  parts  of  ddys. 

4.  An  amendment  of  section  5,  .instead  of  "such  examination,"  to 
mi^from  any  examinoLlon  requited  hy  this  act, 

5.  An  amendment  of  section  14,  ^o  as  to  define  the  manner  in  which 
li>e  proof  of  suspension  for  thirty  days  by  any  banking  Institution,  abould 
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ba  made  to  the  CommissioDeni,  so  as  ta  authorize  them  to  apply  for  a 
mandamus,  and  to  make  clear  the  terms  of  this  section  by  inserting  after 
the  word  *^ays^"  consecutive  or  o^kertme, 

6.  To  define  the  duties  of  the  Board  when  hanks  issOe  paper  for  cir* 
culatioiit  not  made  payab'le'On  demand,  or  made  payable  m  any  other 
currency  than  gold  or  silver,  or  at  any  other  place  than  their  respective 
counters. 

7.  An  authority  vested  in  some  officer  of  State  to  furnish  stationary 
and  pay  postages  and  contingent  expenses,  or  some  other  provision  on 
thatsubject. 

Respectfully  submitted, 

WM.  S.  HATCH, 
EBER  W.  HUBBARD, 
GEO,  W.  MANYPENNY. 
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SPECIAL  REPCHIT 


OF  THS 


AUDITOR  OF  STATE, 


SHOWING  THE  AMOUNT  OP  CANAL  TAX  PAID  BY  THE 

SEVERAL  COUNTIES  IN  EACH  YEAA,  FROM 

tow  TO  1S38,  INCLUSIVE. 


January^n,  1840. 


* 
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REPORT. 


^ 


AUDITOR  OF  STATE'S  OFFICE,         > 
Columbus,  Januafy  17,  1840.     j 

To  the  Honorahle  ffouie  of  Reprti€ntalive»: 

Gentlemen: — Id  compliaDoe  with^  resolulipn  of  your  honorable 
body  I  have  the  honor  to  transmit  herewith,  a  *nabular  statement,         '^ 
showing  the  amount  of  canal  tax  paid  by  the  several  counties  of  the 
state,  in  each  year,  from  the  year  1826  to  1838,  inclusive."  This  doc- 
xiroent   has  been  made  At  with  great  care,  and  is  believed  to  be  as  f^ 

nearly  airrect  as  it  is  ppssible  to  make  it.  Until  the'  pr^ent  year  the 
.  total  revenue  for  Slate^nd  Canal  purposes  has  been  paid  into  the  treasu- 
ry, and  the  gross  amount  then  subdivided  to  tHe  several  funds,  which  has 
involved  much  difficulty,  great  lalK)r,  add  some  uncertainty  in  arriv- 
'  ^  ing  at  the  several  amoubts  paid  by  the  respective  coimties.  A  pffl^- 
tice  has  also  been-  pursued,  of  paying  in  Oich  }^ar,  the  delinquencies 
of  the  preceding. year  into  the  general  revenue  for  state  purposes 
alone,  making  do  apportionment  of  the  flanaPs  proportion  to  that  fund. 
These  delinquencies  are  believed  to  have  been,  in  the  period  referred 
to,  about  thirty  thousand  doMars.  Assuming  the  canal  levy  during 
the  whole  period  to  be  two-fifths,  which  is  abput  the  due  proportion, 
and  it  gives  the  sum  of  twelve  thousand  dollars,  belonging  to  the  canal  m 

fund,  which  that  fund  has  nev«r  received,  and  consequently  it  is  no4  ■ 

embraced  in  thfe  accompany jng  table.     During  the  present  year  this  . 

system  has  been  changed,  and  the  canaPs  propoyrtipn  of  delinqueneies  \ 

for  1838,  is  now  paid  into  the  treasury,  to  the  credit  of  the  proper  fund       ^ 
Respectfully  submitted, 

JOHN  BRODGH, 

Auditor  of  Stale. 


^ 
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OFFICE  OF  THE  BOARD  OF  PUBLIC  WORKS, » 
CoLUXBUSy  January  22, 1 840.  \ 

To  the  Hmcrabk  Oemeral  Assembly  of  the  Slate  of  Ohio: 

Id  oVedlence  to  the  prorisioods  of  "  an  act  to  provide  for  the  exten- 
sion of  the  Walhondingcaiml  up  the  Killbuck  creek  to  Millersburgt  in 
thecoantyof  Holmes,^  passed  Maroh  H,  1839^  the  Board  herewith 
present  the  report  of  Nathaniel  Medbery,  Esq.,  the  engineer  em- 
flowed  10  make  the  *<^Burireyt  plans  and  estimates  of  cost^  of  said  work. 
By  orde«  of  the  &)ard, 

WILLIAM  RAYEN,  President 
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REPORT. 


To  the  Board  of  Public  Works: 

GsirtLBMBN:— Agreeably  to  instnictiaBt  receired  from  Leander 
Baoaom,  Esq.,  ooe  of  your  Board,  I  have  made  a  tarvey  for  a  canal 
up  the  valley  of  the  Killbuck,  from  the  Walhonding  canal,  in  Coa- 
hocton  county,  to  Millersborg,  in  Holmes  county,  and  present  you 
herewith  the  map  delineating  the  features  jof  the  country  over  which 
the  I'me  passes,  together  with  the  estimated  cost,  and  suck  explana* 
tions  as  seem  to  be  necessary. 

The  point  selected,  at  which  to  diverge  from  the  WalhoDdii^canal, 
is  on  the  short  level,  about  one-fourth  of  a  mile  above  the  point  where 
this  canal  crosses  the  Walhonding  river,  in  the  pool  of  a  dam.  The 
level  ia  seven  and  a  half  feet  above  the  surface  of  the  river  at  low 
water,  and  the  starting  point  about  two  miles  above  the  confluenoe  of 
the  Eillbuck  and  Walhonding  rivers. 

By  this  arrangement,  the  Walhonding  canal  will  furnish  the  ontplet, 
and  form  the  connecting  link  between  the  KiHbuck  and  Ohio  canals. 
The  distance  from  the  point  <^  intersection,  to  the  Ohio  canal,  is  six 
miles,  and  the  lockage  thereby  saved,  amounts  to  thirty  none  and  a 
half  feeU 

The  survey  is  thence  continued,  on  the  west  side  of  the  creek,  and 
on  ground  generally  favorable  for  the  construction  of  a  safe  an^heap 
caoal,  to  Foz^s  pond,  a  distance  of  ten  miles  and  sixty-six  chains. 
This  line,  at  five  difi^reot  points,  is  partially  forced  into,  or  so  near 
the  stream  as  to  require  protection  for  the  security  pf  the  banks 
against  the  current*  Ample  provision  has  been  made  in  the  esti- 
mates, in  all  cases,  to  meet  such  contingencies.  Few  streams,  and 
those  quite  small,  are  passed  betw^eil  &ese  points,  the  largest  re- 
quiring a  culvert  of  eight  feet  chord. 

Arriving  at  Fox^s  pond,  the  country  assumes  a  more  rugged  appear- 
ance, and  obstacles  somewhat  formidable,  to  continuing  a  distinct 
canal  on  the  west  side,  or  to  crossing  the  stream  at  that  point,  present 
themselves.  The  plan  adopted,  which  is  the  most  feasible,  as  well  as 
ecoDomical,  waste  enter  the  pool  and  continue  in  it,  until  after  passing 
Doaty^s  Fork,  a  very  considerable  stream,  flowing  into  Eillbuck  from 
the  east.    By  this  plan^  the  difficulties  of  passing  Douty's  Fork  will 
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be  aroidedy  as  well  as  the  heavy  expense  that  must  otherwise  be  eo- 
countered  in  pasting  the  bold  bluffs  that  bound  the  stream  on  eithsr 
side  in  this  distance. 

A  guard-lock  will  be  located  at  station  287,  (4  chains  from  tht 
creekj)  with  a  lift  of  three  feet,  which  brings  the  surfac»of  the  pod 
to  the  requisite  height,  when  level  with  the  top  of  the  present  dam. 

To  reach  Millersburgi  situated  on  the  east  side  of  the  creek,  it  be- 
comes necessary  to  cross  the  stream  at  some  point  below  that  place. 
No  level  can  be  sustained  along  this  valley,  sufficiently  elevated  to 
afford  a  crossing  on  an  aqueduct,  and  be  out  of  danger  from  high 
water,  without  madSrially  increasing  the  cost  of  the  work.  A  ds^ 
therefore,  is  adopted  as  the  most  practicable,  which,  while  it  affordi 
the  means  of  crossing,  furnishes  at  the  same  time-  a  feeder  for  the 
supply  of  the  canal  below« 

The  direction  of  the  stream,  together  with  the  rock  bluff,  forming 
the  east  abutment  at  that  point,  indicates  the  present  location  of  Pox^s 
dam,  as  the  most  desirable  site  for  a  permanent  structure.  The  pre* 
eent  dam  appears  to  be  substantial,  and  well  constructed,  but  too  con- 
tracted for  the  free  discharge  of  the  water  in  times  of  flood.  Per- 
haps this  might,  by  arrangement,  be  extended  and  used  to  advantage 
for  the  ooBtemplated  work.  The  estimates  are  made  with  reference 
to  the  constrqction  of  an  entire  and  permanent  dam,  one  hundred 
and  fif\y  (eet  in  length,  of  the  same  height,  and  at  or  near  the  site  of 
the  one  referred  to. 

-  The  line  to  this  place  may  possibly  be  improved,  by  the  location  of 
a  lock  of  four  or  &ve  feet  Uft^  near  station  170,  by  which  the  cutting, 
BOW  deeper  than  desirable  for  most  of  the  distance  from  this  point, 
will  be  reduced  in  proportion  to  the  Hft  of  the  lock.  The  objection  to 
•this,  if  any  shall  be  found  to  exist,  will  be  that  the  dam  and  surface  of 
Fox's  pood  will  be  raised  thereby,  in  proportion  as  the-lift  of  the  lock 
exceeds  three  feet.  This  will  cause  some  of  the  low  bottom  lands 
adjacent  to  the  creek  to  be  overflowed, and  perhaps  be  injurious  to  the 
country  in  other  respects.  The  extent  of  injury,  if  any,  that  might 
thus  be  done,  can  only  be  determined  by  careful  examination.  Tht 
plan  illay  also  be  adopted,  by  which  the  level  may  be  raised  two  feet 
the  whole  of  this  distance.  This  can  be  done  by  raising  lock  4,  and 
the  short  level  on  the  Walhondjng,  wh^re  the  junction  of  the  two 
caaals  is  designed  to  be  formed.  In  the  event  of  a  final  location,  these 
diflerent  plans  and  suggestions  will  be  found  worthy  of  careful  ex- 
amination and  comparison. 

After  entering  the  pool,  the  towing  path  is  continued  along  the  weet 
bank  of  the  creek,  to  station  346 — H)  chains  above  the  mouth  of 
Douty's  Fork,  where  the  stream,  making  a  right  angle  and  bearing 
west,  is  designed  te  be  crossed  by  nrieansof  a  towing  path  bridge,  from 
the  west  to  the  east  side.  It  is  not  desirable  to  continue  in  the  pool 
beyond  this  point;  to  do  so,  wiifmatenally  increase  the  length  of  lioSf 
without  any  corresponding  advantages. 

This  Airnbbes  a  slack  water  navigation  of  two  miles  and  fiAees 
chains.  The  channel  of  the  stream  is  uniform  and  fiivorable  for  such 
an  object;  the  depth  of  water  varies  from  6  to  9  feet. 
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Immediately  after  crossing  and  gainiDg  the  east  bank  of  the  creeky 
a  lock  of  ten  feet  life  is  located.  Thence  the  line  is  laid  generally 
near  the  base  of  the  high  range  of  hills,  bounding  the  ralley  on  the 
east,  and  a  desirable*  location  had  to  station  474,  where  lock  No.  2, 
with  a  HA  of  nine  feet,  is  located.  Between  these  two  points,  the  near 
approach  of  the  hill  will  render  it  necessary  to  occupy  a  portion  of 
the  creek,  at  three  different  places,  where  protection  will  be  required 
for  twenty-seven  chains. 

At  station  429,  Laurel  run  is  crossed.  The  bottom  here  is  wideand 
elevated,  furnishing  from  three  to  seven  feet  cuttlnj^.  The  bed  of  the 
stream  is  1.60  below  bottom  of  canal;  a  higher  level  would  better 
accommodate  the  passing  of  this  run  under  the  canal.  An  entire  want 
of  information,  in  regard  to  the  amount  of  water  furnished  by  this 
stream  in  wet  seasons,  leaves  it  uncertain  as  to  what  capacity  of  cul- 
vert may  be  necessary  to  pass' it;  one  of  twelve  feet  chord  has  been 
estimated.  The  proper  size  can  only  be  determined  from  a  better 
knowledge  of  the  stream. 

From  lock  2,  a  desirable  location  is  found  to  the  town  of  Oxford; 
here  the  high  plain  on  which  the  town  is  situated,  puts  down  to  the 
creek  with  a  bold  bank,  which  makes  a  cut  necessary,  of  from  8  to  12 
feet  deep,  for  18  chains.  At  station  624,  the  line  is  partially  forced 
into  the  creek  by  the  near  approach  of  the  same  plain,  and  will  re- 
quire protection  for  nine  chains;  at  station  631,  protection  will  also  be 
required  for  four  chains.  From  this  point,  the  bottom  is  sufficiently 
wide  and  elevated  to  admit  of  a  favorable  location  to  station  647.  Here 
the  road  leading  from  Oxford  to  Millersburg  is  crossed,  and  a  point  of 
the  high  plain  again  cut  through,  to  the  depth  df  12  feet  for  seven 
chains. 

The  line  is  thence  forced  into  the  creek  by  a  bold  bluff,  for  fourteen 
chains.  The  channel  of  the  stream  will  be  principally  occupied  by 
the  canal,  and  a  new  one  formed  by  the  removal  of  earth  for  the  em- 
bankment 

The  road  above  Oxford  will  be  interfered  with  at  several  points,  by 
the  canal,  and  provision  is  made  in  the  estimates  to  cover  the  expense 
of  making  a  new  road,  wherever  such  a  contingency  occurs. 

From  the  last  mentioned  point  nothing  occurs  to  prevent  a  desirable 
location,  both  as  regards  safety  and  economy,  to  Millersburg,  a  dis- 
tance of  five  miles.  At  station  682,  lock  No.  3,  is  located,  having  a 
lift  of  eight  feet.  This  brings  the  level  to  its  proper  elevation,  to 
command  the  creek  at  Millersburg,  and  furnish  the  requisite  depth  of 
water  for  the  canal,  by  means  of  a  dam,  to  raise  the  surface  of  the 
creek  five  feet  above  low  water . 

The  survey  was  terminated  at  the  south  side  of  the  street  that 
crosses  the  creek,  running  east,  through- Millersburg. 

It  is  designed  to  build  the  dam  a  short  distance  below  the  bridge, 
from  which  a  feeder  will  be  introduced  by  noeans  of  a  cut  of  three 
diains  in  length.  A  guard  gate  will  be  necessary  on  this  feeder,  te 
eomnand  and  regulate  the  flow  of  water  passing  into  the  canal. 
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The  amounl  of  water  at  Millarsburg,  and  at  Foz^e,  at  both  of  whidi 
poiotfl  the  stream  ie  made  available  as  a  feeder^  ia  eo  ample,  thatoo 
particular  estimate  of  quantitywas  deemed  necessary.  The  length 
of  line  to  be  8up|)lied  from  Millersburg  to  the  pooLof  the  dam  at  Foi\ 
is  twelre  miles  sixty-five  chains.  The  flow  of  water,  at  Millersburg, 
at  the  time  the  survey  was  made,  exceeded  two  thousand  cubicfeat 
per  minute;  the  stream^  at  that  time,  was  said  to  be  at  its  lowest  poiot. 
The  quantity  of  water  is  much  increased  at  Fox^s.  The  length  of 
line  to  be  supplied  from  this  point,  is  ten  miles  sixty-six  chains,  ia 
addition  lo  two  miles  fifleen  chains,  of  slack- water  navigation,  makiog 
theeatire  lensth  df  line,  from  the  Walhondicg  canal  to  Millersburg, 
twenty-five  miles,  sixty-six  chains,  and  the  total  lockage  30  feet. 

The  unusual  small  amount  of  lockage,  and  general  favorable  wr- 
iaee  of  country  over  which  the  Itne  passes,  will  enable  this  canal  to 
be  ooDstructed  At  a  less  expense,  perhaps,  than  any  similar  work  of 
equal  extent  in  the  stale. 

Stone  and  other  materials  for  building  the  various  structures,  are 
found  along  this  valley  in  great  abundance,  and  generally  convenieot 
for  use.  The  estimates  have  been  made  with  a  view  to  the  construc- 
tion of  the  most  substantial  and  approved  work,  and  sufficiently  liberal, 
it  is  believed,  to  cover  all  expenses. 

For  more  particular  information  in  regard  to  the  cost  of  the  varioui 
works  embraced  on  this  line,  1  refer  you  to  the  detailed  estimate  hereto 
aniteited. 

Respectfully  submitted. 

N.  MBDBEBY,  Engmegr. 

CoLUHBua,  Jmmary  SO,  1840. 
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ESTIMATE  OF  SECTIONS  ON  KILLBUCK  CANAL. 


SECTION    1. 

60chaios.    GrubbiogandcleariDg : $7ft0  00 

Excavation,  9,740  cubic  yards,  at  1£  oeuts 1,168  80 

Embankmeat,  19,620  cubia  yards,  at  14  centa- '^ 2,746  80 

4,635  60 

SECTION   2. 

60  cbains.    Grubbing  and  clearing $300  00 

Excavation,  28,790  cubic  yards,  at  13  cents 3,742  70 

Embankment,  9,700  cubic  yards,  at  14  cents 1,368  00 

Road  bridge •     ...* 260  00 


5,650  70 


SECTION   3. 


60  chains.    Grubbing  and  clearing s. $240  00 

Excavation,  27,900  cubic  yards,  at  14  cents 3,906  00 

Bmbukment,  7,660  cubic  yards,  at  14  cents — 1,071  00 


6,217  00 


SECTION   4. 


60 chains.    Grubbing  and  clearing-- • '• $240  00 

Excavation,  12,600  cubic  yards,  at  13  cents 1,630  20 

Excavation  for  culvert,  300  cubic  yards,  at  16  cents —  46  00 

Embankment,  19,800  cubic  yards,  at  14  cents • 2,772  00 

Cnlvert,6  feet  chord,  100  perches,at  $6  per  perch 600^00 
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6,290  00 
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SECTION    5. 

Mohaimu    Grubbing  and  clearing $670  00 

SxcaratioQ,  8^20  cubic  yaids,  at  13  cents 1,081  $0 

Excavation  for  culvert,  300  cubic  yards,  at  16  cents 48  00 

Embankment,  18,600  cubic  yards,  at  14  cenls 2,604  00 

Culvert,  6  feet  chord,  100  perches,  at  $6  per  perch —  600  00 

Making  new  road • - 360  00 


6,263  60 


SECTION  6« 


j60  chains.    Grubbing  and  clearing % $420  00 

Excavation,  12,790  cubic  yards,  at  16  cents • 1,918  50 

Excavation  for  culvert,  200  cubic  yards,  at  16  cents— ^ 32  00 

Excavation,  detached  rock,  2,000  cubic  yards,  at  60  cents- •  1,200  00 

Embankment,  14,960  cubic  yards,  at  14  cents 2,093  00 

Embankment,  19,190  cubic  yards,  at  18  cents 3,464  20 

Protection,  700  cubic  yards,  at  60  cenU 420  00 

Culvert,  4  feet  chord,  66  perches,  $6  BO  per  perch 422  60 

Makmg  new  road 260  00 

10,210  20 

SECTION   7. 

66  chains.    Grubbing  and  clearing « '• $680  OQ 

Excavation,  4,280  cubic  yards,  at  12  cents 613  60 

Excavation  for  culvert,  300  cubic  yards,  at  16  cents 48  00 

Embankment,  19,020  cubic  yards,at  Hcents *•••  2,662  80 

pulvert,6  feetchord,  100 perches,  at  96 per  perch* 000  00 


4,404  40 


^SECTION    8. 


60  chains.    Grubbing  and  clearing $810  00 

Bxcavation,  12,310  cubic  yards,at  12  cents 1,477  fO 

Bkcavation  for  culvert,  200  aahic  yards,  at  16  cents-' 82  00 

fimMmkment,  10^760cubic  yards,  at  14  eents 1,606  40 

Cultert,  6  feel  chords  100  perches,  at  $6  per  perch '•  600  00 

4,426  eO 
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60  chains.     Gnibbine  and  clearing •- S^^O  00 

Excavation,  29,730  (^bicyards, at  13  cents 3,864  90 

Embankment,  29,430  cubic  yards,  at  16  cents- 4,414  60 

Protection,  1,200  cubic  yards,  at  76  cents-.- -  900  00 


SECTION    10. 


SBcnon  11. 


sBcnoN  12. 


SECTION   13« 


9,719  40 


60  chains.    Grubbing  and  clearing * •••••  $780  00 

Excavation,  24,000  cubic  yards,  at  13  cents 3,112  Oa 

Embankment,  33,290  eubk:  yards,  at  16  cents 4,993  60 

Protection,  700  cubic  yards,  at  75  cents 626  00 


9,410  60 


OOchaiBs.    Grubbing  and  clearing- • 1^600  00 

Excavation,  14,280 cubic  yards,at  14  cents-^-i-- ••-••  1,999  2<| 

Cmbaokment,  d6,960eubic  yards,  at  16  cents-- 6,642  60 

Protection,  1,020  cubic  yard;^,  at  60cente- - 612  00 

Road  bridge -^ •-• 260  00 

Changing  road - • 260  00 


9,263  70 


eOcMos.    Grabbing  and  clearing • ' -    $90p  00 

Excavation,24,060cubicyards,  at  13cents 3,126  60 

Embankment,  6,400  cubic  yards,  at  14  cents 896  00 


4,922  60 


SOchakus.    Grubbing  and  clearing " *  fWO  00 

Exaivation,  32,820  cubic  yards,  at  14  cents 4,694  80= 

ExcamtioD  for  culvert,  600  cubic  yards,  At  1 8  cents 90  06 

Culvert,  8  feet  chowl,  120  perches,  at  ^  per  perch 720  00 

6,304  80 
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SlCTIOll    14. 

eOchaini.    Grabbing  and  clearing $9W  00 

EzcavatiMi,  47,700  cubic  yards,  at  14  cents 6,678  00 


7,578  00 


SECTION    16. 


SOcbains.     Grubbing  and  clearing $200  00 

Excavation,  23,760  cubic  yards,  at  16  cents 3,664  00 

Excavation  for  lock  pit,  2,000  cubic  yards,  at  20  cents 400  00 

Embankment,  3,600  cubic  yards,  at  14  cents 490  00 

Guard  and  3  ft.  lift  lock,  1,320  perches,  at  f  4  26  per  perch,  5,610  00 

Dam  across  KUlbuck,  160  feet  long 4,800  00 

16,064  00 

SECTION    16. 

do  chains.    Clearing  for  tow  path  and  hill  side $^^  00 

Excavation,  4,700  cubic  yards,  at  14cents««»- 65Q  00 

Embuikment,  (making  tow  path,)  29,680  c.  yds.  at  14  cts,   4,141  SO 

6^79  20 

SECTION    17. 

TSchains.    Clearing $600  00 

Embankment,  23,400  cubic  yards,  at  14  cents ; 3,276  00 

Drain  under  tow  path 160  00 

Clearing  channel • *i.*..... •— '.. 200  00 


4,232  00 


SECTION    18. 


42  chains.    Grubbing  and  clearing $600  00 

Excavation,  3,820  cubic  yards,  at  14  cents 634  80 

Embankment,  24,100  cubic  yards,  at  14  cents 3,374  00 

Excavation  for  lock  pit,  1,800  cubic  yards,  at  20  cents 360  QO 

Tow  path  bridge - 1,100  00  ' 

Lock  No.  1, 10  feet  lift,  1,960  perches,  at  $4  per  perch 7,800  00 

13,768  80 
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SECTION    19. 


60  chains      Grubbing  and  clearing < 

Embaokmenti  (tow  path,)  27,460  cubic  yards,  at  14  cents- 


SECTION  20. 


SECTION   21. 


SECTION  22. 


$780  00 
3,844  40 

4,624  40 


60  chains.     Grubbing  and  clearing -.  $780  00 

Excavation,  12,240  cubic  yards,  at  13  cents 1,691  20 

Embankment,  10,100  cubic  yards,  at  15  cent 1,615  00 

Protection,  600  cuWc  yard8,'at  75  cents 460  00 


4,336  20 


60  chains.    Grubbing  and  clearing*^ $760  00 

Excavation,  13,740  cubic  yards,  at  13  cev.'< 1,786  20 

Excavation  for  culvert,  350  cubic  yards,  at  18cents 63  00 

Embankment,  8,000  cubic  yards,  at  15cent3 1,200  00 

Pkt>tection,  300  cubic  yards,  at  76  cents 225  00 

Calvert,  6  feet  chord,  100  perches,  at  $6  per  perch 600  00 


4,654  20 


60cliains.  ,  Grabbing  and  clearing - j{720  00 

Excavation,  19,880  cubic  yard9,at  13  cents 2,684  40 

Excavation  for  culvert,  800  cubic  yards,  at  20  cents 160  00 

Embankment,  1,000  cubic  yards,  at  14  cents 140  00 

Culvert,  12  feet  chord;  210  perches,  at  $5  ^  per  perch-—  1,166  CO 


4,769  40 


SECTION  23. 

•0  chains.    Grubbing  and  clearing ••..    $700  00 

BxcavaUon,  20,040  cubic  yards,  at  13  cents 2,605  20 

Embankment,  25,290  cubic  yards,  at  15  cents 3,793  60 

Protection,  400  cubic  yards,  at  76  cents • 300  00 

— — ^^^— ■— 
7,308  70 
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SECTION  24. 

60  chains.     Grubbiug  and  clearing ^20  00 

Excavation,  20,260  cubic  yards,  at  13  cents 2,632  SO 

Excavation  for  lock  pit,  2,000  cubic  yards,  at  18  cento 360  00 

Embankment,  6,410  cubic  yards,  at  14  cents 897  40 

Embankment  at  lock,  1^400  cubic  yards,  at  16  cents ••..  224  00 

Lock  No.  2,  9  feet  lift,  1,860  perches,  at  $4  26  per  perch-  7,862  50 

12,696  40 

SSCTION   26. 

60  chains.     Grubbing  and  clearing / $660  00 

Excavation,  6,640  cubic  yards,  at  13  cents 720  20 

Embankment,  17,930  cubic  yards,  at  14  cents 2,610  20 

3,890  40 

SECTION  26. 

60  chains.     Grubbing  and  clearing -. ^ |J100  00 

Excavation,  23,920  cubic  yards,  at  12  cents ^ 2,870  40 

Embankment,  4,100  cubic  yards,  at  14  cents-* 674  00 

Road  bridge,  and  changing  road •• 460  00 


3,994  40 

SECTION  27. 


60  chains.    Grubbing  and  clearing ^ , A160  60 

Excavation,  13,840  cubic  yards,  at  12  cents ,... '.  i^qq  m 

Embankment,  19,670  cubic  yards,  at  15  cents-- q^gq  so 

Protection,  640  cubic  yards,  at  76  cento ~ 406  00 


6,166  SO 

sBcnON  28. 

60  chains.    Grubbing  and  clearing $720  00 

Excavation,  14,400  cubic  yards,  at  12  cents l  728  00 

Embankment,  32,290  cubic  yards,  at  16  cento 4!843  60 

Protection,  840cubic  yards,  at  76  cento 630  00 

^^^  ^''•'dg^ 250  00 

8,171  60 
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SECTION  ?9. 


60chaiiw.    Grubbing  and  clearing 

Excavation,  24,000  ^ihic  yards,  at  ISeeots* 


$720  00 
2,880  00 

3,600  00 


SBCTJOfX   30k 


aOchaiBS.     Grubbing  and  clearing ^ * $]50  00 

bcavation, 4,I20cubic yards,at  13 cents 536  60 

Excavation  for  lock  pit,  2,000  cubic  yards,  at  20  cenU 400  00 

Embankment,  14,870  cubic  yards,  at  14  cenU 2,081  80 

Embankment  for  lock,  1,500  cubic  yards,  at  18  cenU 270  00 

hodk  No.  3, 8  feet  lift,  1,730  perches,  at  $4  50  per  perch-  7,785  00 


SECTION  31. 


60  diaias.    Qrubbing  and  clearing •'• 

^bookroent,  30,080  cubic  yards,  at  14  cents* 


sBcnoN  32. 


11,222  40 


#720  00 
4,211  20 

4,931  20 


60  chains.     Grubbing  and,  clearing $580  00 

Excavation  for  culvert  pit,  500  cubic  yards,  at  18  cents 90  00 

Embankment,  28,780  cubic  yards,  at  14  cents 4,029  20 

Culvert,  8  ieet  chord,  120  pferches,  $6  per  perch 720  00 

load  bridge 250  00 


5,669  20 


SECTION  33. 

SOchains.     Grubbing  and  clearing $670  00 

Bxcavation,  9,720  cubic  yards,  at  12  cents 1,166  40 

Bxcavation  for  culvert  pit,  600  cubic  yards,  at  18  cents 108  00 

Embankment,  6,000  cubic  yards,  at  14  cents 840  00 

Culvert,  8  feet  chord,  120  perches,  aL$6  per  perch 720  00 

3,504  40 
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SECTION  34. 

60  chains.     Grubbing  and  clearing $900  00 

Excayation,  18,300  cubic  yards,  at  12  cenU. i,196  00 

2,996  00 

8SCTI0N  36. 

66  chains.     Grubbing  and  clearing $160  00 

Excavation,  27,440  cubic  yards^  at  13  cents 3,667  20 

Excavation  for  feeder,  3,000  cable  yards,  at  13  cents 390  00 

Excavation  for  pits  for  guard  gates,  1,000  cubic  yards,  at 

20  cents 200  00 

Embankment  for  guard  banks,  6,000  cubic  yards,  at  14  cts.,  700  OO 

Guard  gate 1,600  00 

Dam  across  Killbuck 4,000  00 

10,617  go 

Total  cost  of  sections $232,752  30 

10  per  cent,  for  superintendence  added • 23,276  23 

Total • 266,027  63 
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RECAPITULATION. 


Seetfc^fl. 

LengUiin 

Cort,. 

Seoionqr 

Length  In 

Cost. 

chains. 

chains. 

1 

60     . 

$4,635  |3p 

19 

60 

*  $4,624  40  ' 

2 

-60   • 

6,660*70 

20 

60 

4,336  20 

3 

60 

6,217  00- 

21 

60 

4,664  20 

4 

60- 

5,290  00 

22 

'60 

4,769  40 

'     6 

60 

5,253  60 

23 

60 

7,39a  70 

6 

60 

10,210  20 

24 

60  ' 

re,696  40 

7    ' 

60 

4,404  40 

26 

60 

3,890  40 

8 

60 

,      4,426  60 

26 

•60 

3,994  40 

9 

60 

9,719  40 

-27 

60 

6,166  30 

10 

60 

9,410  50 

28  • 

'60 

8,171  60 

11 

60 

9,263  70 

29 

60 

3,600  00 

12 

60 

-4,922  60 

SO 

30 

11,222  40 

13 

60 

6,804  80 

31 

60 

4,93 1-  20 

14 

60   • 

7^78  00 

32 

*  60 

6,669  20 

16 

30 

.     16,064  00 

33 

60 

3,604  40 

16 

90 

6,279  20 

34 

60 

2,996  00 

17 

78 

4,232  00 

36 

66 

10,617  20 

18 

42 

13,768  80 

• 

26.66* 

'232,752  30 

Add  ten  per  fee 
.     Tot 

mt  ....•-.. 

• 

23,276  23 

♦ 

711  i«*  ••••"• 
«1 

266,027  53 

Oil*  •.  ••  • "  • 

*  Total  lengthy  25  miles  and  66  chains. 
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COMMUNICATION 

FROM    THE    iJOVEHNOR* 


To.He  General  AuetMy^ 


EXECOTIVE-  OFFICII  OHlO^     . 
CoLiTMBTJs,  January  21,  1840. 


A  Tacancy  has  ooeurred  in  tho  office  of  Major  General  of  the  i2tlt 
dif iikm  in  the  Militia  of  this  Sute.  '      " 

AespectfuUy, 

WlIiSON  SHANNON. 
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SPECIAL*  REPORT 

pp  THB* 

COMMISSIONERS 

OF  THB 

OHIO  CANAL   FUND, 


m  B£PLT  TO    A   RESOLUnON  OF  THE  HOTJl^  ASKING   FOR  OIFORMA.- 
TK>N   RELATIVE  TO  SAID .  COMMISSIONERS'   GOING  TO 
BUROPB  TO.SELI.  STATE  STOCKS. 

•  Jimucffy  22, 1840. 
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REPORT 


thtkeHonofdbhihfCcimmUtes'ofFhumce    . 

rfihe  House  oj  Represertkctiws: 

.The  Sbnowing  cesolution  has  been  received  by  the  Ohio  Canal  Fund 
CommissioDers,  viz: 

^^RcBolvedj  That  the  Committee  ou  Finance  be  requested  to  inquire 
iato  and  repon  to  this  House,  the  result  of  their  examin?ition.on  the  sub- 
joined poiats«  as  soon  as  practicable,  to  wit:  * 

^Did either,  or  all  of  the  Commissioners  of  the  Canal. Fund,  visit 
Great  Britain,  in  Europe,  in  the  present  year,  on  business  connected 
wijh  their  official  duties.  * 

^If  yea,  the  nature  of  that  basiness,  its  result,  ihe  name- of  the  com- 
missioner otcommissidneni,  the  time  he  or 'they  were  absent,l))e  amount 
of  funds  belonging  to  the  State  expended  in  the  (nissioD,  and  the  source 
from  whence  be* or  they  derived  the  funds  so  expended.'^ 

In  answer  to  the  resolution,  the  Fund  Commissioners  respectfully 
state:  That,,  oa  the  25th  July,  1839,  Samuel  F.  Maccracken,  a  member 
of  this  Board,  by  order  unanimously  adopted,  sailed  to  England,  to  nego- 
tiate the  sale  of  state  stocks.  This  misston  was  undertaken  with  some 
reluctance  by  t})e  Commissioner  charged  with  it;  but  all  efforts  at  hoihe 
to  raise  money  otk  the  sale  of  state  s'tocks,.  having  proved  ineffectual,  it 
was,  as  the  last  altarnative,  considered  by  the  Board,  their  duty  to  try  a 
foreiga  maritet,  rather  than  jeopardize  the  interests  ^and  credit'  of  the 
state,  by  non-payment  to  contractors  on  the  several* public -works.  It 
was  also  deemed  advisable  that  a  m^ority  gf  the  Coihmissioners  shoul^ 
remain  at  home,  to  avail  themselves  of , any  favorable  change  in  monied 
•ffiuw. 

Onihe  22d  day  of  August,  Mr«  Maccracken  arrived^  at  London,  and 
found  American  stocks  much  depressed,  in  consequence  of  which,  the 
object  of  bis  mission,  wa9  not  then  made  public^  especially  as  an  improve- 
ment in  tlie  money  market  was  anticipated,  in  the  early  part  of  October, 
by  reason  of  large  payments  of  interests  and  dividends  on  stocks,  that 
would  then  be  made. 

•  An  improvement  at  that  tinae  was  qianifested  in  American  securities, 
particularly  in  Ooio  stocks,  which'were  in  demand^  but  not  such  prices  at 
would  justify  a  sale  under  the  existing  law. 

^fter  ascertaining  the  responsibility  of  the  several  prominent  houses 
in  London,  a  proposition  was  made -to  Messrs.  Baring,  Brothers,  &  Co., 
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oTtfaat  dtyj  to  accept  the  agency  of  the  State,  for  the  sale  of  not  exceed- ' 
ing  two  millions  of  state  stock,  to  be.disposed  of  on  the  best  terms  piac- 
ticable,  b\it  in  no  instance  below  the  pas  value  of  the^tock  m  the  city  of 
New  York.  An  arrangement  with  that  house  was  perfecjed,  with  the 
condition  annexed,  that  their  advance  at  no  one  time  should  exceed  thirtj 
thousand  pounds.  Mr.  Maccracken  left  London,  for  New  York,  on  the 
first  day  of  I^ovenbec,  1839,  and  met  the  other  members  of  the  Board 
tibere  on  the  25di  of  the  same  instant. 

The  arrangement  made  by  him  with  the  Barings  was  then  confirmed, 
and  State  stock  to  the  amount  of  nine  hundred  and  ninety-five  thousand 
dollars,  bearing  ah  inter^t  al  six  per  cent,  per  wnum,  forwarded  to 
London.  The  interest  on  fhis  stock  was  made  payable  semi-annually  ia 
the  city  of  New  York,  and  lh9  principal  reimbursable  at  the  pleasure  of 
the  State,  afier  the  year  I860. «  Bills  ware  also  drawn  upon  Bariog,  , 
Br6thers  &  Co.,  per  contract,  forX30,000,  with  die  avails  of  which  the 
Commissioners  were  enabled  to  meet  the  total  interest,  due  to  stock- 
holders in  New  York,  on  the  first  -of  January,  1840,  thereby  fuHy  sus- 
taining the  high  character  and  credit  of  the-  State.     ' 

The  total  amount  of  money  expended  on  the  mission  to  England,  waa 
$766  55|  of  which  sum,  $350  was  paid  for  passage  across  the  Atlantic. 

The  above  sum  was  /eceived  on  Commissioners'  check  upon  the 
North  American  Trust  and  Banking  Company,  New  York,  being  a  por- 
tion pf  the  .interest  that  had  apcru^  on  the  State  funds,  deposited  in  drnt 
institution.  .  * 

Tb^  Board  regret  that  an  earlier  answer  could  not  b^  made  to  the 
above  resolution*  as  a  m&jority  of  its  members  have  been  absent  on 
business  of  the  State,  since  its  passage,  until  the  meeting  of  the  BoM 
at  Columbus,  on  the  20th  inst  Col.  Kilgore^  is  still  absedt,  owing  to  the 
ill  health  of  "his  family.  *    ' 

Note. — One  hundred  and  sixty-five  thousand  doHars  of  the  stock 
sent  to  the  Messrs..  Barings  &r  Co.,  mentioned  in  -the  foregoing  report, 
belonged  to  the  North  American  Trust  and  Banking  Company,  New 
.  York.  It  was  placed  jn  the  hands  of  the  Commissioners,  as  agents  (^ 
the  Company,  to  be  sold,  and  the  proceeds  applied  in  payment  of  a 
balance  due  from  this  Company  to  the  State. ' 

Most  respectfully,  your  obedient  servants, 
SAML  p.  MACCRACKEN, 
JOS.S.  LAKE, 
.        .     DANIEL  KILGORE,      - 

Ohio  Canal^Fund  Commissioners. 


Fund  Commissioners  Office, 


Columbus,  January  22 j  1840. 


■J 
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THIRTEENTH  ANNUAL  REPORT 

OF  THE 

TRUSTEES  OF  THE  OHIO  ASYLUM 

FOR  THE 

EDUCATION  OF  THE  DEAF  AND  DUMB. 

Ta  THE 

LEGISLATURE  OF  THE  STATE  OF  OHIO. 

FOR  THE  TEAR    1839/   . 
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OFFICERS,  TKUSTEES  AND  INSTKUCTORS. 


OFFICERS. 

His  Excellency,  WILSON  SHANNON,  Ei-opnoio,  PresidenU 
Rev.  Jaues  Hoge,  D.  D.^  Secretary. 
P.  B.  Wilcox,  Esq.,  Treasurer. 


TRXJSTEES. 


R.  W.  McCoy, 
John  Patterson, 
James  Hogs, 

WiLLLAX  PrbSTON, 

Bbla  Latham, 
Noah  H*  Swatnk, 


Robert  Thomson, 

^     ASAHEL  ChITTBNBEN, 
P.    B.    WiLOOXi 

-  Jereiqah  Warbrn, 
William  Miner, 
Georob  W.  Slocum. 


INSTRUCTORS- 


H.  N,  HuBBELL,  PriwiipaU 

D.  E.  Ball,  ^ 

Willum   WiLlarb,      j 

Thomas  McIntirb^       ^  Assistants. 

P.  M.  Park, 

Moses  A.  Hogb, 


I 


Mrs.  Meussa  Cook,  Matron 
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To  the  Speaker  of  the  SenaU: 

Sot-T-I  have  the  honor  to  present,  as  encIosecU  the  Thirteenth 
Animal  Report  of  the  Board  of  ^Trustees  of  the  Ohio  Asylum  for 
the  edocation  of  the  Deaf  and  Pumb,  with'  the  request  that  it 
may  be  communicated  to  the  House  of  Representatives. 
Most  respectfully  yours, 

JAMKS  HOGE,  Secretary. 
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REPORT. 


TolkOeneral  Assembly  of  the  State  of  Ohio: 

Tlie  Trustees  of  the  Chip  Asjiam  A>r  the  edocation  of  the 
Deaf  and  DcRob,  respectftiUy  present  tfaeir  Thirteenth  Annual 
Report: 

The  history  of  tins  Institution  »,  through* the  kind  Providence 
of  Almighty  God^  only  a  roMtition  of  its  history  during  the  former 
years,  of  its  existence.  Uninterrapted  health,  good  order  and 
propriety  of  conduct^  and  diligent  attention  to  study,  and  conse- 
quent improyement  on  the  part  of  ttie  pupils,  and  deroted  and 
soccessful  attention  to  their  duties,  on  the  paK  of  the  teachers^ 
■re  the  prominent  ciroumstanees  of  tbis'historv. 

Unexpected  reasons  have  hindered  some  of  the  former  pupils 
from  returning  this  year,and.a  fdw  of  those  virho  bad  made  appfF 
eation  for  admission  as  State  pupfls,  have  not  yet  arriyed;  the 
&und)er  of  Stale  pupile  therefore  is  not  fidl,yA  the  whole  number 
ii  as  iaive  as  it  was  last  year.-  There  are  sixty  eight  now  pres^ 
eot,  im^three  absent,  who  have  been  heretofore  admitted.    Du- 
ring the  term,  which  ended  August  1,  1889,  the  number  was 
Mventy;  of  whom  ten  left,  tutving  finished  the  prescribed  o<mrse; 
and  eighteea  who  bad  been  in  the  institution  less  than  five  yearsL 
The  xihole  number  of  those  who  have  been  admitted,  and  have 
enjoyed  the  advantages  of  instruction  for  a  longer  or  shorter 
period  has  been  one  hundred  and  seventy  one.    Of  these  l^e 
greater  part  have  continued  the  whole  time  allotted  by  law,  or 
are  now  in  the  school.  -  Dednetingr  those  who  are  now  connected 
with-it,  it  is  seen  that  one  hundred  have  gone  forth  into  the  com= 
monity  prepared^  in  some  degree,  to  perform  their  duties,  and 
enjoy  the  m  vantages  of  then*  allotinents  in  Ufa.    They  have  gone , 
ferth  with  minds  broifjght  out  of  the  deep  darkness  of  inteUectuat 
snd  moral  midnight,  and  stored^  at  least^  with  the  first  {ninciples 
<^  moral  and  religious  truth,  of  which  they  were  wholly  ignorant, 
tnd  with  the  ad^  power  of  making  new  acquisitions.    For  a 
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fall  view  of  the  condkion  of  the  school,  in  respect  of  teachers, 
pupils,  mode  of  iostractioD,  and  other  important  topics,  we  b^ 
Mffre  to  refer  to  the  Report  of  the  Principal  to  the  Board  of  Trus- 
teesy  and  to  the  annual  Catalogue  of  tte  Institution,  which  aie 
herewith  submitted* 

iThe  Annual  Report  of  tiie  Treasurer  is  also  submitted,  as  it 
has  been  examined  and  found  to  be  correct  By  his  account  it 
IS  seen,  that  there  has  been  received  from  alt  sources,  the  sum  of 
^10,669  36 — and  the  payments  amount  to  f  8,49(  09  l-4»  leav- 
ing  a  balance  of  ^9,177  26  3-4  on  the  39d  of  Decegiber,  1839; 
from  which  is  to  be  deducted  the  expenditures  (^  the  quarter  end- 
ing December  31, 1839,^  which  will  be  included  in  the  account  of 
the  current  year.  .         ' 

When  the  last  report  was  made  to  the  Legtslature^  it  was  c<m- 
fidently  expected,  that  before  this  time  several  mechanical  trades 
would  be  c^Mnmenced  in  a  short  time, and  that  aU  tbemidepafib 
of  sufficient  i^e,  who  desired  it,  might  have  im  opportunity  df 
learning  some  business  by  which  they  might  gain  a  livelihood,  ai 
soon  as  they  shedd  be  discharged  from  the  s^od*  In  this  ex- 
pectation we  have  been  cbsappointed«  It  was  resolved  by  the 
board  that  the  most  uaeful  and  economiciil  |^n  would  be  to  pro- 
vide shops  and  tools,  and  if  necessary  make  some  advances  foi 
materials,  and  contract  with  mecbanioa  to  instruct  the  pupik  and 
manage  the  business  at  their  own  expense,  and  for  their  own  adr 
vantage,  receiving  the  labiM  of  the  boys  as  their  compensation* 
A  committee  was  appointed  to  carry  tbis  plan  into  e&ct;  but 
they  have  been  unable  to  find  suitable  workmen  wilU^g  to  enter 
into  a  c<nitract  on  these  terms.  It  is  not  doubted  thatemecbantc 
could  thus  obtain  a  reasonable  coqipen^ation  for  the  tirne^  add 
skill,  and  money  employed  in  this.  way.  But  whatev^  may  be 
the  cause  of  this  ^BiUure,  it  only  remains. for  the  Board  to  employ 
lyorkmen,  and  purchase  materials,  :expectii^  to  defray  the  ex- 
pense, pardy  or  wholly  by  the  sale  of  manpfactured  s^ticles,  or 
relinquish  the  very  desirable  and  ioiportant  object  altogether; 
unlefiis,  indeed,  they  should  hereafter  nnd  suitable  persoAS  who 
will  enter  into  engagements  for  Vm  p^rpo•e  oRthe  terms  here  to- 
fow  proposed-  .  .  .         ^ 

^  It^only  remains  for  us  io  report  that  the  follow#ig  parsons  go 
out  of  office  as  Trustees  duriaff  tt^  present  session  of  the  Genai»l 
Assembly — P.  B.  WQcox,  Wiuiam  Minert  Jeremiah  Warden  and 
John  Patterson.  .^         . 

Respeotfolly  9xbmttted„ 

by  order  of  the  Board  of  Trustees*  . 

\  JAMES  HOGJE,^«jsi«fy. 
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RULSS  RBSPBCnKQ   TBH  ADlOSBtON  OF  PuHLS. 

L  Pupils  are  admitted  into  the  Asjdam  for  one  hmidred  dol- 
lars fbr  tm  aession,  of  ten  ^^onths,  payable  <](ciarterly  in  advance. 
This  sum  co^rs  all  expense^  ezoept  for  dothin]^  tratreling  to  an4 
from  Columbus,  and  in.  case  of  sickness^  the  Pby^cian'sbilU 

U.  The  annual  session  commeBced  on  the  first'day  of  October 
and  tudg  on  the  first  day  of  August  Pupils  are  admitud  at  the 
begbning  of  the  session,  ahd  at  no  other  time,  exceot  in  extraor- 
dinary cases*  This  rule  ought  to  be  carefully  observed,  and 
those  who  delay  mav  be  altogether  excluded,  even  if  they  have 
been  previously  in  we  Asylbm* 

IIL  The  vacaticm  lasts  from  the  first  of  August  to  the  first  of 
October.  Payment  must  be  miide  at  the  rate  of  #1  60  per  week^ 
for  those  pupils  who  are  permitted  to  remain  in  the  Asylum  during 
the  vacation.  •      ^  ^, 

IV.  Application  fcsr  admissioil  may  be  made  to  the  Rev.  Jamea 
Hoge,  ColumboB,  Secfetary  of  the  Board,  or  to  Mr.  H.  N;  Hub- 
beU,  Principal  of  the  Asylunn;  and  every  application  shotdd  be 
accompanied  by  testimonials  from  the  Associate  Judges  of  th^ 
proper  county,  or  other  respons&le  pers(ms,  respecting  the  suii- 
ableness  of  the  applicant  to  be  received  and  educated^  agreeably 
to  the  design  of  Uie  Legislature. 

v.  All  applicants  must^  in  order  to  be  admitted,  be  free  bom 
immoralities  of  conduct  imd  firom  contagious  and  offensive  dia- 
eases. 

YL  It  is  expected  that  alt  pupils  sfaaH  come  at  the  Yery  be- 
gimung  of  the  term  and  Contimie  until  its  close,  and.that  they  di) 
and  especially  the  State  pup3s,  shall  remain  in  the  In^tution  df^ 
raigtbe  entire  coarse  of  study-^*fivd  years— aideS6^rovidentiall|r 
prevented. 

VIL  It  is  recommended  that  pupils  shgold  be  seat  at  the  a^e 
i^tea  or  twelve  years,  and  that  previously  they  should  be  tau^t 
to  wnte,and  to  know  their  own  name,8na  the  names  oftbeir  pa- 
isDtf,  and  brothers^  and  sisters^  and  i^aee  of  residence. 
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To  the  TVu^ees  of  the  Ohio  Deaf  and  Dumb  Atylum: . 

jGbntumeh — It  18  with  heart-felt  satisfactioiiy  that  I  hard  again 
to  report  to  you  the  contiaued  prosperity  of  the*  Institation  over 
which  I  have  the  happiness  and  honor  to  preside,  and  to  the  io- 
terests  of  which  hll  the  energies  which  I  possess  have,  under  your 
direction,  been  devoted  for  the  last  twelve  years.  Year  after 
year,  through  the  Divine  goodness,  we  have  to  record  uninter- 
ropted  health  among  the  inmates  of  the  Asylum,  while  in  attend- 
ance at  school.  It  is  my  melancholy  duty, however,  to  announce 
to  you  the  decease  of  one  of  our  pupils  at  home,  during  the  last 
vacation.  This  was  the  case  of  Maria  Barrett,  of  Highland  couji- 
ty,  who  died  of  fever  about  the  first  of  October,  having  left  the 
Asylum  in  her  usual  good  health,  on  the  first  of  August,  anxiously 
expecting  to  return  and  resume  her  studies,  which  Uiis  mysterious 
dispensation  of  Providence  has  thus  prevented. 

There  have  been  some  changes  in  the  departments  of  instruc- 
tion and  supervision  since  the  publication  of  our  last  annual  raiport. 
In  August  last,  Mr.  Dorance  Matthews,  who  had  been  engaged 
for  four  years  as  instructor  in  the  Institution,  tendered  his  retig* 
nation,  flis  place  has  been  filled  by  the  appointment  of  Mf* 
Moses  A.  Hoge.  In  September  last,  Mis*  Murtha  J.  Foster,  who 
had  been  matron  of  the  Asylum  for  four  years,  also  resigned,  and 
her  pliice  has  been  filled  by  the  appointment  of  Mrs.  Meiissa 
Cook.  As  much  as  changes,  and  the  leaving  of  those  who  qre 
acqaajiited  with  sign-language  is  to  be  regretted,  we  have  reason 
to  believe,  that  in  the  cases  under  consideration,  the  vaeaneies 
will  be  ably  and  faithfully  filled  by  the  present  incumbents.  The 
frequent  changes  in  the  department  of  instructors  in  institntiuna 
for  the  education  of  the  Deaf  and  Dumb,  are  very  serioas  losses; 
but  where  pecuniary  inducements  for  remaining  are  so  smalt,  and 
where  so  little  honor  is  attached  to  the  employment  of  profes- 
sional leaching,  it  need  occasion  no  surprise  that  young  men  of 
education  and  ambition  should  decline  engaging  in  teaching,  and 
should  make  choice  for  life  of  other  professions  more  hicrative^ 
and  where  their  talents  will  be  duly  appreciated  and  rewarded. 

I  should  do  violence  to  ray  own  feelings  were  I  to  fail  of  rep^ 
resenting  to  yon,  in  making  out  my  annual  report,  the  general 
good  conduct  of  the  pupils.  It  is  but  an  act  of  justice  io  them,  \o 
*ay  that  this  has  ever  been  the  case,  generally,  sinc^  the  estab- 
lishmftDt  of  the  Institution.  From  the  mental  and  morat  condi- 
tion of  the  mute  previous  to  education,  an  oppcNrite  state  of  tbiagi 
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miffht  be  expected.  But  the  mute  needs  only  to  be  treated  kindlj* 
and  have  a  proper  allowance  made  for  hissmalldelinquencies,and 
to  have  government  exercised  wiili  reference  to  the  particular 
character  and  state  of  the  individual,  and  obedience  and  subordi- 
nation will  generally  be  secured.  It  is  not  unfrequently  the  case, 
that  they  are  early  injured  by  the  inju(Licious  induli^ence  of 
Iheir  friends — uncuniroUed,  and  their  passions  uncurbed.  This 
arises  from  a  natural,  but  over-tonderness  on  the  part  of  pa- 
rents towards  their  unfortunate  oils  rinfr;  and  from  their  being 
toable  to  reason  wiili  them,  and  make  those  appeals  to  their 
moral  feelini^s  resorted  to  in  other  c-ascs;  but  notwithstanding 
this,  the  mute  needs  but  to  see  ihat  it  is  for  his,  and  the  general 
good,  that  order  *<hould  be  observed,  aiul  have  reasonable  laws 
and  regulations  mildly  and  firmly  administered,  to  yield  a  ready 
and  cheerful  obedience. 

^We  are  pained,  not  unfrequently,  to  see  promisincc  pupils  leave 
the  Institution,  having  remained  at  it  but  an  inadequate  length  of 
time,  under  the  pretence  that  their  assistance  cannot  be  dispensed 
with  at  home,  or  that  their  friends  cannot  endure  a  separation 
from  them.  The  object  of  their  entering  the  Institution  is  thus 
defeated  by  this  false  tenderness,  and  by  that  unfeeling  spirit 
which  would  put  dollars  and  cents  into  competition  with  the  only 
thing  that  can  exert  a  redeeming  and  elevating  influence  upon 
their  unfortunate  children.  Such  as  leave  uuiier  these  circum- 
stances^ never  improve  after  leaving  school.  If  they  attemju  it 
unaided,  difficulties  overcome  them,  and  they  revert  back  to  their 
former  state  of  ignorance  and  stupidity.  This  state  of  thhigs  op- 
erates injuriously  to  the  credit  of  the  Asylum.  They  pass  ior  ed- 
ucated mutes  in  the  world,  and  invariably,  and  with  reason,  leave 
the  impression,  that  if  these  are  to  he  considered  Specimens  of 
educated  mutes,  then  is  education  of  very  little  use  to  the  Deaf 
and  Dumb.  This  state  of  things  may  be  expected  to  continue  as 
long  as  human  nature  remains  as  it  now  is;  and  to  remedy  so 
far  as  practicable  so  crying  an  evil,  I  would  respectfully  suggest, 
that  in  all  cases,  sickness  excepted,  those  of  State  pupils  particu- 
larly, a  bond  should  be  required  from  parents  and  guardians, 
obligating  them  to  continue  pupils  at  the  Asylum  a  suitable  and 
^ven  length  of  time,  and  that  they  should  be  punctual  in  return- 
ing them  to  school  at  the  commencement  of  each  session,  and 
not  take  them  home  tiil  its  close.  I  an)  well  assured  that  a  regu- 
lation of  this  character  would  operate  in  a  luost:  salutary  manner 
npon  parents  and  guardians,  in  securing  the  continuance  of  pupils 
at  the  Asylum,  and  relieve  them  from  being  the  s;  ort  of  w*iiro 
and  cupidity.  I  would  also  suggest  the  expediency  of  furnishing 
certificates  under  the  authority  of  the  Asylum,  to  those  who  have 
Bustained  a  fair  raputation  at  the  Asylum,  and  have  completed  a 
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fall  course  of  five  years,  and  to  those  only.  These  should  be  con« 
sidered  as  honorary  testimonials,  equivalent  to  college  diplomas^ 
without  their  formality^  I  am  -well  convinced  this  would  operate 
T18  a  powerful  inducement  on  the  minds  of  pupils  to  remain,  and 
thus  secure  all  the  advantages  of  education,  contemplated  by 
the  benevolent  provision  of  the  Legislature  for  this  object. 

The  difficulties  in  the  way  of  instructing  the  mute  cannot  bo 
duly  appreciated  except  by  those  who  are  personally  engaged  in 
mstrocting  them.     These  consist  miinly  in  the  idioms  and  figura- 
tive phrases,  with  which  ail  books  more  or  less  abound.     Persons 
who  speak  and  hear,  become    familiar  with  these  in  daily  inter- 
course  from  childhood,  and  they  escape  the  notice  of  other  in-. 
structors;  but  the  teacher  of  the  mute,  from   the  nature  of  his 
'  mode  of  instruction,  and  the  peculiarities  of  the  subject  whom  he 
instructs,  is  constantly  coming  into  collision  with  them.     We 
find  them  staring  at  us  in   every  page,  and  almost  every  line. 
Take  the  word  make — we  speak  of  making  vl  table;  make  a  child 
obey;  make  money;  a  person  makes  up  his  mind;  make  out  the 
meaning;  make  over  property;  make  up  to;  make  up  with;  make 
light  of,  and  an  hundred  other  different  uses  of  the  same  word. 
The  word  /ay — we  speak  of  laying  a  thing  down;  lay  by;  lay  oxxt 
money;  lay  waste;  a  ship  lays  to;  lay  to  heart;  lay  under  obli- 
gallon,  and  many  uses  of  the  same  word.     We  speak  also  of  the 
fall  of  a  leaf;  and  the/ai/  of  an  angel;  we  say  an  enemy  fell  on 
a  town;  iofall  out  with;  we  say  a  thing  fell  through;  a  person 
falls  away.     So  the  words  set^gel^  takc^  and  many  others,  are 
pressed  into  the  service,  and  are  obliged  to  mean  anything  and 
everything.     We  speak  of  the  flight  of  a  bird;  the  fight  of  a 
comet;  flights  of  the  imagination,  and  the  fight  of  time.     We  say 
such  and  such  is  the  case;  a  case  of  instruments;  a  man  is  a  hard 
case;  a  case  of  conscience,  and  a  case  ot"  cholera.     These  belong 
to  one  class  of  difficulties — single  words  used  with  many  different 
significations.      The  others,  more  properly  called  idioms,  are 
phrases   of  peculiar  meaning,  and   not  such   as  the   language 
would  at  first  sight  seem  to  indicate.     We  also  speak  of  seeing^ 
when  we  mean  hearing  and  perceiving;  so  when  we  speak  of 
using  any  of  our  senses,  we  say  one  thing  and  mean  another.  We 
ask  a  man  how  he  does  when  we  wish  to  know  how  he  feels. 
These  are  a  few  of  the  difficulties  to  which  I  alluded. 

It  has  been  a  subject  of  some  controversy  heretofore,  whether 
language  is  to  be  ascribed  to  divine  i^ispiration;  but  I  am  certain 
all  teachers  of  the  Deaf  and  Dumb,  when  groping  their  way 
through  the  labyrinths  of  the  English,  would  •in  their  vexatioh 
deem  it  an  act  of  impiety  in  ascribing  it  to  any  such  source. 
These  and  other  similar  forms  of  expression,  which  occasion  so 
much  trouble  to  tho  teachers  of  the  Deaf  and  Dumb,  constitute 
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undoubtedly  the  beauty  and  richness  of  the  language;  and  such 
as  it  18,  we  should  be  grateful  for  it,  and  though  not  perfect,  it 
must  be  acknowledged  on  reflection,  tliat  it  answers  a  better  pin^ 
pose  than  could  have  been  expected,  considering  what  the  object 
and  use  of  language  are.     To  think  of  bringing  out  from  (he  m- 
most  recesses  of  the  soul,  its  delicate,  sublime,  or  any  other  of  its 
emotions,  and  communicate  them  to  a  fellow  being  by  means  of 
harsh,  uncouth,  and  ugly  sounds,  which  have  no  meaning  unless 
agreed  upon  beforehand,  appears  very  surprising.     My  object  in 
flBnAng  these  particulars,  is,  that  I  may  convey  to  you  some  idea 
of  the  peculiar  nature  of  the  difficulties  with  which  we  daily  and 
hourly  have  to  contend.     Another  difficulty  whicli  wc  encounter, 
is,  that  the  principles  of  written  and  spoken  language  are  so  unlike 
the  language  of  signs.     The  arrangement  of  words  in  English  is 
artificial*     Signs  are  in  the  order  of  nature.     When  a  Deaf  and 
Dumb  boy  asks  me  to  go  to  the  city,  he  does  not  say,  may  I  go  to 
the  city,  but,  "city  go  I?"  depending  upon   his  countenance  to 
make  the  language  interrogative,  and  to  fill  it  out.  When  attcml- 
ing  church,  if  a  stranger  preaches,  they  do  not  on  inquiring  who 
preached,  say,  who  was  that  who  preached  to<lay?  but,*'pi^ach- 
cr,  name — what  is  it?"     If  relating  an  account  of  a  particular 
steamboat  accident,  they  say,  "steamboat  explosion,  killed  so 
many  at  such  a  time  and  place.'*  Ho  in  all  their  language,  the  o^ 
der  is  entirely  unlike  the  English,  which'  occasions   confusion 
when  they  attempt  to  express  themselves  in  it,  till  by  habit  they 
have  overcome  the  difficulty.     The  English  is  to  them  a  foreigii 
language,  and  they  study  it  as   such,  though  vernacular  in  the 
country  of  their  birth. 

When  our  missionaries  go  to  a  foreign  country,  and  study  a 
written,  polished  and  copious  language,  with  idioms  entirely  unlike 
their  mother  tongue,  they  And  years  necessary  to  an  acquaintance 
with  it.  Even  with  all  those  difficulties,  they  have  immensely 
the  advantage  of  the  Deaf  and  Dumb,  as  they  are  the  masters  of 
one,  and  perhaps  several  written  and  spoken  languages,  whose 

General  principles, and  frequently  many  of  the  words  are  the  same, 
["he  teachers  of  the  Deaf  and  Dumb  are  obliged  to  tumish  ideas 
as  well  as  language,  and  almost  extend  a  plastic  hand  over  chaotic 
mind*  Still  the  employment  is  a  delightful  one — the  best  feelings 
of  our  nature  are  enlisted  in  it,  and  the  teacher  witnesses  that 
gradual  illumination  of  mind,  and  that  slow  but  onward  prepress 
in  knowledge  and  correct  ideas  on  morar  subjects,  with  emotions 
of  no  ordinary  character.  Others  may  notice  a  dull  heavy  coun- 
tenanced youth,^  speechless  and  deaf,  transported  by  education 
into  a  being  whose  identity  it  would  be  difficult  to  recognize. 
Darkness  and  light  are  not  more  diflcrent  in  their  nature  and  as- 
pect than  are  the  minds  of  educated  and  uneducated  Deaf  and 
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Damb.  The  xnute  presents  himself  before  his  teacher  as  nature 
ibrmed  and  left  him,  his  mental  faculties  undeveloped,  and  with 
vague  and  undefined  notions  of  what  education  can  benefit  him. 
By  opening  a  book,  and  moving  his  lips,  and  making  the  motion 
for  writing,  he  tells  his  teacher  in  his  pantomimic  language,  that 
he  bas  come  to  school  to  learn  to  read  and  write;  but  with  no 
idea  what  untold  intellectual  treasures  the  ability  to  read  is  de- 
signed to  unlock  to  him.  The  effects  produced  are  apparent  to 
all;  but  by  what  process,  or  what  were  the  various  steps  of  that 
process,  the  uninitiated  have  no  conception. 

It  may  be  interesting  to  you  to  have  the  various  steps  pointed 
out  by  which  a  mute  emerges  from  the  regions  of  niental  and 
moral  darkness  over  all  these  obstacles,  to  those  of  c.onu)arative 
*  light*  I  shall  be  under  the  necessity  of  begging  your  inaulgence 
while  I  enumerate  them,  as  they  arc  very  numerous.  Our  suc- 
cess depends  upon  the  management  and  use  of  things,  and  means 
which  are  insignificant  in  themselves,  but  which  combine  in  pro-' 
ducing  a  result  at  which  the  philosopher  as  well  as  the  philanthro- 
pist look  at  with  intere&t. 

The  following  is  a  general  abstract  oT  studies  embraced  in  a 
course  at  the  Asylum,  and  nearly  in  the  order  in  which  they  are 
taught.  You  will  observe  that  the  pupil  has  every  thing  to  learn^ 
even  to  his  own  name,  and  that  there  is  such  a  thing  as  a  name, 
and  that  different  things  have  difierent  names. 

A  general  abstract  of  a  course  ofstvdy  at  tlie  Ohio  Deaf  and  Dumb 
Asylum — the  sidjects^  and  in  the  order  taught.         * 

First  Yeae. 

1.  The  manual  alphabet. 

2.  Writing  on  large  slates  with  crayons^ 

3.  Names  of  common  and  sensible  objects. 

4.  The  pupils  ot^n  names. 

5.  Names  of  the  primary  colors. 

6.  The  most  common  adjectives. 

7.  The  verb  to  6e,  present  tense,  singular  and  plural. 

8.  Incorporate  the  words  already  learned  into  snort  sdijtencesw 

9.  Numbers  from  1  to  10. 

10.  Daily  increase  their  vocabulary. 

11.  Frequent  reviews  of  words  already  learned. 

12.  The  most  common  verbs; 

13.  The  imperfect  tense. 

14.  Have  them  attempt  composing  original  phrases. 

15.  Give  them  the  form  of  a  letter  and  inform  th^m  yrhat 
subjects  should  be  mentioned  in  letters. 
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16.  Communicate  daily,  general  and  local  news. 

17.  Composition. 

18.  The  subject  of  Spirit. 

19.  Thj  existence  of  God,  his  attributes. 

20.  The  human  soul. 

21.  Moral  history  of  man. 

22.  The  age  and  residence  of  each  pupil. 

23.  Names  of  the  days  of  the  week,  and  names  of  the  months. 

24.  Some  of  the  most  common  prepositions. 

25.  The  use  of  the  pen. 

26.  Grammar  practically^,  from  the  first. 

Second  Year. 

1.  Constantly  enlarge  their  vocabulary. 

2.  Construe  written  into  sign  language. 

5.  Composition. 

4.     The  more  common  tenses. 

6.  Numbers  from  lO.to  an  100. 

tf.     Let  pupils  compose  from  general  signs. 

7.  Commence  addition. 

8.  Compose  letters 

9.  Names  of  the  principal  oflSces  in  our  country,  as  Presi- 
dent of  the  United  States,  and  the  Governor  of  the  State. 

10.  Dictate  longer  and  more  difficult  sentences  to  write  in 
Aieir  daily  exercises. 

U.  Colloquial  language. 

12.  Daily  news. 

13.  Continue  construing  into  sign  language. 

14.  Irregular  verbs. 

1 6.  Grammatical  signs  for  the  diflerent  parts  of  speech. 

16.  Bible  history. 

17.  Multiplication  table. 

Third  Year. 

1.  Arithmetic  continued. 

2.  Composition. 

3.  The  dictionary. 

4.  Great  attention  to  the  structure  and  meaning  of  language. 

5.  Machinery  of  civil  society. 

6.  Numbers  indefinitely. 

7.  The  Arabic  figures,  and  the  letters  which  represent  them. 

8.  The  spelling  of  the  numbers. 

9.  Numeral  adjectives. 
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10*  Graxnmar  ccmtinued. 

11.  Histoiy  of  Ofaiot  and  the  history  of  the  United  States, 

Fou&TH  Ybaiu 

]•    Cfeography  with  the  atlas  and  globes. 

2.  Composition  and  great  attention  to  the  use  and  meaning 
of  language. 

3.  ArithmetiGjcontiQued. 

4.  Natural  History. 

5.  Physiology. 

6L    Specimena  of  coounon  mistakes  in  orthography,  among 
ipeaking  persons. 
7.    Grrammar  theoreticallj^  and  parsing  Grammary  frequently. 

Fvra  YsAK. 

1.  Geof^rapby  renewed. 

%•  Ancient  «nd  modem  history. 

S*  The  Tarious  forms  of  government. 

4.  Composition  daily. 

A.  Book  keeping. 

6.  Bustness  forms,  notes  of  hand,  &&o« 

7.  Legal  process  in  collecting  debts* 

8.  Constitution  of  the  State  of  Ohio^  and  of  the  United  Stales. 

It  most  not  be  mferred  that  these  are  the  only  subjeoto  to 
wUeh  the  attention  of  the  pupils  4s  directed.  Many  studies  are 
attended  to,  which  could  hate  no  particular  pfoce  in  giving  an 
eutliae  of  a  course,  of  study,  and  a  mass  of  general  information  on 
all  sobjectaiy  is  profa»ely  communicated  during  the  whole  coursei 
as  the  opening  mind  of  the  pupil  can  grasp  and  retain  iU 

The  inquiry  is  frequently  made  of  us,  how  do  you  tenoh  them 
tbe  existence  of  God,  and  abstract  knowledge }  These  ideas  are 
oat  obtained  suddenly,  eitiier  by  them  or  by  others.  Tbe  idea  of 
a  Supreme  Being,  obscure  at  first,  grows  from  day  todAy  in  cleai*- 
Bess,  till  It  assii^ates  to  that  which  the  inspired  writers  bold  out 
to  us  in  the  bible.  They  first  suppose  him  some  great  man  in  the 
sky,  flesh  and  blood  like  themselves,  but  i>y  degrees  their  hold  on 
natter und  sensible  obje^tsis  Joosened,  and  they  obtain  by  im- 
perceptible advances,  as  dear  an  idea  of  the  Sapmrne  Being  as 
naite  creaitores  m  this  stata  of  ejtistenne  can  obuin.  W^  seise 
open  qualities  and  attributes  which  w»  find  around  us,  attsidi  in^ 
&uty  to  them,  attd  apply  them  to  Deity.  We  tell  (bem  that  ho  4s 
iafiiutely  wise,  powerlul,  holy,  just  and  good.  We  point  them  to 
3— Doc.  No.  64. 
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the  Tasineis  of  the  creation,  the  annutnbered  suns,  and  sjrstemi 
which  He  open  to  the  eye,  the  yarioufl  orders  of  animated  beings 
from  the  animalcQle  to  the  arch  angel.  We  point  them  also  to  the 
wonderful  mechanism  of  their  own  frames,  to  the  various  beauties 
and  wonders  of  the  vegetable  world.  These  and  various  other 
subjects  we  refer  to,  and  tell  them  that  they  were  thus  made,  and 
are  every  moment  upheld  by  an  invisible  being  that  we  call  God, 
and  that  he  had  no  beginning,  and  will  have  no  end;  and  Aa9,a^ 
we  believe^  we  are  instrumental  in  leading  them  to  distinct  knowl- 
edge of  that  Being,  in  whom  they ''live,  move,  and  have  their  be- 
ing," and  of  whose  existence,  uneducated,  they  would  have  lived 
and  died  in  ignorance.  And  so  also  respecting  what  are  called 
abstract  ideas.  They  gain  them  gradually.  It  is  by  no  sudden 
grasp  of  thought  that  they  comprehend  them;  and  the  remark 
may  be  made  here,  which  is  not  only  applicable  to  these  subjects, 
but  to  all  others,  that  the  difficulties  in  instructing  mutes  in  any 
science  do  not  arise  so  much  in  endeavoring  to  lead  them  to  un- 
derstand the  subjects  themselves,  as  to  uncferstand  the  language 
which  the  author  employs,  (tifficulties  which  are  pdrtially  attriw- 
table  to  the  author's  want  of  clear  perception  and  well  selected 
language,  and  to  the  defects  and  weakness  of  language  itsdi^  em- 
ployed as  a  vehicle  of  thought. 

These  subjects  apparently  so  difficult  to  those  unacquainted 
vnth  deaf  mute  instruction,  are  trivial  when  compared  to  the  com- 
mon idioms  of  the  language  before  alluded  to» 

Since  the  publication  of  our  last  Annual  Report,  we  have  the 
pleasure  of  welcoming  into  our  field  of  labor,  the  Virgiiuaand 
the  Illinois  Institutions,  for  the  education  of  the  Deaf  and  Domb; 
making  seven  institutions  of  this  kind  in  the  United  States.  N&m 
tenths  of  the  whole  number  of  mutes  in  our  country,  are  not  now 
in  any  of  the  existing  schools,  and  it  is  hoped  the  estaUisbmeatof 
a  tew  additional  ones  at  some  desirable  points may  be  effectoilin 
furnishing  the  opportunities  of  education  to  those  who  so  much 
need  its  advantages. 

The  most  important  item  of  information  reacting  our  Obio 
Deaf  and  Dumb,  that  has  been  elicited  since  the  publication  of  our 
last  annual  report,  is,  the  existence  of  a  large  number  of  mutes  m 
a  particular  neighborhood  in  Highland  county.  Their  number 
is  sixteen^  and  are  found  between  the  ages  of  two  and  fifty, 
though  they  are  mostly  between  the  ages  of  three  and  tweaCy. 
They  were  all  born  deaf,  and  are  six  males  and  ten  females.  Tb^ 
are  all  so  intricately  connected  by  marriage  and  birth  tbat  it  is 
difficult  to  describe  their  consanguinity.  They  are  all  unedoea- 
^•d,  of  German  descent,  and  no  applications  have  eicer  been  M^ 
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ibrtbe  admission  of  any.  of  ihem  into  the  Deaf  and  Dumb  Auf* 
hrn.  For  the  above  inform^ion  I  am  indebted  to  the  poHleneBs 
of  Dand  Pen  wick,  Esqi,of  Mourytown,  Highland  county. 

We  frequently  have  inquiries  made  of  us  by  letter,  for  informa- 
tion as  to  the  terms  on  which  pupils  are  admitted.  For  the  pur- 
pose of  saving  time  and  labor  in  answering  these  letters,  I  would 
respectfully  suggest  the  propriety  of  appending  to  the  present  re- 
port^ the-terms  and  conditions  on  which  pupils  are  admitted,  and 
also  furnish  various  other  information  to  parents  and  guardians,  so 
often  called  for,  and  I  might  add,  that  similar  information  is  fur- 
nished in  the  annual  reports  of  all  Deaf  and  Dumb,  and  kindred 
institntions. 

The  returns  of  the  next  census,  (1840,)  are  looked  for  with  in- 
terest by  those  who  are  concerned  in  the  education  of  the  Deaf 
«ud  Dumb.  By  these  returns,  we  shall  ascertain  the  number 
and  ages  of  mutes  throughout  the  land.  The  numbers  however 
that  may  be  returned,  can  be  considered  as  only  approximations 
to  the  real  number.  Observations  on  the  last  census  having  sat- 
isfied us  that  one  fourth,  or  one  fifth  of  the  whole  number,  is  omit- 
ted from  various  reasons  in  taking  a  general  census.  Still 
we  shall  have  returned  at  the  forthcoming  census,  from  six  to 
eight  hundred  mutes  in  Ohio,  and  from  eight  to  ten  thousand  in 
the  whole  of  the  United  States. 

Since  the  establishment  of  the  Asylum,  the  whole  number  of 
papils  has  been  one  hundred  and  seventy-one.  Of  these  the 
deafness  of  seventy  was  congenital;  and  of  the  remainder,  so  far 
asknown,the  cause  of  deafness  was  as  foHows:  inflammation  of  the 
hrain, three;  sickness  of  various  kinds  in  infancy, twenty;  inflam- 
mation of  the  head, five;  swellings  under  the  ears, one;  unknown 
fifteen;  fevers  of  what  kind,  not  statei),  twelve;  uncertain, nine; 
taking  cold,  eight;  gatherings  in  the  head,  three;  measles,  three; 
bom  with  innperfect  organs  of  hearing,  one;  billiovis  fever,  one; 
disease  in  the  head,  two;  whooping  cough,  two;  by  being  thrown* 
into  a  cistern  of  water  in  play,  one;  dropsy  on  the  brain,  two; 
by  a  fall,  one;  by  having  grains  of  coffee  remaining  in  the  ears 
•ome  time,  one;  typhus  wver^  one;  scarlet  fever,  two;  by  a  cu- 
taneous disease, ono;  swelling  of  the  head,  one;  swellings  under 
the  chin, one;  small  pox,  two;  canker  rash,  one; 

I  would  respectfully  solicit  your  attention  to  a  consideration  of 
the  expediency  of  appointing  a  physician  to  the  Asylum.  It  is 
tme,  and  we  cannot  be  sufficiently  grateful,  that  the  pupils  while 
with  us,  have  so  far  been  exempt  from  the  attacks  of  alarming 
&ease,  but  how  much  longer  we  shall  he  permitted  to  make  this 
remark  none  can  foresee.    Though  the  subjectof  health,  has  ever 
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bdM  cme  of  mQoh  anxiety  to  those  baving  the  superviiioii  of  tbt 
papili,  yet  the  £aict  would  remain  uBkiiown,uQlew  alinowledgeof 
It  were  obtained  by  a  particular  and  personal  exanunatien;  but 
by  the  appointment  of  a  physician  to  the  Asylum,  and  publUhing 
the  fact,  by  publishing  his  name  among  its  officers,  in  our  Anoual 
Report,  the  parents  aad  friends  of  the  pupils,  and  of  the  Asylum, 
would  observe  that  health  is  a  subject  demanding,  and  receiving 
attention  from  us,  and  though  our  miain  business  is  to  cultivate  the 
mind  in  all  its  powers,  and  instil  those  moral  principles^  withoat 
which  education  would  be  a  curse,  instead  of  a  bleasiog,  yet  the 
wants  and  diseases  of  the  body  receive  due  attention. 

In  the  enterprise  in  which  we  are  engaged,  we  are  eneouisg^d 
from  various  considerations  to  prosecute  the  work  with  increaied 
seal  and  devotedness.  We  are  encouraged  by  past  results  that 
bave  attended  our  efforts,  by  which  we  would  fain  believe  that 
we  have  demonstrated  the  practicability  of  instructing  the  Deaf 
and  Dumb,  whatever  may  be  the  difficulties  with  which  the  at- 
tempt ift  beset.  We  are  also  encouraged  by  the  voice  of  public 
opinion  in  Ohio,which  has  said  emphatically  and  repeatedly— edu* 
cate  the  mutei  give  him  all  the  benefit  of  education,  and  nteatal 
wd  moral  cultivation,  which  his  forlorn  and  outcast  condidon 
will  permit;  and  as  nearly  as  possible^  place  him  on  terms  of  equal- 
ity with  others  more  favored  by  providential  oircumstaacea. 
put  in  carrying  into  effect  this  benevolent  wish  of  the  Legislature 
and  the  public,  we  have  found  it  necessary  on  many  occasions  to 
enlist  the  sympathies  and  influence  of  gentlemen  residing  in  die 
immediate  neighborhood  of  mutes,  who  without  exertions  of  this 
character  could  never  be  brought  under  means  of  instruction. 
We  here  take  occasion  in  behalf  of  the  mute, to  make  our  ac- 
knowledgments,'for  very  many  favors  of  this  nature,  which  have 
been  rendered  to  the  Institntion  in  years  past;  to  gentlemen  who 
have  interested  themselves  in  this  work  of  humanity;  and  we 
would  respectfully  and  earnestly  solicit  a  continuance  of  this 
aid,  until  all  the  mutes  within  our  borders  are  enlightened,  and 
elevated  morally  and  intellectually,  and  enabled  to  become  there- 
by useful  members  of  society. 

I  cannot  conclude  this  communication  in  a  more  appropriate 
manner,  than  by  quoting  the  eloquent  language  of  Governor  Shan- 
non's message,  employed  with  reference  to  the  Deaf  and  Dumb 
Asylum:  "The  great  object  of  this  Institution  being  to  diffuse 
moral  and  intellectual  light  in  the  minds  of  an  unfortunate  class 
of  our  population  and  to  fill  up  a  place  in  our  great  system  of  edu- 
cation, it  affords  me  a  high  degree  of  pleasure  to  be  able  to  state 
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that  at  no  time  since  its  establishment,  has  the  Institution  been 
more  promising  for  accomplishing  this  object^and  at  no  period, 
has  it  been  more  deservhig  that  high  estimation  in  which  it  has 
always  been  held  by  the  public,  than  at  the  present  time." 
Bespectfiilhr  submitted) 

H.  N.  HU3BELL. 
Columbus,  December  28,  ldS9« 
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Jkaf  and  Dumh  AMylum^  in  aceouni  wUh  P.  B.  Wilcoxj  Treasurer. 

DR. 


Tocashpaid  Mr.  Ball,  his  salary*— ••*• *•  $150  00 

Mr.  Willard,  hts  salary 150  00 

Mr.  Matthews,  his  salary 150  00 

Mr.  Hubbell,  his  bill  Cm  part)**  ••  1,145  00 

Mr.  Mclntyre^  his  salary «••  100  00 

Mr.  Hubbell,  his  bill,  (balance).*  609  93 

M'Coy ,  Work  &  M*Coy,  their  bill  93  67 

Scott  &  Gallagher,  their  bill 1  00 

Mr.  Hubbelljhis  bill  (in  part)—  363  06i 

Mn  Hubbell,  his  bill  (balance)-  1,437  68 

Mr.  Willard,  his  salary 150  00 

Mr.  Ball,  his  salary 150  00 

Mr.  Mclntyre,his  salary 100*00 

Mr.  Matthews,  his  salary *—  150  00 

F.  Brown,  his  bill i 7  69 

John  Harris,  hiis  bill 13  00 

Ohio  Penitentiary^... .- 25  00 

A.  F.  Newman,  his  bill -...  44  60 

Mr.  Willard,  salary,  (2  quarters)  .^00  00 

Mr.  Ball,  salary,  (2  quarters).-.-  300  00 

Mr.  Matthews,  salary,  (2  qr.J..  300  00  . 

Mr.  Mclntyre,  salary,  (2  qr.)...-  200  00 

Mr.  Hubbell,  his  bill 1,824  02 

Mr.  Heyl,  his  bill 12  %t 

Dr.  liocke,  for  instruction*** 50  00 

Mr.  Hubbell,  his  bill 535  22 

Mr.  Park,  his  salary 114  00 

Mr.  Heyl,  his  account* 15  00 

$8,491  m 
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CH. 

1838. 

Dec  22.    Balance  on  hand  this  date *•* $611  23 

31.    Cash  of  State  Treasurer  for  state  pupiU *  2.750  00 

1859. 

Feb.  19.    Credit  allowed  Mr.  Hubbell  for  pay  pupils 447  25 

April   2.    Cash  of  State  Treasurer • 3,829  13 

July     J.     Cash'bfState  Treasurer  for  state  pupils 2,812  50 

**     Credit  alfowed  Mr.  Hubbell  for  pay  pupils 168  25 

Sept  30.    Cash  of  Skelton,  for  pay  pupil • 60  00 

10,668  36 

Deduct  debtor  account - 8,491  09J 

Balance  in  Treasurer's  hands^  Dec.  22, 1839 2,177  26| 

BespectfuUy  submitted, 

P.  B.  WILCOX,  Treamrer. 
Dbabubsr  22, 18S9. 
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Of  TBE 


CANAL  FUND  COMMISSIONERS, 


IN    A£PLY   TO   A   RESOLUTION  OF  THE    SENATE,    RELATIVE   TO   LOAWS 
FOR   COHPLETING   THE    PUBLIC  "WOKKS. 


January  25,  1840. 
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REPORT- 


7b  the  Bfmaroble  the  Senate  of  the  State  of  Ohio: 

The  foUowing  resolutioo  has  beea  received  by  the  Ohio  Canal  Fund 
CommisBtoDers,  to  wit: 

*^Re$9lved^  That  the  Commissioners  of  the  Canal  Fund,  be  requested 
to  inform  the  SenatOf.'what  action  has  been  had  by  them,  if  any,  undef 
the  provisions  of  the  third  section  of  ^'the  act  to  authorize  the  Com* 
missioners  of  the  Canal  Fund  to  borrow  money  for  the  completion  of  the 
puUtc  works  in  Ohio,  and  to  regulate  the  accounts  oi  the  sinking  fund,^ 
passed  March  16, 1839,  by  which  a  certain^  sum  of  money  was  directed 
to  be  borrowed,  for  the  year  1839,  for  repaying  to  the  Warrei^  County 
Canal  Company  the  sum  due  them  under  the  bird  section  of  the  act, 
pasted  29th  of  February,  1836,  providing  for  the  adjustment  of  the 
daims  of  the  Warren  County  Canal  Company  and  the  completion  of 
laid  caoaL" 

Inanswertothis  resolution,  the  Fund  Commissioners  respectfully  re- 
pott: 

That  early  in  January,  1839,  a  loan  was  negotiated  with  the  Lancaster 
Ohio  Bank,  for  the  special  purpose  of  pa3ring  the  sums  due  the  Lancas- 
ter Lateral  Canal  Company,  and  the  Warren  County  Canal  Company. 

The  Coountssioners  having  charge  of  these  works,  were  notified  of 
the  loan,  and  that  the  funds  were  deposited  in  the  Lancaster  Ohio  Bank, 
subject  to  their  order. 

As  was  understood,  there  existed  a  difficulty  in  relation  to  the  Warren 
Cooaty  Canal  Company,  which  precluded  the  acting  Commissioner  from 
drnwii^  tlu»  funds,  until  some  legislative  action  could  be  had  in  the  pre- 
mises. In  the  mean  time  this  particular  fund  was  appropriated  to  the 
payment  of  repairs  on  the  Ohio  Canal. 

Out  of  the  loans  made  in  1839,  funds  were  appropriated  for  the  War- 
raa  County  Canal  and  expended  on  that  work>in  the  payment  ofcon- 
lrads,&c. 

No  further  action  has  been  had  bv  this  Board,  under  the  particular 
provisions  of  the  law,  referred  to  in  the  resolution. 
Respectfully  submitted, 

SAML.  F.  MACCRACKEN, 
DANL.  KILGORE, 
JOS.  S.  LAKE, 

Ohio  CunalJFund  Commiuioneri 

CotuMBUs,  Jamary  26,  1840. 
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SPECIAL    REPORT 

OTTHB 

CAN  AT.  FUND  COMMISSIONERS, 

ON  THE  SUBJECT  OF  THE  AGENCY  OF  THE  MANHATTAN 
BANK  IN  NEW  YORK,  &c. 


January  Z4y  1840. 


To  the  Honorable  the  House  of  Representatives 

OfiheStaUofOhio: 

In  obedteDce  to  a  resolution,  adopted  December  26, 1839,  requiring  in* 
formation  of  this  Board,  the  Fund  Commissionors  respectfully  report: 

That  they  have  had  but  one  af^nt  employed  under  salary  since  th^eir  or- 
saiiization,  to  wit :  the  Manhattan  Company  in  the  city  of  New  York. 
It  b  the  duty  of  this  agent  to  make  the  semi-annual  payment  of  interest 
doe  the  stockholders;  to  keep  the  transfer  books;  to  issue  all  stock  cer- 
tificates, and  transact  other  incidental  business  pertaining  to  the  manage- 
oieiit  of  the  fund  in  that  office;  for  which  services  the  ag^^nt  has  received 
t  compensation  of  two  thousaod  dollars  per  annum. 

In  answer  to  the  second  resolution,  the  Commissioners  stat§,  that  since 
the  23rd  day  of  April,  1833,  William  T.  Reese  hai^,  by  order  of  the 
Board,  acted  as  Secretary.  He  has  charge  of  the  different  books,  papers, 
ttd  records,  which  he  keeps.  It  is  his  duty  to  record  all  the  orders  poss- 
ed,  keep  a  minute  of  all  the  transactions  of  the  Board,  copy  all  the 
lettecs  and  execute  the  different  writings  pecessary  in  transacting  the  busi- 
ness of  the  Board. 

Uis  salary  commenced  at  one  hundred  dollars,  which  has  been 
increased  in  ratio  with  the  duties  performed  by  him,  including  rent  of 
office,  which  he  furnishes,  to  five  hundred  dollars. 

His  personal  attention  in  discharging  the  duties  of  his  appointment  is 
reqjired  the  major  part  of  the  year. 

Respectfully  submitted, 

SAML.  F    MACCRACKEN, 
DANL.  KILGORE, 
JOS.  S.  LAKE, 

Ohio  Canal  Fund  Commissioners. 
CoLUx^is,  January  24,  1840. 
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C30MMUNICATI0N  FROM  THE  GOVERNOR- 


EXECUTIVE  OFFICE,  OfflO. 

CoLXTHBUs,  Jcamary  25,  1840. 

To  (kc  General  Aasem^ly: 

llitve  this  day  received  the  resignation  or  Samuel  Lewis,  Esqn^ 
Soperiotendent  of  Common  Schools— the  resignation  to  taiie  effect  on 
tbe  1st  day  of  February  next  _ 

Bpectfuny^ 
WILSON  SHANNON- 
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SPECIAL  REPORT- 

OF  THV 

CANAL  FUND  COMMISSIONERS, 

VX  RKPLT  TO   A   RESOLUTION   OF    THE   HOU8«    OF   REPRESENTATIVEfl, 
HHiUtiUNa  AS  TO   THE  AMOUNT   OF   MONSTS   LOAHED   BY 
THE  STATE— FSOH   V7H0M   LOANED)    &C. 


January  fAf  1840* 
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REPORT. 


Tq  the  HanoraUe  the  House  of  Representatives 

Ofthe  State  of  OhU: 

The  following  resolution  of  the  House  baa  been  officially  received 
by  the  Ohio  Fund  Commissioners,  to  wit: 

^Resohedf  That  the  Fund  Commissicmers  be  requested  to  report  to 
this  House,  as  soon  as  practicable,  an  accurate  statement  of  all  moneys 
loaned  by  the  State  for  carrying  on  her  public  improvements— from 
whom  those  moneys  were  loaned,  and  at  what  rate  of  interest;  also^ 
the  amount  of  premium  and  interest  received  on  the  different  loans; 
and,  finally,  to  report  the  precise  amount  of  the  liabilities  of  the  States 
and  at  what  time  said  liabilities  commenced;  also,  to  show  at  what 
time,  and  for  what  works,  said  funds  were  disbursed — if  for  canals^ 
what  canals?  If  for  railroads,  what  are  they!  If  to  turnpike  roads, 
canals  and  slackwater  navigation  companies,  in  what  part  of  the  State 
are  they — and  report  the  result  of  said  investigation  ^  as  early  a  day 
as  practicable,  to  this  House.'' 

Id  answer  to  the  several  inquiries  of  this  resolution,  the  Fund  Com- 
missioners respectfully  report :  That  in  the  year  1B26,  a  loan  of  four 
bnndred  thousand  dollars,  of  five  per  cent  stock,  was  effeOed  in  the 
city  of  New  York,  at  a  discount  of  two  and  one  half  per  cent.  In 
1826,  a  loan  of  one  million  of  doIlar9  of  six  per  cent  stock,  was  made 
in  that  city  at  par.  In  1827,  loans  of  one  million  two  hundred  thou- 
sand dollars  of  six  per  cents.,  were  effected  in  New  York  and  Phila- 
delphia, on  which  an  aggregate  premium  of  seventy-seven  thousand 
fire  hundred  and  eighty  dollars  sixty-seven  cents,  was  obtained.  In 
1828,  loans  were made  in  New  York  of  6  per  cent  stock,  to  the  amount 
of  one  million  two  himdred  thousand  dollars,  at  a  premium  of  forty- 
eight  thousand  eight  hundred  and  forty  dollars.  In  1880^  six  per 
cent  stock  was  disposed  of  in  New  York,  to  the  amount  of  six  bund  red 
tboosand  dollars  at  a  premium  of  one  hundred  and  five  thousand,  four 
hundred  and  twenty  dollars.  In  1832,  one  hundred  thousand  dollars 
of  six  per  cent,  stock  was  sold  in  New  York  at  an  advance  of  twenty- 
four  thousand  dollars.  In  1836,  a  par  loan  of  twenty  thousand  dol- 
lars of  six  per  cent  stock,  was  nmde  in  Ohio.  A  loan  of  five  hundred 
and  fifty  thousand  dollars  of  six  i>er  cent.  stodL  was  negotiated  in  New 
York,  in  1837,  at  a  premium  of  sixty-two  thousand  eight  hundred  and 
fifty  dollars.    In  the  same  year,  one  hundred  and  fifty  thousand  dollars 
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or  five  per  cent,  stock  wai  told  in  Ohio  at  par.  In  1838,  a  loan  of  t#o 
million  and  ten  thousand  dollars,  of  six  per  eent.  stock,  was  made  in 
New  York,  at  a  premium  of  one  hundred  and  ninety-three  thousand 
four  hundred  and  twelve  dollars  fifty  cents.  Two  miUion  foiir  hun- 
dred and  fiAeen  thousand  eight  hundred  and  seventy-three  dollars,  of 
six  per  cent*  stock  were  disposed  of  in  New  York  and  Ohio,  in  1839, 
on  which  a  premium  of  sixty>siz  thousand  one  hundred  dollars,  wss 
received  hy  the  State. 

The  names  of  the  clifierent  individuals  and  corporations  who  toak 
the  above  loans,  together  with  the  amount  x>f  interest  received  there- 
on, will  particularly  appear  in  the  tabular  exhibit  annexed. 

llie  domestic  debt,  on  which  interest  is  paid  by  the  State,  to  wit:— 
School  funds  reported  by  the  State  Auditor,  for  canal  purposes, 
amounted,  on  the  15th  of  November,  1839,  to  one  million  two  hun- 
dred and  forty-five  thousand  three  hundred  and  four  dollars  ninety- 
six  cents  aikd  three  mills. 

The  entire  amount  of  the  moneys  borrowed  by  the  State,  with  the 
sums  reported  by  the  State  Auditor  to  the  Canal  Fund,  have  been  ap- 
propriated to  meet  the  interest  due  to  stockholders  in  New  York,  aiKl 
10  payments  on  the  several  canals  and  public  works  authorized  by  th6 
Legislature,  upon  the  requisitions  of  the  Canal  Commissioners,  and 
board  of  Public  Works.  They  have  also  been  appropriated  in  pay- 
Ynent  of  the  warrants  issued  by  the  Auditor  of  State,  in  fator  of  turn- 
pike, canal  and  slackwater  navigation  compaiii^,  all  of  which  will  be 
Specifically  ieen  in  the  accompanying  exhibit. 

None  of  the  funds  loiined  by  the  State,  have  be^n  disborsed  on  any 
railroad. 

tJnder  the  provisions  of  hn  act,  entitled  <^an  aet  to  ttuthbrize  a  loan 
of  credit  by  the  state  of  Ohio  to  railroad  companies,^  &c,  passed 
March  24, 1837,  the  Commissioners  of  the  Canaii  Fund  have  issued 
i9tate  scrip  to  th(9  following  railroad  companies,  to  wit:  Tb  the  Had 
ftiver  and  Lake  Srie  fiailroad  Company,  Iwd  hundred  )ihd  twenty 
thousand  dbllars;  to  the  Monroeville  and  Sandusky  City  Kailroad 
tlompany,  thirty-thriee  [thousand]  three  hundred  and  thirty-three  dot- 
Utrs;  to  the  Painesvilleand  Fairport  Raillroad<?oinpany,  six  thousand 
one  hundred  and  eitrhty-two  dolbi-s;  and  to  the  Ohio  ftailirohd  Cota- 
tany»  fifty  thousand  doflarfe. 

The  total  ank>unt  of  fbnds  lK>r IroWed  for  eanat  puf ^bsOs,  atnl  reii^ 
bursaWeinthecityof  Ne^  York,  is  nine  MWton  six  hundred  and 
Torty-five  thousand  eight  hundred  and  seventy-three  dollars,  Tho 
total  anfbunt  of  statb  0crip  issued  to  railroad  (»mpanie&is  thtee  hun- 
dred and  ttin^  thousand  three  hundred  and  thirty-three  dollafs,  to 
Whicfc  items  add  the  dota'estic  debt  of  onO  hiillion  two  hundred  aii<J 
forty-five  thousand  thteO  hutidred  and  four  dollars  ninety-six  contd 
and  three  mills,  and  there  will  l)e  presented  an  aggregate  of  State 
liabilities  of  eleven  million  two  hundred  thOusknd  six  hundred  atid 
ninety-two  dollars  ninety-six  cents  andthrefe  mills. 

In  reference  to  tlie  inquiry  in  the  resolution  respecting  the  location 
nf  the  different  tnrnpikesy^amals  and  slackwator  navigation  companidA 
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to  which  the  canal  fond  has  been  paid,  under  the  prorisions  of  the 
^Doral  improyenient  law,  the  Commissionerfir  respectfully  state,  that 
ID  the  discharge  of  their  duties  under  this  law,  they  have  provid^  the 
means  to  redeem  the  Auditor  of  State's  warrant,  without  ascertaining 
the  particalar  district  of  coi^try  in  which  each  of  said  improvements 
is  located;  it  is  known,  however,  that  the  most  of  them  are  situated 
in  the  south  western  part  of  the  State.  The  titles  of  these  companies, 
which  will  be  found  in  the  exhibit  annexed,  will,  it  is  believed,  desig- 
nate the  localities  re<[uired  by  the  inquiry. 

No  statement  of  disbursements  is  made  for  the  year  1899;  this  will 
appear  in  detail,  in  the  annual  report,  which  will  be  presented  in  a  few 
days  to  the  L^islature.  . 

Respectfully  submitted, 

SAML.  F.  MACCRACKEN, 

DANL.  EILGORE, 

JOS.  S.  LAKE, 

Ohio  Canal  Fund  ChnmissianerB. 
CoLtTMBtrs,  Januarff  24, 1840. . 
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EIHIBITj  showing  theanumi  of  maney$ hnmed  hf  <*<^^^««?  Co«. 
<»i»i«i«ri, /hm  1826  to  1839,incfti»w;  ike  names  of  tfidwidu^e 
tmdeorporoHoM  who  took  thesatne;  the  raU  of  interests  on  which  the 
loans  were  taken;  theprennuM  and  Merest  received  thereonjondm 
eanab  and  publie  works  &n  which  the  same  weredisbwrsed. 

STATEMENT  FOB  1885. 

6  per  cenL  loan* 

Taken  by  Elijah  Lord  and  John  ItoitWiuni,  jr. ♦^'^^  S 

•      Interest  on  deposite»ecoivod •     • ^>^^^  ^ 

406,648  20 
Deduct  2*  per  cent,  diiwount • ?•  ••*       1(^000  00 

NeU  proceeds  of  loan  and  interest $396,648  20 


DISBimSBMEIITS- 

OaOhiocuial - •"*•!??  1! 


STAT^BIENT  FOR  1M6. 
6  per  cent.  lom. 

TalMi  by  John  Jacob  Astor,  LewU  Caw,  John  Bath- 
boni,jr.,ai«IEafii8L.  Lord - • tl,000.000  00 

DISBXrBSBinMTS. 

OnOkio«n.l. v; " fTH^W^ 

STATEMENT  FOR  1887. 

6^  tent^tMi' 

Taken  by  Saving  Bank  of  New  York*  Prime,  Ward, 
KiD«&  Co.,  William  W.  Woolsey,  Ehhu  Chaupcey, 
Hai^ew  Lawlar,  Hale  &  Davidson.   B^jamin 
TevU, Thomas  Biddle,  Guy  Bryan,  B.  &L  Bohlen,  ^,  ,„  ,^-„  -^ 
J.Tfiaker  &  Son,  andC^as.  k  Baker  &  Co..-;    IMOO,000  00 
Interest  on  deposites, ; *^ 

Total.. '• ■. - • $^^m3 
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On  Ohio  canal • $807  660  08 

Paid  inte^^  to  stockholders,  1826^  27    80  090  31 

$887  J40  39 

STATEMENT  FOR  1828. 
6  per  eewt.  timn. 

Taken  hy  Prime,  Ward,  King  dcCd.,Lewi»Curt^ 
George  Newbold,  J.  Perkins,  Pamiefa  Fire  Ineu- 
rance  6d  Loan  Company,  Frederick  A.  Tracy,  W. 
43.  Budcnor,  W.  W»  Wodsey,  John  Jacob  Astor, 

and  Thomas  Biddle — ^ $1,^00,000  00 

Interest  on  deposites • •  1^,610  17 

Nett  proceeds  of  loan  and  interest $1,220,610  17 

DISBUKSBBIBlfTS. 

On Ohiocanals • -   $773,858  11  ' 

Pftid  interest  to-«tockholders—* 64,237  40 

$828,096  61 

STATEMENT  FOE  1829. 

No  loan  made  this  year. 

Interest  on  deposites-** • •        $26,762  66 

DlSBTTBSBBaENTS.  . 

OnCHiiacaBal-M - > -'-'m  $792,068  91 

ftid  interest  to  stockholders tL*     264,611  93 

$1,046,680  64 

STAl«MBmr  POS  1830. 

6  per  cent.  loan. 

Taken  by  Prime,  Ward,  King  ds  Co.,  and  Wm.  6. 

BuckQor - - $600,000  00 

Interest  on  deposites w .......v 41,647  &t 

N^tt  proceeds  of  loan  and  interest^ $641,647  H 
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DISBUB^SBfEHTS. 

On  Ohio  Cand f  944,243  It 

P«ud  interest  to  stockholders 224,306  \^ 

; $1,168,649  84 

STATEMENT  FOB  1881. 

No  loan  made  thitf  year. 

Interest  on  deposites-  - •, • <15,860  27 

DISBXJSSEMSIfTS. 

On  Ohio  canals #614,630  41 

Pud  interest  to  stockholders—.—— •     260,062  QB 

■  ■ f864,682  46 


BIBSS 


STATEMENT  FOR  1832. 
6  pet  cent.  loan. 

Taken  by  Prime,  Ward  &  King.. • $100,000  00 

Interest  on  deposites '^ 6,121  24 

$106,121  24 

PI8BTJBSEMENTS. 

On  Ohio  Canal ^ .$409,176  33 

Paid  interest  to  stockholders 260,000  00  , 

■  $667,170  83 


STATEMENT  FOR  1833. 

Ne  loan  made  this  y.ear.  oc 

Interest  on  deposites -— * $552  85 

DisBirssBMBirrs. 

Ohio  Canal — • • $161,717  66  6 

Paid  mterest  to  stockholders-. — .   263,789  00  0 

— . $446,606  66  5 

2— Doc.  No.  6i. 
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STATEMENT  FOR  1834. 

No  loan  made  thii  year. 

Interest  on  deposites $1)063  70 

DfSBlTESEMENTS. 

Ohio  canals • $143,428  27  6 

Paid  interest  to  stockholders  ••••• 133,000  00  0 

#276,428  27  e   .  \ 

STATEMENT  FOR  1836. 

No  loan  made  this  year. 

Interest  on  deposites ,....  $5,662  76 

1U8BUKSS1IEMTS* 

OnQbiooaiml $143,471  20 

Pftid  interest  to  stockholders  for  1834-5    532,000  00 

$675,471  20 

STATEMENT  FOR  1836. 
Q^'Percent.Uam. 

By  David  Grouse ^. ..^ $20,000  00 

interest  on  Deposites 4,445  26 

$24,445  26 


DISBVRSEMBNTS. 

On  Ohio  Cbnal $236,141  33  6 

Paid  Intefest  to  stockholders 266,000  00  0 

$501,141  33  b 

STATEMENT  FOR  1837, 

6  p^  citnt,  loan.  "       . 

Taken  hy  Bank  of  Muskingum,  C.  H.  Russell,  J.  W. 
Ward,  Prime,  Ward  &  King,  Christmas,  Living- 
stone.  Prime  &  Costar,  John  Rohbina,  J.  &A. 
Robbinsjsaae  Carren,  and  John  Ward  4s  Co...—-      $5i50UX)0  00 

fiaokoC  Mu»kingum,Bank  of  Marietta,  (6  per  cent.)        150,000  00 
Interest  on  deposites • 10  041  94 

I^t0,041  94 
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DISBTTRSKMEIfTS. 

Ob  Ohio  Caaal -..$304,611  JI7  6 

On  Hocking  Valley  Canal 100^63  13 

On  Walbdndini;  Canal • 94,870  00 

OnWarren  County  Canal 80,868  20 

$681^05  60  6 

Paid  interest  to  stockholders 284,476  96 

II I  I  1 1   I    '  > 

Total  amount • ,•— $865.680  5d  6 


STATEMENT  FOR  1838. 

6  per  cent,  loan. 

Taken  hj  Prim^^  Ward  6c  King,  Urbana  Banking 
Company 9  Ohio  Life  Insurance  &  Trust  Company i 
Lancaster  Ohio  Bank,  G.  Swan  {^Commercial  Bank 

of  Lake  Erie • ^'\ 

Interest  on  deposites--; *•••• 


Nett  proceeds  of  loan  and  interest* 


$2,010,000  00 
30^7  26 

$2,040,557  25 


OlSBITRSSMBIfTS. 

On  Ohio  canal  $241,286  77 

On  Wabash  and  Erie v..  ..  627,766  09 

On  Extension  of  Miami-. .-  2l61,623  66 

On  Muskingum  improvement* 294,690  82 

On  Walhonding  ianal - 186,434  69 

On  Hocking  Valley  Canal 166,688  11 

On  Warren  County  Canal-..' --  •  67,879  39 

On  Miami  canal— (south  o?f  Day  top)-  —  14,646  93 

OnMaumeeRoad * 27,862  00 


Paid  int^jpest  to  stockholders^ 


[See  statement  for  1839. J 


$1,973,667  36 
372,^28  •53 

LI     I     I  ■       <     1^ 

$2,261,696  09 
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STATEMENT^  showing  the  amount  ofnumey*  expended  under  tkepran- 
siom  of  the  Crenerml  Improfoement  Law^  up  to  Januanf^  1639. 

Paid  Pennsylvania  and  Ohio  canal - $2^6,000  00 

TUKlfHKE  COMPANIES. 

Cincionatii  Columbus  and  Woosler 76,800  00 

Hamilton,  Rossville,  Somerville  and  Eaton ?*••  46,837  00 

Milford  and  Chillicolhe 37,490  21 

Cincinnati  and  Harrison *• 86,060  00 

Cincinnati  and  Hamilton 26,860  10 

Steubenviile  and  Cadiz v—  9,628  00 

Cincinnati,  Lebanon  and  Springfield • 104,791  00 

BatAvia  Turnpike  and  Miami  Bridge  Company 10,679  62 

Ohio  Turnpike  Company • 14,617  13 

Dayton, Centreville  ^  Lebanon ..;,....  11,660  86 

Dayton  and  Springfield ' 13,693  02 

Goshen,  Wilmington  and  Columbus • 23,661  64 

ZanesviUe  and  Maysville-- • 36,161  99 


$729,620  67 


STATEMENT  FOR  1839. 
6  per  cent,  stock. 

Taken  by  Lancaster  Ohio  Bank,Urbana  Banking 
Companyv  Bank  of  Wooster,  Commercial  Bank  of 
Lake  Erie,  Ohio  Life  Insurance  and  Trust  Cora-  - 
pany,  North  American  Trust  and  Banking  Com- 
pany, Columbus  Insurance  Company,  Chelsea 
Bank,  (New  York,)  Simon  Perkins,  Joel  Buttles, 
G.  Swan,  Manhattan  Company,  (New  York,)  Car- 
man &  Whitehouse,  W.  H.Smith,  W.  W.  Cocoran, 
T.  P.  Maybee,  Jane  Child,  Sylvia  Campbell— ^—    $2,416,873  00 

[Dtsbursements  and  interest  received  will  appear  in  the  annual  report.] 

RECAPITULATION.' 

Total    anK>unt  of  loans  for  canal  purposes,  up  to 

January,  1840 ^ $9,646,873  00 

Domestic  debtdrawing  interest 1,246,304  96  3 

Scrip  to  railroad  companies*-*^ — .- 309,333  00 

Total  liabilities,  $11,200^692  96  5 
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Total  anxmnt  of  premiums  received  on  sale  of  stocks        $578»203  17 

Total  amount  of  interest  received  on  deposites  in  banks  $190,978  70 

Total  amount  paid  under  the  'provisions  of  General 
improvement  Law,  up  to  January,  1839, viz: 
Pennsylvania  and  Ohio  Canal,     $225,000  00 

Turnpike  Companies • 496,620  57 

— $720,620  57 
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iREP0JMr 

.OF   THE 

STANDING  COMMITTEE  ON  COMMON  SCHOOLS, 
nAHSMmnro  a  ri^obt    of  -thk  superintendent    of  cpmmon 

SCHOOLS^  ON  Tip  SUBJBqT  OF  ' 

.«€mOOX.   LANDS. 

•mSBENZED  B7  MB*  R0GEK9* 


'H&uie^  January  31,  il940« 
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REPORT. 


Ur.  loms,  from  the  staQdiog  committee  on  Common  Schoolsi 
made  the  following 

REPORT: 

The  Committee  on  Common  Schools  to  whom  was  reflMrred  the  retola 
tm of  the  Houn^ud  eleo  dhrere  petWoiM^  to  inquire  iato  the  expe- 
iknef  of  ahdiriiiag  the  office  of  Superintendent  of  Coomon 
SebooU,  noif  lepoit:  - 

That  the  imfortnnee  of  ednentiott  m  too  generally  admitted  to  re- 
quire tQ  argnaest  in  eupport  of  it.  It  has  truly  be«i  aaid  that  know* 
Mge  it  power,  and  to  difiuee  it  as  equally  as  |>08sihle  among  all 
diMsof  our  citizeiis  should  erer  be  a  leading  object  of  ksiftlatioo* 
On  sjsten  of  Oommon  Schools  carries  instruction  to  every  nunily  in 
tkeSiale;  it  is  a  system  that  is  truly  democratic  in  its  operation,  for 
Hkaows  no  distinction  on  account  of  family  or  wealth.  It  tain  the 
^mon  Sdiool  house  that  the  poor  diild  finds  yirtuey  industry  and 
takata  properly*  appreciated — it  is  there  he  finds  himself  standing  on 
^  owB  iatnnsio  merits,  estimated  by  his  conduct  and  mental  aoquire- 
■eau^and  not  by  the  amount  of  his  prq)ertyy  the  appearance  of  his 
dnn, or  the  ckatmcter  of  hisfamily. 

Iktt  while  all  must  admit  the  necessity  of  a  well  remlated  system 
fi>r|eneial  edueattcn,  the  subject,  whether  theoffice  of  Superintendent 
of  Common  Schoele  is  essentially  cooneeted  with  that  system,  or  can 
liMy  and  wisely  be  lAoKshed,  has  beeo^  referred  to  the  committee  for 
Aeir  opinion  and  repert* 

Thsdutissef  Superintendent  of  Commoo  Scboob  are  so  many  mid 
^'•noas  that  the  Committse  wtU  only  refer  to  the  most  important  An 
tteaal  report  from  this  officer  sustains  the  reputation  of  our  State 
^leal,  and a&fdsa  fond  of  statistical  information  to  our  own  citiasna. 
Pfom  it  we  learn  Ae  number  of  our  school  hooses,  and  the  number  of 
^  ehiUien  whomay  and  do  attend  seboo^and  by  compmig  the 
^r^vionsof  the  law  itt.diibient  parte  of  the  State,  useful  lessons  of. 
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economy  may  be  derived  in  tlid  employment  of  teaehers  and  the  gea- 
eral  management  of  schools. 

Another  duty  of  the  Superintendent  h  the  supervision  of  fbnds  given 
for  the  purposes  of  education  as  referred  to  in  the  second  annual  re- 
port of  that  officer.  The  amount  and  value  of  this  property^  which 
is  now  large,  would  have  be^n  tnuCh  greater  if  it  had  been  fatthfally 

S reserved  by  soDne  officer  lilrho^^  official  duty  it  should  have  been  to 
ave  taken  care  of  it* 

A  Superitotendent  should  furnish  acbounts  of  the  disbursmeotjof 
school  funds.  The  school  funds- are  variourand  much  oomplicatad, 
albd  as  human  nature  is,  it  is  idle  to  expect  that  so  many  difSBrent 
funds,  divided  into  so  many  different  counties,  townships  and  districts, 
in  unequal  amounts,  should  all  reach  their  proper  destinatioa  withoota 
strict  supervision  over  the  disbursing  ageofts. 

The  duties  imposed  in  referen^  to  sdieol  lands  and  property  is  im* 
pbVtA'nf,  and  must  be  performed  by  son^e  onej  it  is  admitted  that  great 
KM9s6iB  have  been  sustained  from  some  cause;  scattered  as  this  land  it 
dili  over  the  State,  the  committee  would  consider  it  an  act  of  great  in- 
justice, to  leave  what  remains  of  this  property,  Without  a  strict  super- 
vision that  would  be  likely  to  detect  and  expose  any  attempt  to  divert 
it  fiToiii  its  AppvojpHTiateuae. 

The  enumeration  must  be  taken  and  formsAied  to  ik»  State  Auditor; 
hpt  ctfXy  ^  general  one  for  the  apportkmiBent  q(  the  State  fund,  bat 
also  for  the  particular  counties  and  parts  of  couaiiea  in  ihoae  districts 
that  tef  e  particular  fimdsi  and  this  eniuneraCionr  nnut  be  atiU  moie  in 
detail  for  the  aeverat  school  districts  in  the  diflbrent  towasfatpe;  for  in 
sMie  of  the  lowashipa  school  fundai  arre  distributed  from  lour  er  fife 
di'fl^rettt  funds,  and  generally  indifferent  proportions;  that  ia,  diatiieU 
in  the  aai»e  townships,  receive  from  difil^nt  fuada  ia  tknaqoai  propof- 
iiptiSy  ao  that  the  greatest  care  is  needed  to  rate  the  diffwent  voath  ia 
the  proper  district,  and  the  district  in  the  proper  territory,-  aa  that  eaoh 
rtiay  naceive  the  exict  Amount  due  fimm  each  fnnd. 
..In  addition  to  whM  hasheea  published  bjr  the  late-  Superintendent, 
^he  Committee  ha^e  in  tbetr  ha^s  CaUesfloinde  put  under  his  direotioB, 
sboM^ipg  the  quantity  of  adiool  land  origiaally  heloagHig:lo  eaoh  tows* 
ship,  how  much  has  been  sold,  at  #hat  fi«te,aiid  the  talue  ef  what 
renmins.  Tht^  tabfo  not  being  entirely. .  tomplale  in  T^fereooe  ta  the 
val^ieof  uaeold  fanda,  was  not  published,  but  mttat  beef  6ss«aial  sert 
v^oa  in  refeienc^  to  the  further  sale  el*  scheoi  lands,  Md  mast  have 
cost  mooh  labor;  by  this  e^a  also  he  detaeiei  6trmt8i  wheoever  they 
exist,  in  accounting  ibr  the  proceeds  of  school  laieia       .  . 

The  coounittee  daniiot  coookicfe  llda  ftehfaot  wi6io«it  expreviog 
their  deep  sense  of  the  many  oUwation^  whiA  the  whele  people  ef  this 
Stale  are  under  to  Mr.Lairis,  &r  the.  Ihllhfut  and  able  nanaerin 
which  he  baa  disoharged,  for  several  3rear^  past,  the  Mportaoi  daties 
oS.  Superintevdent  of  Coeunoa  Sohoets,*  and  the]^  asdeiitly  cherish  the 
hopot  that  although  feeble  health  haaiadubed  him  to  retire  tS  pdvaie 
life,  be  «aay  loof^  live  and  be  enabled,  by  hia  counaei  and  eoiperieDeQ, 
tb  render  essential  service  to  the  cause  of  universal  education. 
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These  reeaoae,  with  others  contained  in  the  40, 41,  42, 43  sections 
of  the  schooT  law,  to  which  reference  is  made,  have  led  the  Committee 
to  aiopt  the  opinion  that  the  office  of  Superintendent  of  Common 
Schools  ought  not  to  be  abolished,  unless  proyision  can  be  made  under 
the  resolution  of  the  Hottse  on  this  subject,  of  Jan.  21,  or  in  some 
other  way,  for  the  performance  of  the  duties  of  that  officer;  and  there- 
fore ask  10  be  diseharged  from  the  further  consideration  of  the  sub- 
ject.* 
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COMMUNICATION. 


•   EXECUTIVE  OFFICE,  OHIO, 
CoLUXBUi,  January  27,  184a. 
7b  IA«  l^nue  qf^  BepraeniaHnei: 

In  answer  to  your  resolution  of  the  28th  ultimo,  I  have  to  say,  that  I 
tm  not  able  to  state  the  quantity  of  land  granted  by  the  United  Stater  to 
the  Sute  of  Ohio,  to  aid  in  the  extension  of  the  Miami  Canal.  This 
grant  was  for  a  quantity  of  land  equal  to  one  half  of  five  sections  in 
▼idth  on  each  side  of  said  canal  between  Dayton  and  the  Maumee  river, 
at  the  mouth  of  the  Auglaize,  so  far  as  the  same  should  be  located  through 
the  public  land.  The  quantity  of  land  selected  under  this  grant,  and 
the  amount  of  the  same  which  has  been  sold,  I  am  unable  testate.  From 
the  report  of  the  appraisers  of  the  Miami  Canal  Lands,  made  September 
29, 1838>  I  am  able  to  state  the  quantity  of  land  belonging  to  this  grant 
now  owned  by  the  State,  which  is  as  follows : 

Aggregate  quantity  of  select  Miami  Canal  Lands 

within  the  Lima  District,  ....  65,156  99-100  aeres 
Qaantity  in  Cincinnati  District^  ...        20,491  48-100    ** 

Total  quantity  of  select  lands«        «        -       •        75,648  48-100    <* 
Aggregate  quantity  of  alternate  sections  in  Miami 
Canal  grant, 60,350  64-100    '* 

Aggregate  quantity  of  Miami  Canal  lands  now 
owned  by  the  Stale,        -        -        -        -        -      135,999  12-100    «• 

The  additional  quantity  of  land  claimed  by  Ohio,  under  this  grant,  the 
right  of  the  Sute  to  which  has  not  yet  been  acknowledged  by  the  Federal 
Qovemment,is  19,206  acres. 

The  quantity  of  land  selected  by  this  State,  under  the  Wabash  and 
Erie  Canal  grant,  is  JtSl^BQS  acres.  Of  this,  the  State  has  sold  37,951- 
S4-100  acres;  leaving  193,553  46-100  acres  as  the  aggregate  quantity  of 
the  Wabash  and  Erie  Canal  land  now  owned  bv  the  State. 

The  additional  quantity  of  land  claimed  by  Ohio  under  this  grant,  the 
right  of  the  State  to  which  has  not  yet  been  fully  recognized  by  the  Fed- 
snl  Government  is  51,277  acres.  The  amount  of  Ohio  Canal  lands  in 
the  500,000  acre  grant  remaining  unsold,  cannot  be  ascertained  from  any 
of  the  public  offices  in  this  city.    It  is  however  very  inconsiderable.^ 

The  lands  now,  or  heretofore  belonging  to  the  State,  and  not  enumer- 
ated in  your  resolution,  are  the  Maumee  and  Western  Reserve  road,  and 
Salt  lands.  Of  the  first  pf  these,  the  whole  amount  has  been  sold^of  the 
latter,  a  small  portion  yet  remains,  which  is  but  of  little  value.  The  pro- 
ceeds of  these  lands  are  required  by  law  to  be.  invested  In  the  canal  fund^ 
ind  the  interest  appropriated  to  the  State  Common  School  Fund. 

Respectfully, 

WILSON  SHANNON. 
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REPORT. 


AUDITOR  OF  STATE'S  OFFICE, 

Columbus,  February  I,  1840« 

To  the  Honorable  House  of  R^esentatives: 

Gbntlsmsn:— The  followiDg  preamblo  and  resolution  adopted  by 
year  honorable  body  has  been  duly  furnished  this  department: 

"Whereas  this  General  Assembly,  on  the  8lh  day  of  December 
1839,  adopted  the  following  resolution : 

Resolved  by  the  Senaie  and  House  oj  Representatives^  That  the  Board 
of  Public  Works,  the  Governor  and  the  Canal  Fund  Commissioners, 
be  directed  to  suspend  further  action  under  the  act  entitled  an  act  to 
authorize  a  loan  of  credit  by  the  State  of  Ohio,  to  Railroad  Compan- 
ies, and  to  authorize  subscriptions  by  the  State  to  the  capital  stock  of 
Turnpike,  Canal  and  Slackwater  Navigation  Companies,  passed  March 
24, 1837,  until  otherwise  directed  by  this  Greneral  Assembly. 

"And  whereas,  it  has  been  represented  that  since  the  adoption  of  the 
said  resolution  which  is  still  in  full  force  and  efiect,  the  Auditor  of 
State  draws  his  draAs  on  the  Treasurer  for  the  payment  of  subscrip- 
tions) by  the  State,  to  Railroad  Companies,  Turnpike,  Canal  and  Slac- 
water  Navigation  Companies;  therefore. 

^Resolved^  That  the  said  auditor  be  requested  to  report  to  this  House 
as  soon  as  practicable,  the  amounts  of  his  drafts  on  the  Treasury  since 
the  8th  day  of  December  1839,  for  the  subscription  of  the  State  to 
Railroads,  Turnpike  roads.  Canals  or  Slackwater  Navigation  Com- 
panies, and  to  designate  the  particular  works  and  the  amount  drawn 
for  the  same,  as  aforesaid.'^ 

An  examination  of  the  resolution  embodied  above,  will  show  that  it 
imposed  no  restrictions  upon  this  department,  nor  does  it  relieve  the 
officer  from  the  imperious  character  of  the  8th  and  9th  sections  of  the 
act  referred  to,  in  the  payment  of  subscriptions  already  made.  Acting 
upon  this  construction ,  which  wasconcurred  in  by  the  Executive,  draflts 
have  been  dtawn  upon  the  Treasury  (which  are  still  unpaid,)  in  cases 
of  former  ipbscriptions,  where  the  companies  have  complied  with  the 
provisions  of  the  law,  and  exacted  the  same  of  this  department. 
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The  amounts  of  Ihese  drafts  (which  are  confined  exclasively  to  Turn- 
pike roads,)  and  the  companies  to  which,  drawn  since  the  8th  of  De- 
cemher  last,  are  as  follows : 

Dayton  and  Springfield  Turnpike  Company $7,370  43 

Zanesville  and  Maysville         «              «       • 16,123  31 

Jefierson,  South  Charleston  and  Xenia  Turnpike  Co 10,575  00 

Colerain,  Oxford  and  Brookville  Turnpike  Company 4,822  50 

Ciosinnati,  Montgomery,    Hopkinsville,    Rochester  and 

Clarksville  Turnpike  Company   ••  6,035  84 

Dayton,  Centreville  and  Lebanon  Turnpike  Company***-*  8,555  06 

$52,482  14 
Respectfully  submitted, 

JOHN  BROUGH, 
Auditor  oj  State. 
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COMMUNICATION. 


EXBCtJTlVE  OFFICE  OHIO, 

CoLinKBUi,  January  31,  1840. 
Ti  Ike  EhnorabU  Gemral  Anefkbly  of  Ohio: 

Ihtye  received  from  his  Excellency  the  Greyemor  of  the  State  of  Indiant, 
i  joint  resokitton  of  the  General  A00emjt>ly  of  that  State,  approved  on  the 
ttd  iiwt.,  making  it  the  dutv  of  the  Chief  Engineer  of  the  State,  to  vieit 
the  seat  of  Government  of  Ohio,  for  the  pnrpoee,  among  other  things,  of 
orgiog  upon  your  consideration  the  importance  and  neowsity  of  a  speedy 
eompletion  of  the  Wabash  and  Erie  Canal,  from  the  Indiana  Sute  line  io 
Ae  Manmee  Bay. 

I  have  also  received  a  communication  from  J.  L.  Willtame,  Esq*,  Chief 
Engineer  of  the  State  of  Indiana,  who  has  visited  this  city,  in  obedience 
totbe  above  resolution,  setting  forth  the  importance  to  the  State  of  Indi- 
cia, of  the  speedy  completion  of  the  above  work  by  tlie^  State  of  Ohio* 
The  above  named  resolution,  together  with  the  communication  from  Mr 
Williams,  are  herewith  transmitted  to  your  honorable  body;  and  your 
atrly  attention  is  respectfully  invited  to  the  favorable  consideration  of  the 
nme« 

Having  but  0B<i  copy  of  each  of  the  above  documents,  they  are  tmns- 
■itted  tp  the  House  of  Represenutives. 

I  am,  with  great  respect. 

Your  ofbedient  servant, 

WILSON  SHANWON. 
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REPORT. 


OOLUMBUS,  Jmwry  90,  1840. 
1^  Ibb  EztaltoiMji  WnjKm  Sbamnon , 

Sot  i^Tlie  legitlatare  of  Indiana  by  &  j<>iot«60olation»  appvoT«d  en  the 
9Sd  insU,  direoted  the  undersigned  (a  Tieil  the  seat  of  Govenunent  of 
Ohio,  fiyrthej^orpoee  of  urging  npon  the  ooneideration  of  the  Legtalatnro^ 
BOW  in  eeeeion,  the  innportance  and  neeeeaity  of  a  speedy  eompletion  of 
the  W^ttsh  and  Erie  Cfanai^  ftom  the  Indiana  State  fine  to  the  Maumee 

Thia  duty,  it  is  presumed^  can  be  raoet  apprepriateiy  and  aeceptabif 
discharged,  by  submittinff  in  this  form,  for  the  eoneideraCton  of  the  Exe- 
emive  and  of  the  Greneral  Aesembly,  aetatement,  repreeenting  traly  the 
progress  made  by  Indiana  in  the  eonetmciion  of  her  division  of  the  canal; 
tfie  probable  time  of  its  completion;  the  extent  to  which  the  interests  of 
her  citizens  are  involved  in  the  opening  of  this  communication  to  Lake 
Erie,  and  the  importance  iind  probable  aiponnt  of  her  commerce  which 
will  pass  through  this  channel  to  a  northern  market. 

Availing  himself  of  the.  opportunity  which  has  been  afforded,  through 
the  courtesy  of  the  Executive,  the  undersigned  has  the  honor  ef  addreso* 
ing  this  communication  to  your  Excellency,  as  the  authorized  organ  ef 
e<»Te8pondenoe  with  the  legislature. 

It  is  deemed  unnecessary  to  refer  to  the  circumstances  connected  with 
the  early  histary  of  this  improvement,  or  to  its  great  importance  to  the 
country  at  large,  as  a  general  thOToughfare— these  consideratieos  being 
now  so  fully  understood  and  appreciated.  Suffice  it  to  remark  that  from  its 
neculiar  route  and  direction  withrespect  to  the  boundary  line  of  Ohio  and 
Indiana,  this  canal  could  be  constructed  only  through  the  mutual  effort 
and  co-operation  of  both  l^tates.  From  this  peculiar  cfrenmstance  has 
arisen  the  necessity  of  a  frequent  interchange  of  views  and  wishes 
between  tne  legislative  authorises  <if  the  two  ^tes,  of  which  the  reeo^ 
Itttion  under  which  I  have  the  honor  to  act,  is  one  instance. 

By  the  acceptance  of  the  grant  of  land  from  the  United  States,  the 
States  placed  themselves,  under  oblfgations  to  construct  die  canal^--tho 
oblijgation  being  first  to  their  own  citizens,  mutually,  and  secondly  ,'to  the 
nation  at  large^  ftom  whose  comm^i  properly,  tiiis  public  lands,  so  large 
%  share  of  the  expense  was  oontributed. 

In  fulfilment  or  her  part  of  this  obHgatioB,- Indiana,  as  ^e  was  re» 
quired  to  do  by  the  terms  of  the  grant,  commMiced  the  .eanal  on  the  ftnt 
of  March,  163i;  and  as  i^ly  as  |he  fowrthof  July  1836,  n«nr1y  five  years 
^ce,  the  navigation  of  thir^  two  mil^  was  omnmeneed,'  and  has  sinco 
that  period  been  regularly  maintained  during  the  season  of -navigattont 
By  tba  close  of  the  year  1837,  the  work  hadso  tepragressed  as  toaddflfty 
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mtl60  to  Um  length  of  thw  lurigalion,  and  during  the  past  joar  a  further 
portion  of  eiffht  miles  was  opened,  making  at  the  present  time,  a  totil 
nayigation  of  ninety  miles,  extending  from  Fort  Wayne  on  the  MaumM 
to  Georgetown  on  the  Wabash.  The  performance  of  labor  to  the  valaaof 
(134,000,  consisting  chiefly  of  the  closing  ap  of  nearly  finished  contncti 
which  will  unquestionably  be  acoomplisnea  by  October  next,  will  com- 
plete the  canal  from  the  State  line  to  Lafayette,  opening  at  once  a  nayi- 
gation  one  hundred  and  forty-four  miles  in  length,  connecting;  with  the 
steamboat  narigalAoa  of  the  Wabash,  and  extending  into  a  welTimproyed 
and  very  productive  portion  of  the  State.  It  should  be  observed,  how- 
ever, that  the  unfinished  work  east  of  Fort  Wayne  can  readily  be  finished 
by  first  June  next,  which  wiU  open  a  navigation,  at  thai  earlier  date,  of 
one  hundred  and  ten  miles,  extending  west  from  the  Ohio  State  line. 

The  expenditures  made  by  Indiana,  including  the  work^done  up  telha 
present  date,  amounts  to  $2,138,000;  to  which  add  the  cost  of  finishing 
the  canal,  to  wit:  $134,000,  and  it  will  give  $t,27t,000,  as  the  total  in- 
vestment, which  must  remain  wholly  unproductive  as  to  revenue,  and 
maaearably  use<IesB  to  the  community,  until  an  outlet  to  Lake  Erie  shall 
have  been  opened  through  the  State  of  Ohio. 

In  addition  to  the  interest  on  the  capital  invested  in  the  canal,  wbieh 
at  six  per  cent,  would  amount  to  $136,330  annually,  the  citizens  of  Xndi* 
ana  sostatn  a  further  inconvenience  and  loss,  in  the  want  of  a  comnmni- 
oation  to  a  northern  market,  to  which  I  beg  to  refer,  in  general  terms. 
During  the  Uie  year  1833,  the  Wabash  River,  which  now  forms  the  only 
channel  of  conveyance  for  the  surplus  products  of  this  valley,  did  not 
rise  sufficiently  to  render  it  navigable.  The  crop  of  that  year,  after 
Itavlng  been  loaded  into  flat  boats,  was  to  a  great  extent,  neceasarily 
removed  therefrom  at  a  late  period  in  the  season,  and  taken  by  land  car- 
riage to  such  markets  as  could  be  found,  at  a  great  sacrifice  of  its  value. 
Amioughan  entire  fiiilure  of  the  Wabash  navigation,  such  as  is  here 
noticed,  is  not  a  fiivquent  occurence,  yet  the  passage  of  boats  is  often 
delayed  to  a  period  in  the  season  so  late  as  to  lessen  materially  the  value 
of  the  exports  in  the  New  Orleans  market.  The  amount  of  the  loss  thus 
oostained,  for  the  want  of  a  certain  navigation,  would,  from  its  nature, 
be  difficult  to  eetimate,  with  any  degree  of  certainty.  Some  idea  of  it 
may  however,  be  formed  by  considering  the  large  amount  of  property 
that  is  annually  subjected  to  this  hazard.  It  has  been  stated  by  those 
most  competent  to  form  an  estimate,  that  during  one  season,  150,000  bogs 
have  been  packed  at  the  several  points  on  the  Wabash  between  Logans- 
port  and  Vmcennes.  The  item  of  pork  alone  Would,  therefore,  exceed 
in  value  a  million^  of  dollars  annually,  to  say  nothing  of  the  various 
articles  of  surplus  production  besides,  which  are  now  forced  to  seek  a 
market  through  this  river,  but  the  value  of  which  the  undersigned  has  no 
means  of  estimating  with  certainty.  A  further  inconvenience  and  ex- 
pense is  sustained  by  this  sectiott  of  country  in  procuring  the  necessary 
rapplies  oi  merchandize,  salt,  dec.  Duritig  the  summer  and  fall  seasons, 
whon  the  Wabash  and  Ohio  rivers  are  k>w,  merchandize  is  necessarily 
brought  by  wagons  from  the  south  end  of  Lake  Michigan  to  the  towns  on 
the  Wabash,  as  hi  down  as  Tonre  Hanle,  a  distance  of  one  hundred  to 
one  hundred  and  fifty  milee. 

The  undosrigned  weuld  here  beg  leave  to  submit  to  ^e  General  As- 
sembly an  approximate  eedBciate  of  the  trade  which  will  pass  throagli  the 
Ohio  division  of  the  canal,  soon  after  its  completion,  m>m  the, country 
lying  weet  of  tiM  State  line. 
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That  ilM  capabitity  of  the  Wabash  vaHay ,  (cr  Airnishiiig  transportation, 
bjrmaansof  it»  productionatfid  conaanp^^'ls  e^aal  ta  that  of  any 
other  agricnkural  dtetrict  of  the  west,  witn  the  same  populadon,  will  pro^ 
bably  not  be  questioned.  For  this  trade  the  Wabash  and  Erie  eanal  ^tll 
fenn  the  natural,  and  in  fact  the  only  channel,  so  far  as  a  northern  mar* 
ket  may  be  souffhu  From  the  first  settlement  of  this  vapey,  its  citizens 
have  anticipated  the  opening  of  this  canal  at  no  remote  period^  for  whick 
expectation  they,  perhaps,  had  sufficient  grounds  in  Uie  donation  of  land 
Hdt  this  object,  and  the  acceptance  of  this  donation,  with  all  its  require- 
ttents,  by  the  States.  They  have  neither  soasfat  nor  deeired  ady  othor 
connection  with  Lake  Erie,  but  on  the  contrary  nave  located  and  construc- 
ts their  common  roads,  to  say  nothing  of  their  lateral  oanals  and  ndiroads. 
some  of  which  have  been  commenced,  so  as  to  conoentrate  their  trade  on 
this  cand,  as  the  main  trunk.  From  this  circumstance  as  well  as  from 
the  directness  of  the  route,  the  Wabash  and  Erie  canal  will  not  be  sub- 
jseted  to  a  competition  with  other  established  channele  of  trade,  as  is 
oflen  the  case  en  the  opening  of  a  new  woric,  but  from  the  first  will  com- 
mand the  undivided  commerce  and  intercourse  between  the  Wabash 
country  and  the  northern  markets. 

,  The  district  for  which  diis  canal  will  form  the  main  channel  of  trade^ 
may  be  described,  as  extending  from  the  State  line  as  far  down  tho  Wa- 
bash as  the  Grand  KapidB,a  distance  of  three  hundred  miles.  The  boun-* 
daries  of  tho  district  on  the  south  and  south  east  may  be  defined  by  a 
linepursuingi  generally  the  valley  of  the  west  fork  of  White  river  to  tho 
east  line  of  the  State,  embracing  nearly  one  third  of  the  surface  between 
the  Wabash  and  the  Ohio  river;  and  on  the  north  and  west  by  a  line  di- 
verging from  the  Grand  Rapids  and  extending  about  one  third  the  dis* 
tonce  to  the  Illinois  river  on  the  west,  and  Lake  Michigan  on  the  north* 
The  limits  of  this  district,  it  will  be  perceived,  are  marked  out  willi  duo 
re^nee  to  the  influence  of  the  Ohio  navigation  on  the  south,  and  of  lh« 
niiBois  river  and  Lake  Michigan  on  the  west  and  north,  as  rival  channeli^ 
of  commerce.  The  district  thus  described  contains  a  surface  equal  to  thirty 
eight  counties  in  Indiana,  and  nearly  nine  counties  in  Illinois,  inelud« 
ing  an  aggregate  area  of  22,000  square  miles.  The  population  of  this  dis- 
trict, in  1&39,  as^nearly  as  can  be  estimated  from  official  reports  of  the  State 
officers,  was  about  270,000,  a-  eraging  12:i  persons  per  square  mile.  A^ 
towing  for  the  increase  of  population  at  the  usual  rates  in  similar  districts, 
the  average  by  1641,  (the  time  when  it  is  supposed  the  navigation  mighi 
be  opened  to  the  Lake,}  will  be  increased  to  about  1^  per  square  mile. 

The  tonnage  which  the  trade  of  this  district  will  Airnish  for  transpof- 
tttion,  can  be  more  accurately  computed  by  comparison  with  another  ag- 
ricoHnral  district  of  a  given  extent,  where  the  tonnage  hat  been  care- 
fhlly  ascertained.  Fortunately  for  this  investigation,  observations  of  this 
nature  have  been  made  on  the  trade  of  a  portion  of  the  Miami  valley,  with 
%degree  of  care  which  entitles  the  result  to  confidence  as  a  standard  of 
oemparison. 

The  total  trade  of  the  Mhkmi  canal,  in  both  directions,  for  the  year 
1S38,  as  shewn  by  the  collector's  books,  mnounted  to  64,000  tons.  The 
superintending  engineer  of  the  Miami  canal  in'1838  (known  to  be  a  com- 
petent and  accurate  ofiker) ascertained  by  investigation  and  inquiry,  tha^ 
this  tonnage  was  furnished  from  a  total  extent  of  country  of  about  1,612 
i|aare  miles.  By  reference  to  official  documents,  it  has  been  ascertained 
that  the  population  of  this  district, in  1838,  averaged  about  60  persons  per 
square  mile. 
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Takiag  thm  tmuH  as  the  btsM,  and  eaUmatin^  thmreficMii  the  tnda  of  &• 
Wftbaah  and  Eria  Ganal,  kaepia^in  view  the  pioportion  between  the 
two  dieUriets,  both  in  their  extent  and  their  average  populatba,  we  have 
184^244  tons  aa  the  total  trade  of  the  Wabash  diatjriet.  This  district, 
h»wmnt,  hafing  been  more  recently  settled  than  the  Miajsii  diatriet, 
there  is  prebatdy  a  smaller  proportion  of  the  population  engaged  in  pra- 
dttcin^*  This  circumstance  will  diminish  the  exports,  but  can  have  ao 
natenal  effect  upon  the  imports.  A  dediictioa  of  18  or  20  per  cent,  wifl 
probably  aoconnt  for  any  difference  in  the  productioA  of  the  two  distzicts, 
•dsing  from  this  cause,  which  will  leave  about  150,000  tons  as  the  aggia- 
gate  trade  of  the  Wabash  district* 

That  the  whole  trade  of  this  district  will  pass  through  the  Wabash  and 
£rie  Canal,  is  not  to  be  supposed.  The  pork,  and  perhaps  other  agricul- 
tural products  of  the  lower  part  of  the  district,  where  the  White  river  tS 
well  as  the  Wabash,  furnishes  a  comparatively  good  flat  boat  navigation 
in  the  sf  rtn^,  wil]>  duringfavorable  aeasone,  take  this  mode  of  conveyanee 
by  die  JKiasieBiopi  route,  to  a  souUiern  market.  Heavy  groceries  iike- 
wise»  will  still  be  brou^t  into  this  district  from  the  south  by  the  steam 
boat  navigation  of  the  Wabash  during  some  seasons  of  the  year.  But  as 
aa  oflfeei,  in  part,  to  this  diversion  of  the  trade,  it  may  safely  be  assumed, 
thai  not  only  tha  whole  of  the  area,  included  in  this  estimate,  but  a  een* 
aiderable  extent  of  country  beyond  its  limits,  will  be  wholly  supplied 
with  l^ew  York  salt,  through  the  canal  and  the  down  stream  navigatioB 
of  the  Wabash  river*  The  extent  to  which  this  artkle  has  displaced  the 
Kenhawa  sah  in  the  Scioto  valley,  by  the  opening  of  the  Ohio  Canal,  war* 
rants  this  expectation*  From  a  careful  consideration  of  the  whole  snl^- 
ject,  comparing  the  position  of  the  Wabash  valley  with  that  of  the  Scioto 
yalley,  and  having  some  reference  to  the  actual  division  of  the  trade  of  ths 
latter,  between  the  northern  and  southern  markets,  the  undersigned  feelB 
warranted  in  the  conclusion,  that  as  much  as  two  thirds  of  the  whole 
aonaage  of  the  Wabash  district,  will  pass  through  the  Wabaah  and  Eria 
CanaU  This  will  give  100,000  tons  annually,  as  the  probable  amount  of 
trade  which  will  pass  through  the  whole  length  of  the  Ohio  division  of 
the  canii,  from  the  states  lying  west  of  Ohio,  so  soon  as  the  work  can  ba 
put  in -full  operation;  wluch  trade  will  increase  annually  with  the  improve* 
nent  of  the  country* 

By  the  terms  of  the  compact  between  the  states,  the  State  of  Ohio  is 
authoriaed  to  levy  upon  the  commerce  of  Indiana,  the  same  toll  that  if 
diarged  on  her  other  principal  canals.  The  existing  rates  of  toll  on  the 
Mlaau  Canal,  taking  the  various  articleeof  transportation  paying  different 
rates,  in  the  proportion  reported  for  1836*  amount,  to  an  average  for  tfaa 
whole  transportation,  of  two  cents  per  ton  per  mile.  Each  ton  of  Indi- 
ana trade  passing  through  the  Ohio  division  of  the  Wabash  and  Erie  Carnal, 
67.S7  miles  in  length,  would  therefore  pay  to  the  State  of  Ohio  one  dollar 
and  seventy-five  cents,  which  on  the  uade  of  100,000  tone,  would  yieV 
a  total  revenue  of  $176,000.  Deducting  $35,000  for  repairs,  collection  of 
tolls,  &e*,  equal  to  9400  per  mile,  will  leave  a  nett  revenue  of  $140,000 
from  the  traae  of  Indiana  and  Illinois  alone«  which  is  equals  independent 
of  the  value  of  the  lands,  to  seven  per  cent,  on  the  whole  cost  of  the 
Ohio  division,  taking  it  at  $2,000,000,  as  estimated  by  the  Ohio  Board  of 
Public  Works,  in  their  annual  report  of  December  30, 1839* 

To  the  foregoing  estimates  should  be  added  the  tells  to  be  derived 
from  the  trade,  to  be  collected  by  the  canal  from  the  territory  of  Ohio 
through  which  it  passes,  and  particularly  from  the  increased  bnsinssi 
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whkh  will  ulthnately  be  thrown  upon.ft  by  the  compleiion  of  Ae  Mitmi 
Cini(,  Uie  emouAt  of  which  ia  of  eouxse.  better  kpown-to  the  riMmbero  of 
the  legislature,  than  it  oan  be  to  an  individual  residing  without  the  limits 
of  the  state.  Th^  undersigned  has  purposely  refrained  from  presentine 
estimates  of  business  to  t^e  derived  from  any  other  district  than  that  wtich 
has  come  under  hid  notice  in  the  discharge  of  his  duties,  in  the^erVice  of 
Indiana. 

In  the  preceding  cbmputations,  the  undersigned  has  considered  the 
canal  as  extending  no  further  down  the  Wabash  than  Laftiyette.  It 
should  be  observed,  hoifi^ever,  that  the  State  of  Indiana,  under  the  act  of 
Congress  of  March  2, 1827,  has  completed  the  selectton  of  lands  for  the 
eztenpion  of  the  canal  to  Terre  Haute,  an  additional' distance  of  ninety 
miles;  that  the  Attorney  General  of  the  United  States  has' decided  tho 
state  to  be  entitled  to  these  lands,  and  the  confirmation  of  the  selections 
by  Coneress,  which  is  expected  during  the  present  session,  will  bin  A  the 
State  of  Indiana  to  complete  this  extension  of  the  canal  by  the  year  1947, 
which  will  have  the  efifect  to  divert  »a  greater  prbpMertlon  of  the  Indiana 
trade  from  the  southern  to  the  northern  route. 
Nor  has  any  reference  been  had  in  th^  estimates  presented,  to  ^eTaterd 
canals,  connecting  with  the  Wabash  and  Erie  Canal,  and  extending  as 
branches  to  the  main  trunk,  into  other  portions  of  the  state,  which  have 
been  commenced  by  Indiana,  and  which,  at  a  future  day,  will  stiljfurther 
enlarge  the  commerce  of  the  main  Hne. 

From  the  particular  posltfon  of  the  eastern  section  of  the  Wabash  tnd 
Erie  Canal,  as  the  out-let  fbr  other  improvements,  and  the  great  extent  of 
eoontry  for  whose  commerce  it  must  be  the  channel,  a  higher  rank  in 
public  estimation  has  generaTfy  been  ^signed  it,  in  respect  to  its  revenue, 
than  to  most  other  canals  of  the  country.  A  more  particular  inveetiga- 
tionof  the  subject,  the  results  of  which  have  here  been  pres^ted,  sus- 
tains this  common  sentiment,  formed  merely  from  general  enervation. 

Although  the  undersigned  has  considered  it  his  duty  to  ascertain,  as 
nearly  as  practicable,  tlie  fhture  revenue  of  the  canal,  yet  he  would  hero 
take  occasion  to  remark,  that  this  consideration  is  not  presented  as  being 
necessary  to  secure  for  the  obje<st  in  view,  the  favorable  action  of  the 
aathorities  of  Ohio.  U/ider  the  peculiar  relations  existing' between  the 
two  states,  in  reference  \o  this  work,  he  would  feel  safe  in  resting  the  case 
apon  other  grounds.  Even  if  the  canal  promised  to  be  far  less  productive 
than  has  been  supposed,  still,  from  the  character  of  the  people  of  Ohio,  the  ' 
undersigned  eannot  doubt  that  considerations  of  a  different  nature,  grow- 
ing out  of  the  mutual  obligations  of  the  states;  of  their  identity  of  interest 
and  policy;  of  public  spirit,  justice  and  comity,  would  yet  secure  a  favo- 
rable response  from  that  state.  It  is,  however,  a  source  of  gratification  to 
the  legislature  and  people  of  Indiana,  to  feel  assured  of  the  fact,  ren- 
d^f'd  obvious  by  the  foregoing  estimate,  that,  while  the  state  thus  solicits^ 
at  the  hands  of  the  General  Assembly  of  Ohio,  the  speedy  completion  of 
the  work,  as  essential  to  her  own  proeperity,8he  is  only  urging  a  measure 
that  must  be  mutually  beneficial;  that  Ihe  is  asking  of  Ohio  nothing 
which  can  result  in  an  unprofitable  investment  of  her  funds — nothing  but 
will,  it  is  presumed,  be  deemed  reasonable  and  just. 
With  the  highest  regard. 

Your  Excellency's  obedient  servant, 

J.  L.  WILLIAMS. 

2— Doc.  No.  72. 
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A  Joint  ReiiOulien  in  relmiioH  to  aperatimu  en  the  WabfukandBrie  CmuU, 
to  $eeure  the  $peedy  eompletum  thereof ^  and  for  ether  pmrpe$e$. 

Be  it  rtiolwed  by  the  OenertU  JiM»embly  qfthe  State  ef  In^ana^  ThAt  h 
shall  be  the  duty  oi  theChief  Engineer  of  the  State,  ifhis  services  can  be  dis- 
pensed within  the  duties  of  his  office,  if  not,  then  the  President  of  the  Boerd 
of  Internal  Improvement  or  one  of  the  members  thereof,  to  proceed  im- 
mediately .to  the  seat  of  f  overnment  of  the  State  of  Ohio,  and  m  a  respect- 
ful manner,  to  urge  upon  the'consideration  of  the  members  of  the  legisla- 
ture of  that  state,  the  necessity  of  a  speedy  completion  of  the  Wabaeh 
and  Erie  Canal,  ^m  the  Indiana  state  Ime  to  the  Maumee  bay,  in  compli- 
ance with  the  compacts  heretofore  made  between  the  two  states  in 
relation  thereto,  wherein  Indiana  yielded  to  Ohio  a  quantity  of  valuable 
lands,  and  amply  sufficient  when  sold  and  realized,  to  construct  siid 
portion  of  said  canal.  And  to  make  known  the  great  losses  and  injunes 
to  be  sustained  by  Indiana,  should  Ohio  bnger  continue  to  delay  the  com- 

Sletion  of  her  portion  thereof.  And  further,  to  represent  the  injustice 
one  to  Indians,  b?  constructing  that  part  of  said  canal  lying  between  the 
Auflaize  river  and  the  Indiana  line,  narrower  than  it  is  constructed  from 
said  line  to  Fort  Wavne,  by  Indiana,  and  narrower  than  it  is  constructed 
from  said  Auglaize  river  to  Lake  Erie;  which  portion  is  thus  far  much  neg- 
lected* and,  from  present  appearances  will  not  be  completed  so  soon  by 
two  or  three  years,  as  the  balance  thereof,  to  the  Lake,  will  be  finished  in 
Ohio.  And  to  represent  that  160  miles  of  thb  canal  in  Indiana,  now  nearly 
completed,  and  costing  nearly  two  millions  of  dollars,  will  be  compara- 
tively unproductive  and  valueless,  until  its  connexion  with  Lake  Erie  ia 
consummated  by  Ohio  finishing  her  portion  thereof. 

Be  it  reeolmed^  That  His  Excellency  the  (jovernor>  be  requested  to  ^ 
ward  a  copy  of  the  foregoing  joint  resolution  to  His  Excellency  the  Oo- 
vernor  of  Ohio,  with  the  request  that  he  may  lay  the  same  before  the 
legislature  of  that  state,  and  solicit  their  co-operation  in  effecting,  in  both 
states,  a  spsedy  completion  of  so  immensely  important  a  thoroughfare  tf 
that  of  the  Wabash  and  Erie  Canal. . 

J.  G.  BEAD, 

Speaker  B.  Rev. 
DAVID  HILLIS, 
FruH  tfthe  Senate. 
Afprovxd,  Janvaut  fS,  1840. 
DAVID  WALLACE- 
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SPECIAL    REPORT 

(V  THX 

COMMISSIONERS  OF  THE  CANAL  FUND, 

ON  THS  SUBJBCT  OF  TBI  XISSKHI    OP  MR.    MACCBACXBIT  TO  lOMDOH,  TO 
8SLL  BeMDS,  *C. 


qf  the  State  tfMw: 

The  Ohio  Canal  Fund  Goniiiuf»ioneni»  in  answer  to  a  rMohition  adopted 
W  the  House  on  the  1st  of  February,  1840,  respeetfullj  report: 
Ijiat  Mr.  Maccracken»  the  special  commissioner  carried  out  with  him  to 
Lond<Hi  nine  hundred  and  ninety  thousand  dollars,  of  six  per  cents,  in 
8tei^  Bonds,  and  a  like  sum  of  five  per  cents.,  redeemal^  at  the  pleas- 
ure of  the  State  after  1860.  The  principal  and  interest  of  which  were 
made  pa)  able  in  London.  Of  this  sum,  he  was  authorized  to  dispose  of 
any  sfflount  not  exceeding  nine  hundred  and  ninety  thousand  doltars,  at 
a^ce  not  less  than  the  par  value  (tf  six  per  cent,  stock. 

rCot  being  familiar  with  the  London  market,  the  two  descriptions  of 
itoek  were  sent  out,  under  the  impression  that  fire  per  cents,  might  be 
disposed  of  at  a  better  advantage  to  the  State,  in  proportion  to  their  rate 
of  interest,  than  the  six  per  cent,  stock.  Being  unable  to  effect  any  sale 
within  the  limits  of  his  instructions,  the  commiseioner  returned  home,  and 
the  bonds  are  now  in  the  poesossicm  of  the  Bo^d. 
Respectfully  submitted, 

•       SAM.  F.  MACCRACKEN, 
DANIEL  KLLOORE, 
JOS.  S.  LAKE, 

Okh  CmuU  Fund  Comrnk't. 
Gounous,  February  3, 1840. 
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SPECIAL  REPORT 


OF  THE  , 


CANAL    FUND    COMMISSIONERS, 


m  UPLt  TO  ▲  RBSOLFTIOH  OF  THB   HOTTSB,  BELATIYB    TO    THBI&    GCM- 
NBOnON  WITH  THB  MEW  TORS  NOBTH  AMBRICAN 
TBtm  ANB  BAIOONO  COMPANY. 


February  3,  1840. 
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REPORT. 


7b  tJkc  Hanardblej  ih$  Houh  of  Bepresentalivei  of  the  Slate  of  OMo: 

The  Ohio  Canal  Fund  Commissioners  have  been  notified  oi*  the  pass- 
ige  of  the  following  resolution,  to  wit: 

*^Re$okedf  That  the  Commissioners  of  the  Canal  Fund  be  requested 
to  report  to  this  House,  at  as  earl/  a  day  as  practicable,  the  nature  and 
extent  of  their  connection,  as  such  commissioners,  with  the  New  York 
North  American  Trust  and  Banking  Company;  the  nature  and  vakie  of 
the  stock  belonging  to  this  company,  transmitted  by  the  Board  to  the 
Barines  &  Co.  of  Loudon,  and  the  nature  and  extent  of  the  debt  due 
from  this  company  to  the  State,  alluded  to  in  their  special  report  to  this 
House,  in  relation  to  the  mission  to  England  for  the  sale  of  Ohio  stocks.'' 

In  answer  to  this  resolution,  the  Commissioners  respectfully  state: 
That  on  the  20th  of  April,  1839,  they  contracted  with  the  North  Ameri- 
eao  Trust  and  Banking  Company,  for  the  sale  of  five  hundred  thousand 
doDars  of  six  per  cent,  stock,  at  a  premium  of  two  per  cent.  On  the  30th 
day  of  July  following,  an  additional  sale  of  diree  hundred  thousand  dol- 
hn  of  six  per  cent  stock,  was  made  to  the  same  company,  at  par.  Hie 
first  loan  of  Gve  hundred  thousand  dollars,  was  punctually  paid  by  (he 
company.  There  has  existed  no  connection  between  the  Commissioners 
u  such,  and  this  company,  other  than  such  as  usually  exists  between 
seUerand  purchaser,  except  in  an  arrangement  which  they  made  with 
die  company  in  November  last,  to  secure  a  balance  of  two  hundred  thou- 
sand dollars  of  the  last  loan,  one  hundred  thousand  dollars  of  which  was 
Aan  due,  and  one  hundred  thousand  dollars  would  become  due  on  the 
first  of  December. 

This  balance,  the  Commissioners,  in  the  disposition  of  the  canal  fund, 
had  appropriated  in  part  to  meet  the  payment  of  the  State  debt,  which 
would  fall  due  in  the  city  of  New  Tork,  on  the  first  of  January,  1840. 
They  reUed  upon  flie  payment  of  this  baUnce,  as  a  principal  means  for 
that  purpose.  Towards  the  close  of  the  month  of  October,  the  com- 
pany informed  the  Commissioners,  that  in  consequence  of  the  extreme 
pressure  that  was  then  bearing  upon  the  money  market,  it  would  not  be 
ui  their  power  to  meet  their  engagements  to  the  State. 

Soon  after  the  receipt  of  this  information,  the  Commissioners  pro- 
ceeded to  the  city  of  New  York,  with  the  view,  if  possible,  of  effecting 
some  arrangement  with  the  company,  by  which  the  money  would  be  paid 
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with  certainty,  on  the  first  of  January.  If  such  an  arrangement  coaU 
not  be  efTect^f  the  Commissioners  saw  no  way  in  which  funds  could  be 
raised^  to  meet  the  payment  of  interest,  without  going  to  the  legislature, 
for  authority  to  dispose  of  as  much  stock,  at  such  terms  as  it  would  sdl 
for  in  a  depressed  market,  as  would  be  sufficient  to  cover  the  aoKroot 
required.  This  course  they  desired  to  avoid,  if  possible,  as  its  eftct 
would  have  been  to  impair  the  oredk  of  the  State  abroad.  For  the  pur- 
pose of  securing  the  payment  of  the  two  hundred  thousjind  dollars,  aad 
as  the  only  plan  which  appeared  practicable  to  the  conmiissioners,  of  ac- 
complishing it  through  the  company,  and  without  loss  to  the  State,  the 
foUowiug  arrangement  was  entered  into  on  the  22d  day  of  November, 
viz:  The  Commissioners  agreed  to  sell  the  company  two  hundred  and 
thirty  thousand  dollars  of  six  per  cent  stock,  at  par,  to  be  paid  with  tk 
per  cent,  interest  thereon,  in  monthly  instalments,  commencing  on  (be 
6lh  of  May  oext,  and  terminating  on  the  5th  of  December  following.  Tbe 
payment  of  these*  instalments  is  secured  by  bonds  and  mortgages  on 
unincumbered  real  estate  in  the  city  of  New  York. 

It  was  further  stipulated  that  the  whole  amount  ($230,000,)  of  the  last 
stoc^  sold*  should  be  placed  in  the  hands  of  such  person  as  the  Commis- 
sioners mi^ht  name,  to  secure  the  payment  of  the  two  hundred  thousand 
dollars,  with  authority,  if  the  company  fkHed  to  pay  the  money  be- 
fore the  20th  of  December,  to  put  the  stock  in  market,  and  sell  it  for  tbeir 
account,  for  whatever  it  might  bring,  and  pay  the  proceeds  thereof  over 
to  the  commissioners  before  the  first  day  of  January.  Shortly  after  tbis 
arrangement,  Mr.  Maccracken  returned  from  England.  Although  he  bad 
been  unsuccessful  in  his  efibrts  to  dispose  of  any  portion  of  (be  State 
securities  which  he  had  canied  out  with  him,  yet  he  had  effected  a  cob- 
ditional  arrangement  with  the  house  of  Messrs.  Barings,  Brothers  8c  Co^ 
of  London,  by  which  that  firm  were  ap()ointed  the  sole  agent  of  the  State, 
for  the  sale  of  her  stocks.  One  of  the  conditions  of  this  contract  autbori- 
zed  the  Commissioners  to  draw  upon  the  Messrs.  Barings  &  Co.,  op 
the  first  of  January,  for  any  sum  not  exceeding  £30,000,  provided  at 
the  same  time,  a  sufficient  amount  of  stock  unrestricted  as  to  price, 
should  be  placed  in  their  hands  to  cover  their  advances. 

As  the  Conmiissioners,  had  no  authority  to  sell  si^  per  cent  stock 
belonging  to  the  State,  bek)w  its  par  value,  they  could  no4,  of  course, 
avail  themselves  oj*  the  privilege  thus  presented  of  drawing  fertile 
£30,000.  Understanding  thid,  the  North- American  Trust  and  Banking 
Company,  proposed  to  the  Commissioners  to  take  one  hundred  andsi^^ty- 
five  thousand  dollars  of  the  stock  which  they  had  pledged,  and  trafl^mil 
it  to  Ae  Messrs.  Barings,  to  be  sold  by  theiti,  withbut'  restriction  as  to 
price,  at  such  time  as  they  should  determine.  The  Commissio/iers  ac- 
cepted this  propositibn,  and  thus  secured,  on  account  of  the  indebtedness 
of  the  company,  the  amount  of  the  proceeds  of  bills  drawn  .upon  tbe 
Messrs.  Barings,  for  £30,000;  and  to  that  extent  avoided  the  riskiA** 
they  regarded  at  the  time  as  very  considerable,  of  raisirfg  funds  by  forced 
sales  of  stock. 

This  transaction  forms  the  only  connection  that  ever  existed  between 
the  FoAd  Commissioners  and  the  North  Anterican  Trust  and  Banknig 
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Conpany  of  the  city  of  New  York.  The  company  paid  the  two  hundred 
thoosand  dollars,  agreeably  to  their  agreememtof  the  22d  of  November. 
It  may  he  proper  to  state  further,  that  the  Commissioners  have  entire 
confidence  in  the  ability  of  the  North  American  Trust  and  Banking  Com- 
pany, and  that  they  will  meet  promptly  their  indebtedness  to  the  State,  as 
It  becomes  due. 

BespectfuUy  submitted. 

SAM.  F.  MACCRACKEN, 
DANL.  KILGORE, 
JOS.  S.  LAKE, 
Ohio  Canal  Fund  Commisgionen. 
Columbus,  February  3,  1840. 


«— Doe.  No.  74. 
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BOAED  OF  PUBLIC  WORKS. 


XELATION  TO  THE  CLAIM  OF  L.  FOGLE  AND  CO.,  AND  H.  X.  CALDWILL, 
FOR  DAJCAGB8  DONS  THEM  BT  THE  ERECTION  OF  THE  RESERVOIR 
ON   THE    FORTAGS    SX7MMIT  OF  THE  OHIO  CANAL. 


FSBRUABT  3,   1840. 
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laEPORT* 


Oftick  of  thk  Boabd  of  Pu6li6  WotCHBf  \ 
February  3, 1840.  j 

To  tie  Banaraibhj  ihe  SenaU  of  the  State  of  Ohio:  , 

In  obedience  to  a  resolution  of  the  Senate,  ^  that  the^oard  of  Public 
Works  be  requested  to  report  to  the  Senate,  at  at  early  a  daY  as  practi- 
cable, all  the  information  in  their  possession,  touching  the  claim  of  L. 
Fogle  &  Co.;  also,  the  claim  ofH.  R.  Caldwell,  for  damages  done  them, 
by  die  erection  of  the  reservoir  on  the  Portals  summit  of  the  Ohio  canal,^ 
tbe  Board  submit  the  foUowing  report; 

On  the  first  day  of  April,  1887,  the  General  Assembly  passed  the 
{ollowiog  resolotien,  to  wit: 

^'That  the  Board  of  Public  Works  be  and  they  are  hereby  authoriaed 
to  make  such  arrangements,  for  a  further  supply  of  water  on  the  Portage 
Sammit  of  the  Ohio  canal,  as  they  may  consider  the  interest  of  the  State 
lequffe.'' 

In  conformity  with  the  provisions  ot  this  resolution,  on  the  8th  day  of 
S^ftember,  1837.  die  Board  made  the  folio wmg  order. 

^  Ordered^  That  Leander  Ransom,  acting  commissioner,  is  hereby 
ntborized  and  required  to  make  such  arrangements,  for  a  further  supply 
of  water  on  the  Portage  Summit  of  the  Ohio  canal,  as  the  interests  or  the 
State  require,  in  pursuaoce  of  e  resolution  of  the  General  Assembly  of 
April  1, 1837.'' 

The  anaqg.emeot8  made  for  a  fivther  supply  of  ^ater,  consisto  in 
taking  possession  of  a  large  pood  commonly  <^le^  the  Red  Lakes,  coy- 
triog  about  600  acres;  and  near  6Gk)  acres  of  low  ground  at  the  head  of 
Long  Lake,  of  which  is  to  be  formed  an  artificial  reservoir,  to  be  supplied 
or  filled  with  water  by  .the  introduction  of  a  feeder  from  die  head  wateis 
of  the  Tuscarawas,  about  three  miles  in  length.  This  location  was  de^ 
tennined  upon  during  the  past  summer,rand  in  July  last  contracts  wore 
cttered  in^o  for  the  construction  of  the  work. 

The  location  having  been  made,  Messrs.  Fogle  and  CaldwelU  with 
moy  others,  made  application  in  writing,  to  the  acting  commissioner,  Itf  r. 
I^nifro,  for  an  assessment  of  the  damagesalleged  to  be  sustained  by  the 
<iUng  possession  of  the  property  in  the  construcHon  of  the  reservoir  apd 
Mar. 

On  the  first  day  of  Kovember  last,  a  board  of  appraisers  was  appointed 
ipssaUy  to  the  provisiooff  of  the  8di  section  of  the  '*  act  to  provide  for 
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(he  iDtenml  improTemenl  of  tlie  State  of  Ohio  by  oaYigaUe  caaab,"  coa- 
aistiDg  of  John  Lieat,  Esq.,  of  Fakfield  county,  C.  S.  Miller,  Esq.,  of 
Coahoctoo  county,  and  Andrew  Crater,  Esq.,  of  Tuacarawaa  eoonlj. 
Due  notice  having  been  given,  this  board  of  appraisers  met,  and  ato 
being  duly  qualified,  proceeded,  in  conxpany  with  Mr.  Fogle  and  hit 
attorney,  and  Mr.  Caldwell,  widi  sundiy  others,  to  examine  the  premises, 
and  assess  the  damages.  The  resuh  of  their  deliberations  ia  contained 
in  the  foUowiog  report  of  the  award  made  by  them,  and  depoaited  in  this 
dffice: 

<<The  Mndersigned,  €.  S.  Miller,  Andrew  Creter,  and  John  Leist, 
having  been  appointed,  by  l^eander  Ransom,  acting  commissioner  of  the 
Board  of  Public  Works,  appraisers  of  damages  which  have  accrued  to 
individuals,  by  the  construction  of  the  Portage  Summit  reservoir,  Tqb- 
carawas  feeder,  and  other  improvements  on  the  Ohio  canal,  at  Cleve- 
land, met  at  Akron,  on  the  18th  of  November,  last  past,  and  after  having 
been  sworti  in  due  form  of  law,  have  proceeded  to  examine  the  different 
claims  submitted  to  them,  in  person,  beard  the  allegations  and  proofs  ex- 
hibited by  the  several  applicants  in  support  of  tfaeir  claims,  and  afler 
carefully  and  iqapartially  investigating  the  same,  have  asaesaed  and 
allowed  the  amount  each  of  said  applicants  is  entitled  to,  (if  any,)  over 
and  above  the  benefits  and  apvantages  accruing  to  them,  reapectivelj, 
from  the  improvements  aforesaid,  as  follows,  to  wit: 

<(  H.  R.  Caldwell  applied  for  damages  for  injuries  which  he  will  sustain 
by  the  water  of  the  Portage  Summit  reservoir,  destroying  about  6  feet  of 
his  fall,  to  wit:  About  two  feet  at  his  mill,  and  three  feet  in  the  tailrace 
thereof,  and  covering  about  five  a^es  of  valuable  grass  land,  srtuale  in 
Green  township,  Stark  county,  and  being  the  east  half  of  fractional  sec- 
tion No.  6,  in  range  9,  in  aaid  township. 

«*  The  board  have  personally  examined  hia  premises  and  award  the 
said  Caldwell,  for  all  injuriea  which  he  may  eustain  in  the  premises  afore- 
said, the  sum  of  eleven  hundred  and  fifty  dollars. 

"Lewis  Fogle  and  Bradley  Goodwell  claim  damages  for  injuries  they 
will  sustain,"in  the  entire  destruction,  by  the  erection  of  the  Portage  Sum- 
mit reservoir,  of  their  mill  privilege,  situate  at  the  outlet  of  what  is  gen- 
erally known  as  Rex's  Lake,  togedier  with  about  thirteen  acres  of  good 
meadow  land,  immediately  below  and  adjoining  said  lake,  including  a 
valuable  spring  and  spring  house,  the  whole  situate  in  thecounly  of  Stark, 
and  described  as  follows:  **  The  northwest  quarter  of  section  7,  townaWp 
12,  and  range  9.  The  northeast  quarter  of  section  12,  township  2,  in 
range  10.  The  southeast  quarter  of  section  12,  township  2,  raake  10. 
The  west  half  of  section  1,  township  2,  in  range  10,  of  the  northwest 
quarter.  The  northwest  quarter  of  section  12,  township  2,  in  range  10; 
and  the  soUtheaat  quarter  of  the  northeast  quarter  of  section  12,  town- 
ship 2,  range  10.  _..       ^  «     .   t  t    /-« 

»*  This  mill  privilege  embraces  a  large  portion  of  Rex's  Lake^ 
caned,)  and  is  a  very  delightfiil  situation,  about  four  miles  fix)m  the  (mo 
canal,  in  a  good  neighborhood  for  custom  work.  But  notwithstanding 
all  this,  if  has  some  disadvantages,  as  it  wiR  be  found,  on  examinatWB. 
that  these  applicants  do  not  own  the  entire  lake;  that  a  kuge  portiea  ef 
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the  lands  on  ii*  ■outhera  and  eastern  shores  are  owned  by  other  individ- 
uals, and  according  to  established  principles,  he  who  owns  on  the  bank  of 
a  stream  owns  to  its  centre*    Consequently,  nearly  one  hi^  of  the  water 
of  said  lake  belongs  properly  to  other  persons  than  these  applicants,  and 
in  raising  the  water  in  said  lake,  these  applicants  might,  and  probablr 
would,  meet  with  opposition  firom  those  individuals  who  own  the  south 
sad  sontheast  shores,  and  whose  lands  would  be  flooded  by  said  raising 
of  the  water.    Again,  to  raise  the  water  to  the  height  necessoiy  to  pro- 
pel UHu^hinery,  (say  4  feet  4  inches,)  it  would  take,  at  the  present  flow  of 
water,  (if  yielding  only  130  cubic  feet  per  minute,)  ^  long  time  to  fill 
nidlake,  and  during  this  operation,  a  mill  holder  below  (Mr.  Pardee,) 
wif/tA  set  impatient  and  demand  the  natural  flow  of  the  water.    And 
wten  the  lake  is  filled  to  the  height  aforesaid,  it  would,  at  the  present  flow 
of  the  water,  run  2  pair  of  41  feet  stones  for  30  days,  to  lower  its  surface 
two  feet,  and  then  at  the  same  yield,  or  issue  of  water,  it  would  take  102 
days  to  fill  it  again.    During  this  operation  their  business  would  have  to 
itop,  and  their  neighbor  below  miffht  again  become  uneasy.    And  to  use 
the  water  from  stud  lake,  when  filed,  wi&out  k)WeriBg  its  surface  so  as 
to  kt  the  water  have  its  natural  flow,  there  would  not  be  water  enough  at 
pnsent  to  run  one  pair  of  stones.    But  presuming  that  these  difficulties 
with  their  ne^bors  might  have  been  overcome  by  said  applicants,  by 
anncable  arrangements,  at  a  reasonable  sum,  the  board  have  estimated 
their  damages  at  five  thousand  six  hundred  and  forty  dollars,  which  is 
intsnded  as  a  full  consideration  of  all  losses  or  injuries  they  have  sus- 
tained, or  will  sustain  in  the  several  premises  aforesaid.'* 

Mr.  Leist  has  been  an  appraiser  of  damages  on  the  Ohio  canal  for  the 
hst  ten  years,  and  is  intimately  acquainted  with  aH  the  damages  and 
awards  macto  on  the  Liddn|;  Summit,  and  Ae  effect  the  reservoir  has 
had  on  the  value  of  property  m  its  vicinity.  Mr.  MiHer  is  a  scientific  and 
piictical  mill-wri|^t,  and  Mr.  Creter  a  mactical  fiomer.^ 
By  order  of  Ae  JBoaid, 

WILLIAM  RAlfEN,  PreMent 
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REPORT. 


IV  Ik  Mmunabk  th$  Legi^tun  cfike  8M9&f  Ohiof 

In  conformity  with  an  act  entitled  '^anaotin  relation  lotht 
Medical  amd  ISocgioai  aaperrision  of  the  Commeraial'  Hospital 
and  Lunatic  Afyhim  of  OhiO)"  pftBsad  Febraurjr  S6»  1634^  the 
undersigned  hei^e^th  pnitat  thfir  retort: 

Soon  after  the  pswage  of  the.  above  kw^  the  f^cultj  o9th»  Cin* 
cionati  College^  for  whose  benefit  k  was  enanted,  applieil  to  Ihe 
uaderaigned,  as  Trustees  of  Gindmiatiy  townsiup^  for  «  partioipft- 
tion  io  the  Medical  and  Surgical  attendance  at  the  QoniBCroial 
Hospital.  To  this  application,  the  Trostees  refused  tbeir  assenW 
prineipally^  foiPtbefoilowiog  reasona: 

Isu  The  Faoulty  of  the  Ottto  Medical  College  had  been  con^ 
stituted.  by  law,  the  Superintendents  of  the  Medieal  department 
of  the  Commeroial  Hospital  aad  Lunatic  AsylOm  of  Qhiov  and 
iaasomch  «s  they  had  diachargttd  their  responsiUe.  dulies  to  the 
latiafactaon  of  the  sick^  the  towBship  officert-and  the  public^  we 
were  presented  with  no  reason-oa  this.ground,  why  the  Facdty 
should  be  curtailed  in  their  privileges  or  advantag^^*  W«say 
advantages,  and  it  is  proper  that  we  should  eiphuD  what  is  meant 
by  this  exprteasioB. 

The  Feeul^  are  requinsd.to  devote  thair  time  and attentioii 
to  the  siok^  in  the  Hospital,  and  its  appendb^  the  Feat  House, 
daring  theontire  year;  and  the  privil^^e  of  lotcodnoing  the  stu^ 
dents  of  the  Ohio  Medical  CoUege,  into  the  waids  of  Ui4  Hospi- 
tal, to  viritness  the  treatment  of  dieeaaes  and  surgical  opmations, 
is  all  the  compensation  awarded  them  hf  their  services*  Curtail 
this  privilege,  and  the  induoement  remaining  would  not  be  suffi- 
cient to  secure  a  free  and  faithfbl  discharge  of  Medical  services. 


Digitized  by  CjOOQIC 


4  [Doc  No.  76.] 

Sd.    The  Hospital  is  not  so  conatructbd  ivs  to  admit  the  ser- 
vices of  two  distinct  Faculties,  cultivating  opposite  feelings  and 
,  nterests,  without  danger  of  unpleasant  and  injurious  collisions. 

3d.  And  what  is  of  more  importance  than  all,  the  Trustees 
believed  that  injury,  instead  of  advanta^  to  the  sick,  would  arise 
from  such  a  material  change,  and  peculiar  arrangement  of  Medi- 
cal attendance. 

From  the  decision  of  the  Trustees,  an  appeal  was  made  to  As 
people,  at  the  spring  election  for  township  ofiicers.  Two  tickets 
were  formed  for  township  Trustees.  The  old  Trustees  who  were 
candidates  for  re-election,  and  who  were  opposed  to  the  admission 
of  the  Faculty  of  the  Cincinnati  College  into  the  Commercial  Hos- 
pital, upon  one  ticket,  and  other  persons  friendly  to  such  admis- 
»on  upon  a  separate  ticket.  TbHs  was  presented  to  the  people, 
openly  and  distinctly,  the  question — shall  the  Faculty  of  the  Cin- 
cinnati College  be  received  as  Physicians  to  the  Commercial  Hos- 
pital, to  participate  equally  with  the  Faculty  of  the  Ohio  Medi- 
cal College  t  This  proposition  was  negatived  by  an  aggregi^e 
vote  «f  near  (bur  to  one. 

The  Faculty  of  the  Ohio  Medical  College  therefore,  have  been 
eontfQued  in  the  maaagemettt  of  the  Medkal  department  of  the 
Commercial  Hospital  and  Lunatic  Aff3rtiim  of  Ohio. 

The  Medical  department  of  the  Cincinnati  College  hat  gone 
«at  of  txiatenee,  and  inasaauch  as  the  law  of  last  session,  calliog 
for  UriscMnmunicatioB,  has  no  forcible  application,  the  ondersigned 
would  respectfully  request  its  repeal*  This  recpiest,  however,  is 
eonnectedwitb  weigh]^  considerations* 

The  Trustees  of  Cincinnati  township,  are  ex-oflfeio  Trustees 
of  the  Commercial  HospitaL  Their  duties,  consequently,  are  not 
only  laborious,  but  connected  with  immense  responsibilities; 
Nearly  their  whole  time  is  occupied  in  tfie  discharge  of  their  oiB- 
cial  functions,  and  laige  sun^s  of  money  are  received  and  disbursed 
tkrily.  The  position  vrhich  we  occupy,  wiH  not  admit  of  any  aecn- 
sationa  of  selfishness  agamst  us,  when  we  say,  that  an  individiiil 
should  not  be  elected  to  the  ottee  which  we  hold,  because  he  is«  or 
is  not,  in  iavor  of  any  particular  MecKctl School.  It  seenM  tons 
important,  therefore,  that  all  choice  of  public  officers  upon  this 
groundt  should  in  future,  be  avoideH.  If  circumstances  shouM  arise 
hereafter,  requiriag  the  parage  of  a  law  similar  to  the  (me  wfacee 
repeal  we  desire,  requirements  had  better  be  made  of  the  FacaiQr 
of  the  Ohio  Medical  College,  ratherthan  privileges  granted  to  the 
Tmsteea  of  Cinoinnati  townsliitk  The  law  contemplates  a  dety 
more  proper  to  be  dischafged  oy  the  Faculty,  and  more  withia 
the  line  of  their  ordinary  engagements* 
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The  follawing  tabular  ^fotements  are  presented,  as  according 
with  the  provisions  with  which  the  law  under  consideration 
closes: 

TABULAR  view   of  the  paUenti  admitted  into  the  Cemmercidl  Hos- 
fkalyfrom  Jamtary  1, 1^9,  to  January  1, 1840. 

MEDICAL  DEPARTMENT. 


AdaiHt«d. 


Bheumatism 

Delirium  tremens 

Fever,  intermittent* 

*•    remittent 

•*    bilious - 

**    typhus • 

Diarrhoea 

Phthisis  Pulmonalis 

Caiarrhal  Fever- • 

Dropsy - 

"     Ascites 

"     Anasarca 

hteftiiud  Irritation^ 

Poeumonia 

Bronchitis,  acute 

"         chronic 

Hepatitis,  acute- 

*•       chronic 

i/yseoterv  **  •*«••••••••••••• 

Gastritis,  acute 

**       chronic 

Phrenitis 

Coma, 

Spanitis,  acute 

**      chronic- 

Scarlatina 

8corbutas  

Hsematemesis -••••' 

Atrophy 

Hysteritis  and  Enteritis- 
Erysipelas  

Cerebfo^inal  irritation, 

Asphyxia • 

Hemoptysis 


33 

32 

123 

39 

40 

23 

62 

20 

23 

2 

4 

7 

5 

5 

4 

5 

6 

12 

6. 

4 

2 

3 

1 

3 

4 

1 

3 

4 

1 

1 

1 

4 

1 

1 

1 


Dtaebmrged. 


29 
20 
119 
36 
32 
15 
53 
1 
18 

4 
4 
3 
4 
4 
3 
5 
12 
4 
1 
1 
1 
1 
3 
4 
1 
3 
4 
1 


Died. 


3 

la 

1 
4 
7 
7 
9 
17 
2 
2 

3 


1 
1 

2 
3 
1 

2 


1 

2 
3 

1 
1 

2 
3 
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Hysteria 

Hypochondriasis  - 

InflammatioQ 

Colic 

Pftralysis 

Asthma * 

Chorea 

Cephalalgia 

Hemi-crattia 

DysQria •.. 

Cancer  ofthe  Oesophagus 

Dyspepsia 

Chlorosis 

Epilepsy ^ 

Erratic  Gout 

Bpistaxis 

Ptyalism 

Enteritis,  acute- 

^      chronic 


Admitlad. 


2 
2 
1 
1 
2 
1 
1 
8 
2 
1 
1 
1 
1 
1 
1 
1 
1 
2 
2 

519 


Dliehtfged. 


2 
2 
1 

1 
2 

1 

8 
2 
1 


1 

1 
1 

413 


Died. 


87 


19 
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SURGICAL  DEPARTMENT. 


^4 


i 

8 


M^*aa4**« 


AocidaoU*- 
Shfphilia  ••  •• 
Uleers..— .. 
Opthalmia  - 
Gonorrheft- 
Frost  bitteo 
Pdaooed  '•• 

Gangrene •' 

Stooeinthe  bladder  •— 

Amoarosis • • 

Injuries  of  joints 

HasDQorrboids  .«.o....«... 
Ks698od  joiats  •••«•«•••.. 

Scalds..... ....... 

hrotychia   

AaasBToa *— .. 

Seirrkous  testis 

Skmghiiur  of  die  SAoie* 
Henus  KimoraUs**..* 
Dislocations - 

rlSOtOfOS*  *■•••'* *•»•*#* 

Disloostioii  witbLfJraoCoN 

Cataract .•^.. 

Herpetic  firaptioa  • 
Cau»smftof  brsia 


Fistula  iaAno 

Ptinipbiiiosi*  *^*^^^>*^»»^ 
GoQorrhoMil  opthalmia* 
Stnmgulated  hernia  *- 

Tetanus • *'•••• 

Sdrrhoqi  reottini^  • .  — 
Mammaiy  absosss  •••^ 

TunKmr..- 

A^siiepsy .*•.•■••..  «•••«•••< 
8crofelo«s  eruption  ••• 

ntralysis ^ 

Soughing  of  serotm**** 
Periostitus 

Total  .... 


26 
28 
45 
21 
12 
2 
1 
1 
1 
1 
4 
1 
12 
3 
1 
4 
1 
1 
2 
2 
II 
^ 
4 
1. 
2 
S 
5 
1 
1 
2 
1 
1 
1 
2 
1 
1 
2 
1 
1 


1 

2 


1 
2 

11 
1 

1 


2 


10 


21 


18 

22 

26 

16 

7 

2 

1 

L  i 
1 


8 

2 

1 
4 
1 

1 

2 

e 

I 

1 

2 
2 
2 
1 
1 
2 


1 
1 

138 


3 
2 

a 

4 

4 


1 
2 


2 
I 


1 
2 

11 


28 
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OPERATIONS  PERFORMED. 

Amoutations***  •• ; - 7 

Lythotomj -...•« .t.-..^^ i 

On  the  eye *•.»....*. • ^ 

Fistula  ia  aoo '••*- 6 

Strangulated  haraJA -•-, * ^ 1^ 

Necrosis ' ? • 1 

'     Dislocations* — y— ••••  2  one  of 

whith  was  ailer  eight  days,  the  other  after  seven  weeks — ^botii  le- 

duoed. 

OBSTETRICAL  DEPARTMENT. 

Twenty  fenoales  have  heen  admitted  iat<>  this  department,  who  gave 
birth  to  ten  male  and  ten  female  childre^i. 

PESTHOUdE. 

In  this  appendage  to  the  Hospital,  forty-four  have  been  admitted* 
of  wh(Hnmx.  have  died,  twenty-eight  have  been  discharged,  and  ten 
remain. 

INSANE,  LUNATICS,  AND  IDIOTS. 

Of  these,  51  were  itt  the  Hospital  on  the  1st  of  January,  !B39; 
62  were  received  siitoe,.  of  whom  46  have  been  discharged,  12  have 
died,  and  55  remain; 

In  addition  to  the  number  included  in  the  above  statements,  411  weie 
received  ia  the  Hosnital  as  paupers,  and  who  irere,  many  crf'tbem,  at 
diffiirent  times,  admitted  into  the  sick  wurds  b0  patients. 

Number  of  resident  paupers— •♦•••♦ S59 

«  "   .     stralngers—-..  .4— «•  —  S52 

M         .     '     ^   i    lunatics  a^d  idiots«***»«—^«>»  113 

Remaining^in  the  Hospttol,  January  1, 1640  e    . 

.  .  Resident  pauper^ i...^  ..-^ ....56 

Strangers* ************************ ^*** ***** ^* ****** ***^********^'**  85 
■<^ma1ic*y  ftnd  i4Uotl(*******t************<**'**«**«***  ••««%*•'*•«  55 

Tdtal  ***'^****-  «•*••••••*«*••**••••••.««•••*•••••••  198 

;    All  of  which  is  teapectfUIly  suhauttod, 

WILUAM  GROSSMAN, 
J06IAH  f  OBES, 
IVATCHEK  LEWIS, 
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REPORT. 


To  ih4  General  Assembly  of  the  SUUe  of  Ohio: 

The  Commissioners  of  the  Ohio  Canal  Fund,  in  obedience  to  th^ 
liiw  defining  their  duties,  respectfully  present  their  annual  report: 

lo  January  1839,  funds  were  required  by  the  Canal  Commissioners, 
to  pay  claims  against  the  State,  in  favor  of  the  Lancaster  Lateral  Canal 
Company,  and  the  Warren  County  Canal  Company.  To  meet  thes^ 
claims,  a  loan  was  negotiated  with  the  Lancaster  Ohio  Bank,  of  sev- 
eoty-five  thousand  dollars,  for  which  amount,  a  scrip  certificate  of 
Ohio  six  per  cent,  stock,  was  issued  to  that  institution,  reimbursable  in 
the  city  of  New  York,  at  the  pleasure  of  the  State,  after  1856,  the  in- 
terest of  which  is  payable  semi  annually  in  that  city.  On  this  loan 
a  premium  of  eight  per  cent,  was  received  by  the  State. 

Under  the  provisions  of  the  eleventh  section  of  the  act  entitled,  ^an 
act  to  authorize  ti  loan  of  credit  by  the  State  of  Ohio'to  Bailroad  Compan- 
ies, and  to  authocize  subscriptions  by  the  State  to  the  capital  stock  o( 
Turnpike,  Canal  and  Slack  water  Navigation  Companies^  passed 
March  24, 183*^,  it  is  made  the  duly  of  the  Fund  Board  to  borrow  oni  . 
the  credit  of  the  State,  such  sums  as  may  be  from  time  to  time  required 
to  meet  the  payment  of  the  Auditor  of  Staters  warrants  in  favor  of 
lucb  Turnpike  Companies,  tojLhe  capital  stock  of  which  subscriptions 
bave  been  made  by  the  State. 

The  warrants  of  the  Auditor  are  issued  in  favor  of  these  companies, 
periodically,  as  fast  as  the  subscriptions  to  their  capital  stock  is  collect- 
ed and  reported  to  him. 

To  redeem  each  of  these  warrants  by  a  sale  of  state  stocks,  as  they 
are  successively  issued  upon  the  Treasury,  would,  in  the  opinion  of 
the  commissioners,  have  a  tendency  seriously  to  afibct  the  stability  of 
Ohio  stocks.  The  consequence  of  such  action,  would  be  to  create  an 
undue  competition  for  sales  in  the  market,  among  the  holders,  and 
thus  force  sales,  as  their  necessities  required.  To  obviate  entirely 
an  occurrence  «o  projudical  to  the  credit  of  the  State,  the- Fund  Com- 
missioners have  made  it  a- rule  not  to  put  any  stock  in  market,  at  an 
Qofavorable  period,  unless  the  wants  of  the  State  required  it  to  be  done; 

They  bave  preferred  to  appropriate  the  fund  as  it  accumulates  in 
the  Treasury »  to  redeem  the  ^uditor^s  warrants  in  fiivor  of  Turnpike 
Companies,  whiclv  may  have  occaaioiially  produced  some  dekiy  in  their 

Cyments.    It  is  however  appfehendedy  that  no  sericms  inconTeni^ioe 
•  resulted  to  any  company,  from  the  coarse  adopted  by  the  Board. 
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In  order  to  moot  the  payment  of  the  Auditor^s  warrante  which  had 
matured  to  a  large  amount  in  January  last,  a  loan  of  one  hundred  tboa- 
■and  dollars,  was  effected  with  the  Urhana  Banking  Company,  at  a  pre- 
mium of  eight  per  cent. 

In  January  1839,  the  commissioner  leaving  charge  of  the  extension 
of  the  Miami  Canal,  advised  this  board  that  funds  were  required  to  pay 
contractors  on  that  work.  A  loan  of  fifty  thousand  dollars,  ai  a  pre- 
mium of  seven  per  cent,  was  negociated  with  the  Lancaster  Ohio  Bank, 
for  that  purpose. 

During  the  same  month,  a  requisition  was  received  in  favor  Of  the 
PennsylvaniaandOhioCanaiCompnny  for  one  hundred  and  fifieeQ  thou- 
sand dollars,  which  was  accompanied  with  a  communication  from  the 
president  of  that  company,  urgentlyasking  for  a  portion  of  this  fund. 
An  additional  loan  of  fitty  thousand  dollars,  was  effected  with  the  Lan- 
caster Ohio  Bank,  at  a  premium  of  eight  per  cent.,  and  the  whole 
amount  placed,  subject  to  the  checks  of  Leander  Ransom,  Acting  Com- 
missioner, having  charge  of  the  disbursements  on  that  work.  AH 
of  the  above  loans  were  made  with  the  condition  annexed,  that  the 
holders  of  the  stock  should  pay  any  advance  of  premium  that  might  be 
received,  at  the  first  subsequent  sale  made  by  them  in  New  York. 

Soon  after  th^  general  appropriation  bill  was  passed,  at  the  latter 
end  of  the  session  of  the  kist  legislature,  the  annual  requisitions  were 
made  upon  the  Fund  Commissioners  by  the  Board  of  Public  Works, 
and  on  the  25th  of  March,  1839,  a  loan  of  fifty  thousand  dollars  was 
negotiated  with  the  Eknk  of  Wooster,at  a  premium  of  eight  per  cent, 
and  disbursed  by  that  institution  on  the  Muskingum  improvement  and 
the  Hocking  Valley  Canal,  on  the  checks  of  William  WaH,  Acting 
Commissioner.  This  loan  waa  taken  with  a  similar  condition  to  those 
above  stated. 

On  the  18th  of  April,  1839,  a  loan  of  twenty-five  thousand  dollars 
waft  contracted  for  with  the  Commercial  Eiank  of  Lake  Erie,  at  a  pre- 
mium of  seven  percent.,  which  was  deposited  in  that  institution  and 
disbursed  on  the  checks  of  Leander  Ransom,  in  payment  to  contnio- 
ters  on  the  Waihonding Canal. 

The  demand  for  funds  on  the  several  public  works  being  urgent, the 
commissioners  proceeded  to  the  city  of  New  York,  early  in  April,  and 
on  the  23d  of  that  inst;  negotiated  a  lain  of  five  hundred  thousand  dol* 
lars  of  Ohio  six  per  cent,  stock,  with  ihe  North  American  Trust  and 
Banking  Company,  of  that  city,  at  a  premium  of  two  per  cent  Of  this 
loan,  one  hundred  thousand  dollars  was  drawn  for  at  one  percent.,  sod 
three  hundred  thousand  daltars,  at  a  premium  of  6*8  of  one  per  cent., 
by  tho  Lancaster  Ohio  Bank  and  the  Hank  of  Wooster,  and  disbursed 
by  them  in  Ohio.  On  the  23d  of  the  same  month,  a  loan  of  fire  hun- 
dred thousand  dollars  of  six-  per  cent,  stock,  was  contracted  for  with 
the  Ohio  Life  Insurance  and  Trust  Company,* on  wbtch  an  aggregate 
premium  of  thirteen  thousand  eight  hundred  dollars  was  recetved1>y 
tba  Suta.  Three  hundred  and  eigkHy  tboueand  dollara  of  this  loan 
waa  disbursed  to  Ohio,  by  the  company  f  and  the  residiie,oiie  hundred 
and  tWMt J  thcttsand  doHars,  appropriatad  to  the  payment  of  stookhsl- 
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ien  in  New  York,  on  tho  first  of  July,  1839.  One  hundred  and  ten 
thousand  dollars,  the  balance  of  the  dthc  r  loan,  was  placed  iti  the  Man- 
hattan Company's  Bank,  on  the  3lst  day  of  June,  for  th«  same  pur- 
pose. These  loans  were  made  subject  to  an  interest  of  five  per  cent., 
untitdisbursed. 

On  the  18lh  of  April,  an  additional  loan  of  fifty  thousand  dollars  was 
contracted  with  ihe  Bank  of  VVdoster,  at  a  premium  of  fuur  per  cent., 
which  was  disbursed  hy  that  bank  on  the  fiublic  works  in  Ohio. 

The  Board  met  at  Lancaster  on  the  SOihof  May, and  authorized  the 
Treasurer  of  Stale  to  pay  the  full  sums  then  duo  to  several  turnpike 
companies,  which  ammounted  in  the  aggregate,  to  one  hundred  and 
seventy-three  thousand  eight  hundred  and  seventy-live  dollars  and 
eighty-one  cents. 

During  the  absence  of  the  commissioners  at  New  York,  the  Auditor 
of  State  reported  to  the  office  at  Lancaster,  one  hundred  and  sixty  one 
thousand  seven  hundred  and  twenty-eight  dollars  seventy  th;ee  cents 
and  three  mills  of  funds  in  the  treasury,  subject  to  their  order,  which 
was  drawn  for  and  included  in  thti  foregoing  payment  to  turnpike 
companiea,  on  their  return. 

At  the  1.  eeting  in  Lancaster,  it  was  ordered  that  Samuel  F.  Mac- 
cracken  bo  authorized  to  instruct  the  agent  in  New  York,  to  cause  two 
copper  plates  for  Sterling  Bonds  to  be  engraved:  one  for  £500,  and 
one  for  £200,  which  was  done. 

It  was  believed  by  the  commissioners,  that  these  bonds  might  meet 
with  a  more  ready  sale  than  the  usual  certificates  of  Ohio  stocks.  At 
the  same  meeting,  a  loanof  thirty-five  thousand  dollars  was  contracted 
with  the  Laneaster  Ohio  Bank,  and  a  loan  of  thirty  thousand  dollars 
with  the  Bank  of  Wooster,  each  at  a  premium  of  tliree  per  cent.  Sixty- 
five  thousand  dollars  of  the  ab  ivu  sums  were  paid  out  on  the  requisi- 
tion, in  favor  of  th^  Pennsylvania  and  Ohio  Canal  Company. 

The  Board  adjourned  to  meet  at  the  city  of  New  York  on  the  15th 
day  of  June  follow  ng,  and  there  issued  a  n<»tice  to  receive  proposals 
on  the  6th  day  of  July,  for  a  loan  of  one  million  of  dollars.  Before 
that  date,  a  proposition  was  received  and  a  contract conclud^MJ  with  the 
Columbus  Insurance  Cojnpany,  for  a  loan  of  two  hundied  thousand 
dollars,  at  a  premium  of  four  per  cent.,  for  which  <  )bio  six  per  cent, 
slock  was  issued,  reimbursable  at  thepleasurf*  of  the  State,  after  1856. 
The  avails  of  this  loan  and  prom-um,  were  deposited  with  that  com- 
pany, to  be  disbursed  on  the  public  works  in  Ohio,  at  an  interest  of 
five  per  cent.,  until  paid  out.  No  proposiiion  was  received  by  the 
Board,  at  the  time  stipulated  m  (heir  public  notice.  In  a  few  diys 
afierwards,  the  following  sales  of  Ohio  six  per  cent,  stocks  were  eflTec- 
ted:  To  the  Chelsea  Bank,  New  York,  len  thousand  dollars,  at  a  pre- 
mium of  four  percent.;  to  the  Bank  of  \Voostor«  ten  thousand  dollars, 
tt  a  premium  of  three  percent.;  to  Simon  Perkins  and  Joel  Buttles, 
^ach  ttn  thousand  dollars,  at  a  premium  of  three  per  cent.;  and  to  G. 
Swan,  fifty  thousand  dollars, at  a  premium  of  three  and  one  half  per 
otnt.    The  loan  and  premium  obtained  from  the  Chelsea  Bank,  was  de- 
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posiled  in  that  institution,  at  aa  interest  of  six  per  cent,  per  annum, 
until  paid  out.     Tlic  other  loans  were  disbursed  id  Ohio. 

No  further  oi)ers  were  received,  and  the  demand  upon  thecommis- 
sioners  for  funds  at  home,  being  urgent  and  pressing,  it  was  con- 
sidered by  the  Board  a  duty,  to  try  the  European  market,  rather  than 
hazard  the  alternative  of  arresting;  the  improvements  of  the  State. 
Accordingly,  it  was  unanimously  ordered,  that  Samuel  F.  Maccrackea 
should  proceed  to  London  as  a  special  commissioner,  to  negotiate  the 
sale  of  Ohio  stocks.  On  the  25tii  of  July,  he  sailed«from  New  York, 
for  that  purpose. 

On  the  31st  of  the  same  inst.,  a  loan  of  three  hundred  thousand  dol- 
lars was  effected  by  the  other  members  of  the  Boad,  with  the  North 
American  Trust  and  Banking  Company,  at  par,  of  six  percent,  stock. 
Additional  loans'were  also  made  by  them,  of  six  per  cent,  stock,  at 
par,  amounting  in  tho  aggregate  to  thirty  thousand  nine  hundred  and 
seventy-three  dollars,  of  which  five  thousand  was  at  a  premium  of  two 
percent.  This  stock  is  reimbursable  at  the  pleasure  of  the  State, 
after  1856. 

Mr.  Maccracken  arrived  at  London  on  the  22d  day  of  August,  and 
found  the  money  market  contracted,  and  American  securities  much 
depressed*  Under  these  circumstances,  it  was  considered  prudent  not 
to  make  the  object  of  his  mission  known,  except  in  confidence  to  those 
from  whom  he  sought  information.  It  was  anticipated  in  England, 
that  an  improvemeni  in  American  stocks  would  take  place  in  October, 
at  which  time  large  amounts  of  dividends  and  interest  were  to  be 
paid  out.  A  decided  improvement  at  that  time,  was  manifested  in 
American  securities,  and  particularly  in  Ohio  stocks,  which  were 
much  inquired  after.  The  price  offered,  however,  was  not  sufficient 
to  justify  a  sale  under  the  existing  law,  by  the  provisions  of  which,  the 
Fund  Commissioners  are  forbidden  to  make  any  sales,  which  do  not 
amount  to  par. 

Having  frequently  witnessed  the  prejudicial  consequences  arising 
from  placing  the  stock  of  the  State  in  the  hands  of  different  agents«the 
commissioner  having  satisfied  himself  of  the  standing  and  influence 
of  various  prominent  houses,  opened  a  correspondence  with  the  Messrs. 
Baring,  Brothers,  &  Co.,  of  London,  which  eventuated  in  that  house 
accepting  the  agency  of  the  Board,  in  the  future  disposition  of  Ohio 
stocks.  A  contract  was  entered  into,  by  which  that  firm  agreed  to 
advance  at  any  time,  a  sum  not  exceeding  £30,000,  upon  the  condition 
that  a  sufficient  amount  of  unrestricted  stock  should  be  deposited  with 
them  to  cover  the  advance. 

Mr.  Maccracken  returned  to  New  York,  in  the  latter  end  of  Novem- 
ber, and  there  met  the  other  members  of  the  Board,  when  the  arrange- 
ments entered  into  by  him  with  the  Barings,  were  ratified  and  con- 
firmed. 

A  communication  was  received  from  the  president  of  the  North 
Anrwrican  Trust  and  Banking  Company,  towards  the  close  of  October 
last,  stating  that  the  very  great  embarrassment  that  prevailed  in  all 
moneyed  transactions,  rendered  it  impracticable  for  that  company  to 
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meet  their  indebtedness  to  the  State,  which  was  a  balance  of  two  hun- 
dred thousand  dollars*  payable  on  the  first  of  November  and  first  ot 
December,  following.  Shortly  after  the  receipt  of  this  information, 
the  commissioners  proceeded  to  New  York,  and  concluded  an  arrange- 
ment with  the  company  for  its  security  and  payment. 

Under  the  provisions  of  this  arrangement,  an  additional  loan  pf  two 
huudred  and  thirty  thousand  dollars,  of  six  per  cent,  slock,  was  con- 
tracted with  the  company,  payable  in  monthly  instalments,  commence- 
iDg  on  the  5th  of  May  and  running  to  the  6th  of  December  next,  at  an 
interest  of  six  per  cent.,  until  paid.    Those  instalments  are  secured  by 
bonds  and  mortgages  on  unincumbered  real  estate  in  the  city  of  New 
York.    It  was  further  stipulated,  that  the  entire  amount  of  this  stock 
should  be  placed  in  the  hands  of  a  trustee,  to  be  held  by  him  as  security 
for  the  liquidation  of  the  unpaid  balance  of  two  hundred  thousand 
dollars,  with  authority,  if  the  company  failed  to  pay  this  balance  on 
tke  20th  of  December,  to  put  the  stock  in  market,  and  sell  it  on  their 
tocouDt,  for  whatever  it  would  bring;  the  proceeds  to  be  applied  to  the 
payment  due  to  stockholders^  on  the  first  day  of  January,  1840.    In 
case  this  arrangement  had  not  been  con^leted,  the  commissioners 
could  see  no  way  in  which  funds  could  be  procured,  without  going  to 
the  legislature  for  authority  to  dispose  of  an  amount  of  stock,  at  forced 
•ale,  sufficient  to  pay  the  interest  require.    This  they  desired  to 
avoid,  if  possible,  as  its  effect  would  have  been  to  depreciate  the  value 
of  Ohio  stocks.    On  the  return  of  the  commissioner  from  England,  the 
North  American  Trust  and  Banking  Company  proposed  to  the  Board, 
to  receive  one  hundred  and  sixiy-five  thousand  dollars  of  the  stock, 
from  their  trustee,  and  forward  it  to  the  Messrs.  Barings,  to  be  sold 
hj  them  without  restriction  as  to  price.    This  proposition  was  ac- 
ceded to,  and  the  stock  sent  to  London,  against  which  bills  upon  the 
Messrs.  Barings  were  drawn  for  £30,000,  under  the  agreement  en- 
tered into  with  that  house.        From  the  avails  of  these  bills,  and  oiher 
funds  received  from  the  North  American  Trust  and  Banking  Company, 
the  balance  of  two  hundred  thousand  dollars  due  by  them,  was  fiilly 
liquidsted  and  the  interest  to  stockholders  paid. 

It  is  but  justice  to  this  company  to  say,  that  the  Commissioners  en* 
tertain  entire  confidence  in  their  ability,  and  that  they  will  promptly 
meet  their  indebtedness  to  the  State  as  it  becomes  dire. 

On  the  22d  day  of  November  last,  a  conditional  contract  was  made 
with  the  Ohib  Life  Insurance  and  Trust  Company,  for  a  loan  of  one 
hondred  thousand  dollars,  which  was  confirnEied  on  the  first  day  of 
January,  1840;  and  a  scrip  certificate  to  that  amount  was  issued  in 
favor  of  the  company,  reimbursable  at  the  pleasure  of  the  State,  after 
the  year  1860,  bearing  an  interest  at  six  per  cent,  per  annum.  This 
ktan  is  deposited  with  the  company,  payable  in  New  York^  on  the  31st 
of  June  next,  at  six  per  cent  interest. 

It  became  necessary  in  order  to  provide  for  the  full  amotrot  of  in- 
terest due  to  stockholders  on  the  first  of  January  last,  to  draw  upo&  the 
Treasury,  for  eighty  thousand  dollars  of  funds  reported  by  the  State 
Auditor.    Of  this  ameunt  fif^y  seven  thousand  three  hundred  and 
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fidy  fteven  dollars  and  seventy  four  cents,  were  transmitted  to  New 
York,  in  gold  and  bank  drafts,  at  an  expense  Jo  the  State,  of  one  thou- 
sand three  hundred  and  sixty  ei^ht  dollars  and  twenty  five  cents. 
The  balance  was  placed  on  deposite  with  the  Bank  of  Wooster  and 
disbursed  by  that  institution. 

There  has  been  paid  out,  upon  requisitions  made  upon  this  Board  bj 
the  Board  of  Public  Works,  sixty  five  thousand  dollars,  in  favor  of  the 
Cincinnati  and  Whitewater  Canal;  and  twenty  one  thousand  five 
hundred  dollars,  in  favor  of  the  Milan  Canal  Company.  Of  this  sum 
seventeen  thousand  one  hundred  and  fifty  dollars,  was  pa  d  by  a 
former  loan  of  fifteen  thousand  dollars,  made  to  the  Company  under 
a  special  law,  including  the  interest  due  on  the  same.  The  balance, 
four  thousand  three  hundred  and  fifty  dollars,  was  paid  on  the  checks 
of  Leander  Ransom,  by  the  Ohio  Life  Insurance  and  Trust  Company. 

Under  the  provisions  of  the  law  authorizing  the  investment  of  the 
sinking  fund,  the  Commissioners  purchased  in  the  month  of  July,  one 
hundred  shares  of  the  capital  stock  of  the  Ohio  Life  Insurance  and 
Trust  Company  of  one  hundred  dollars  each,  which  cost  ten  thousand 
two  hundred  and  forty  eight  30-100  dollars.  In  the  same  month  they 
procured  two  hundred  shares  of  fifiy  dollars  each,  of  the  capital 
stock  of  the  Farmer's  and  Mechanics'  Bank  of  SieubGnville,  at  forty 
eight  5O-I0O  dollars  per  share.  On  the  8th  of  October,  one  hundr^ 
shares,  of  one  hundred  dollars  each,  of  the  capital  stock  of  the  Ohio 
Life  Insurance  and  Trust  Company,  wer6  purchased,  for  seven  thou- 
sand two  hundred  and  eighteen  dollar  ;  on  the  30th  of  the  same  inst 
an  additional  amount  of  one  hundred  shares  of  the  same  stock,  was 
purchased  for  the  sum  of  seven  thousand  dollars,  and  in  the  same 
month,  a  further  purchase  of  eighty  shares  of  the  same  stock  was 
made,  at  five  thousand  five  hundred  and  fifty  one  30-100  dollars,  mak- 
ing the  whole  purchase  of  the  Ohio  Life  Insurance  and  Trust  Com- 
pany stock,  to  avarage  per  share,  eighty  three  dollars  and  thirty-eight 
and  one  fourth  cents.  The  remaining  portion  of  that  fund,  being 
twelve  thousand  and  fifty  five  58-100  dollars  was  loaned  to  the  Ohio 
Canal  Fund,  for  which  a  certificate  of  indebtedness  has  been  issued, 
bearing  an  interest  at  the  rate  of  six  per  cent,  per  annum,  to  be  refund- 
ed hereafter. 

The  difficulty  experienced  by  the  Cbmmissioners  in  converting  the 
Funds  in  the  Treasury,  into  drafts  on  New  York,  fully  demonstrated 
Jo  them  the  necessity  of  providing  in  time,  for  the  semi  annual  interest 
due  in  July  next,  they  have  accordingly  made  arrangements  by  which 
one  hundred  and  seventy  two  thousand  dollars  will  be  deposited  in 
New  York,  for  that  purpose. 

Under  the  provisions  of  the  act  to  authorize  a  loan  of  credit  by  the 
State  of  Ohio  to  Railroad  companies,  the  commissioners,  on  the  Sik 
day  of  February  last,  issued  to  the  Ohio  Kail  road  Company,  scrip 
certificates  for  fifly  thousand  dollars,  and  on  the  28th  of  October, 
■imilar  certificates  for  eighty  six  thousand  dollars,  to  the  Mad  Itif  or 
and  iiake  Erie  Railroad  Company. 
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By  the  fiflh  section  of  the  same  act,  tlie  Board  are  required  to  be 
satisfied  by  the  oaths  of  the  President  and  proper  accountiog  officers 
of  any  Bail  road  Company,  that  subscriptions  have  been  nuule  to  its 
capital  slock,  equ^l  to  two  thirds  of  the  sum  necessary  to  complete 
the  road  and  fixtures,  and  that  the  company  has  vested  and  e^cpended 
a  sufficient  amount  of  their  capita!,  to  make,  the  State  secure  in  the 
sums  to  be  advanced.  It  is  further  provided,  that  when  any  such  com- 
pany shall  have  actually  expended  and  vesfcd  in  the  construction  of 
ibcir  road,  and  in  the  purchase  of  land  for  the  same,  one  third  of  the 
amount  of  capital  stock  subscribed,  they  shall  be  entitled  to  receive 
negotiable  scrip  of  the  State  for  -one  third  of  the  whole  sum^  to  be 
advanced  by  the  State  ;  and  it  is  made  the  duty  of  the  Board  to 
issue  scrip  accordingly.  By  implication,  the  Commissioners  consider 
themselves  authorized,  in  order  to  be  satisfied  in  these  particulars,  to 
examine  the  books,  papers  and  affisiirs  of  any  railroad  company  making 
application  for  State  scrip.  Express  authority  is^iven  to  the  Board  by 
the  same  law,  to  appoint  an  agent,  whenever  they  shall  think  the  public 
interest  requires  it,  to  examine  into  the  affairs  of  any  turnpike,  canal 
or  slack-water  navigation  company,  to  the  capital  stock  of  whicb^ 
subscriptions  have  been  made  by  the  State.  ^  It  is  respectfully  sugges- 
ted, that  if  a  similar  power  were  expressly  vested  with  the  Board,  in 
respect  to  raOroad  companies,  an  unpleasant  responsibility  might 
sometimes  be  removed  irom  them,  and  at  the  same  time,  be  more  satia- 
factory  to  the  companies  themselves. 

Id  July  last,  while  at  New  York,  a  letter  was  addressed  to  each  of 
the  Acting  Commissioners  of  the  Board  of  Public  Works,  recommend- 
ing them  to  put  no  new  works  under  contract,  and  even  to  suspend  the 
extension  of  new  contracts  on  the  works  then  in  progress,  until  further 
advised.  The  Board  consulered  it  their  duty  to  advise  this  course,  aa 
thd  one  least  prejudicial  to  the  interests  of  the  State;  the  prospect  at 
that  period,  of^ procuring  funds  to  carry  on  all  the  public  improvements 
being  exceedingly  problematical.  Neither  of  the  Acting  CSommission- 
ers  have  since  that  time  been  advised  by  this  Board  to  the  contrary. 

Under  the  arrangements  entered  into  with  Messrs.  Baring,  Broth- 
ers &  Co.,  to  accept  the  agency  of  the  State  in  the  disposition  of  her 
stocks,  there  was  sent  out  to  them  on  the  first  and  fourteenth  of  No- 
vember, seven  hundred  and  sixty  thousand  dollars  of  Ohio  sixes,  reim- 
bursable at  the  pleasure  of  the  State,  after  1860,  in  the  city  of  New 
York ;  the  interest  payable  semi-annually  in  that  city.  This  stock 
they  were  instructed  to  dispose  offer  account  of  the  State,  at  not  less 
than  its  par  value,  in  New  York.  No  isformation  respecting  it  lias 
yet  been  received. 

la  consequence  of  the  great  embarrassment  resting  on  all  monetary 
affairs,  the  Comtpissioners  experienced  mueh  difficulty  in  negotiating 
loans  the  past  season.  Until  an  improvement  takes  place  in  the  de- 
mand and  value  of  public  securities,  it  would  not  be  practicable  to 
dispose  of  much,  if  any  of  our  stocks  at  the  minimum  price,  to  which 
they  arc  now  restricted.  Uow  soon  a  change  more  favorable  to  the 
sale  of  State  stocks  may  lake  place,  tt\n  be  little  more  than  a  matter 
2 — DOC,  wo.  77. 
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of  conjecture.  The  Commisstoners  however,  are  of  opinion  that  from 
present  indications,  the  time  is  not  very  distant,  when  they  can  be  sold 
at  a  price  which  will  be  equal  to  par  for  Ohio  six  per  cents. ;  but  under 
the  most  favorable  circumstances,  they  would  consider  it  impolitic  to 
ofier  more  than  one  million  of  dollars,  the  present  year,  and  notto 
exceed  a  similar  amount  the  year  following.  The  stocks  hcretoforo 
sold  in  New  York,  have, for  the  most  part,  ultimately  found  their  way, 
for  permanent  investment  to  England,  which  is  at  present  glutted  with 
the  stocks  of  the  different  States* 

The  character  and  credit  of  Ohio,  as  yet  stand  unimpaired,  and  both 
fn  America  and  Kurope  her  securities  rank  as  high  as  the  most  fa- 
vored stocks  of  any  State  in  the  Union.  To  sustain  this  position,  at 
little  of  her  stock  should  be  exposed  to  sale  in  a  depressed  noarket  as 
possible;  and  in  the  opinion  of  thq  Commissioners,  all  future  ^les 
should  be  negotiated  through  one  agency.  If  temj>orary  arrangments 
could  be  made  at  home,  to  provide  the  means  reqursite  to  carry  on  the 
Public  Works  of  the  Slate,  without  forcing  her  stock  into  market,  the 
influence  upon  future  sales  would  be  most  beneficial. 

The  balance  which  appears  in  the  annexed  exhibit,  to  the  credit  of 
the  Fund  Commissioners  in  the  Columbus  Insurance  Company,  has 
been  disbursed  6y  that  institution  since  the  accounts  of  this  Board 
for  the  past  year  were  closed. 
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STATEMENT  OF  OHIO  CANAL  FUND. 


Balance  reported^  January  26,  1839,- 
Beceived  of  Auditor  of  Staie,— ••—••• 


$215,455  84  1 
646,246  62  8 


Loans  in  New  York  and  Ohioy  vix: 

Of  Lancaster  Ohio  Bank, *- 160,000  00  0 

Urbana  Banking  Company, 100,000  00  0 

Ban^  of  Wooster, *. 140,000  00  0 

North  American  Trust  and  Banking  Company,--  1,030,000  00  0 

Ohio  Life  Insurance  and  Truat  Company, ••  600,t)00  00  0 

Columbus  Insurance  Company,  •••• ?00,000  00  0 

Chelsea  Bank,  (N.  Y.) • -.- •  10,000  00  0 

G.Swan, l- - - ..., 50,000  00  0 

Simon  PerkinSi *••— • 10,000  00  0 

Joel  Buttles, » 10,000  00  0 

Commercial  Bank  of  Lak^  Erie,—.* • 25,000  00  0 

Carman  and  Whitehouse,*. >..'... 20,000  00  0 

W.  W.  Cocoran, 7,000  00  0 

J.  B.  Maybee, 3,000  00  0 

Jane  Child,—- r ••• 500  00  0 

Sylvia  Campbell, «.  250  00  0 

G.  D.  Baley,  — , - *   250  00  0 

W.  H.  Smith, 123  00  0 

Interest  received  from  stockholders,-.. • 152  20  0 

Interest  from  Urbana  Banking  Company, .^ 266  70  0 

Chelsea  Bank, 208  75  0 

Mad  River  and  Lake  Erie  Railroad  com- 
pany,  « 8,160  60  0 

Monroeville  and  Sandusky  City  Railroad  ' 

company...... "-. • .  1,000  00  0 

Ohio  Railroad  company, « 1,133  35  0 

North   American    Trust  and  Banking 

company, ; 18,059  63  0 

Columbus  Insurance  compaijy,-.v 2,824  98  0 

Premiums  OB  Loans  received, r 66,935  75  0 

Interest  received  from  United  Stales  Bank, ^..  115  84  0 

Advance  by  Auditor  of  State, * 20,368  34  6 

Sinking  Fund, — ••- 12,055  83  0 

Bank  of  Wooster, 4,303  83  5 


Total  receipts. 


$3,363,410  28  0 
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DISBURSMENTS.  . 

Interest  to  Stockholders  in  New  York, ...,....,..«  ^0^493  52  0 

Charged  to  Wabash  and  Erie  Canal  Fupd,-  51,583^  70  0 

Miami  Canal  Fund,*—- »... .  24,799  86  0 

Amount  of  loans  transferred  to  Wabash  and  Erie 

Canal  Fund, ^,..  2i2,971  28  0 

Amount  of  loans  transferred  to  Miami  Canal  Fuod,  304,032  73  0 

Amount  transferred  to  Pennsylvania  and  Ohio  Canal,  116,000  00  0 

Poirf  Turnpike  CompameSj  viz: 

Hamilton,  Ilossville,Sonierville,&c.,-..-  $3,080  00 

Milford  and  Chillicothe, 80,491  30 

Cincinnati  and  Hamilton,-— > 11,862  04 

Steubenville  and  Cadiz, 4,697  00 

Cincinnati,  Lebanon  and  Springfield,....  27,917  26 
Batavia    Turnpike   and  Miami  Bridge 

Company, • * io,982  71 

Ohio  Turnpike  Company, 24^430  91 

Dayton,  Centreville  and  Lebapon,  -  ......  20,643  36 

Dayton  and  Springfield, 20,728  88 

Goshen,  Wilmmgton  and  Columbus,-..  61,477  40 

Colerain,  Oxford  and  Brookville, 24,333  00 

Hamilton,  Springfield  and  Carthage,- 18,066  44 

;^esville  and  Maysville, ..- 77,716  67 

Cincinnati,  Montgomeryville,  &c 21,842  71 

Ripley  and  Hillsborough, ,  20,736  47 

Marietta  and  Newport  Bridge,  &c. 1.0,369  00 

Hamilton,  Sossville,  I)arrtown,<S^.- ».  14,660  94 

Great  Miami  Turnpike  fioad  Company,  13,412  60 

«rjjT»        r.     '      «.v.  467,217  67  0 

Kefunded   Ross  County  Fund  Commis- 
sioners,  :. 39J280  At  0 

Refunded  Trumbull  County  Fund  Com- 

missioners,«***'». .«••  10  300  00  0 

Refunded  Highland  County  Fund  Com-  ' 

missioners, *   28,834  S6  0 

ftfereH  to  Caunfy  Fimd  Commimoner$y  viz: 

RossConnty, 1,621  23 

Portage  County, -. 1^020  00 

TrambuU  County, 2  331  po 

'       ,                                  •- —  4,872  23  0 

Intel-est  on  domestic  debt, s.  -   78  026  06  0 

Interest  on  $100,000  scrip  to  Mad  River  ' 

and  Lake  Erie  Railroad  Company,    .-  6,000  00  0 
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Intetest  to  North  American  Trust  and 

Banking  Company  9 

Interest  to  Liincaster  Ohio  Bank,-'-;— ••••• 
Paid  Lancaster  Lateral  Canal  Comna^yA 
Cincinnati    and    Whitewater  Canal 

Company  ,>•••• v 

Milan  Canal  Company,— ••••• 

Services  of  Agent  in  New  York,"*- 

ExpcMes  at  Agency  in  New  Yorh  t^^- 

fiandom,  Wright  &  Co., ^.........  1,122  35 

Hatch  &  Co.,«..- -..* S ..-..  260  a6 

Advertising/'--^— —.^ 82  06 

Slatiowgry?  ••* 18  00 

Printing, 75  XK) 

G.  W.  Helas,  (Notary  Public,).—....-  -..-  108  13 

J.  N.  Perkins, ••-.• . 

.   ,     Payments  on  CkmaJs, 

By  Commercial  Bank  of  Cincinnati: — 
On  Warren  county  Canal, 

Contracts, .....;...  17,889  00 

Contingencies, 1,500  00 

On  Miami  Canal,  viz:— f 

Contracts, • 1,960  02 

Contingencies,". ..•.••       150  00 

Payments  )>y  the  Ohio  Life  a^d  Trust  Company —  . 
On  Warren  county  Canal,  viz : 

"  Contracts...- -.— 7,098  63 

Contingencies, —  ?•.. ••        526  00 

On  lioskingum  Improvement)  viz : 

Contracts,...-?..* - .118,013  88 

Contingencies,....'.... >.  11,599  82- 

Award^ 3,000  00 

t      II  *p-^—^— 

On  Hocking  Vailey  Canal,  viz:    • 

Contracts,-.. • 62,470  36 

Contingencies,* ^.........    3^206  29  • 

On  Western  Beserve  and  Maumee  Road :.  « 

Contracts, ..*..:.  55,583  50 

Contingencies, 5,70000 
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$1,395  66  0 

360  00  0 

61,241  04  0 

66,000  00  0 
4,360  00  0 
2,000  00  0 


1,666  39  0 
48  30  0 


19,389  00  0 
2,1Q0  02  0 

7,624  &  0 

132,613  70  0 
65,676  64  0 
61,283  50  0 
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On  Urbana,  Troy  and  Greenville  Road,  viz: 
Contracts, • -•• 

On  the  Miami  Canid,  viz: 

Contracts,  --^ $19,362  07 

Contingencies, 1,168  10 

Payments  by  Commercial  Bank  of  Lake  Eric— 
On  Ohio  Canal ,  (for  repairs,) 

Contracts,  2«,413  72 

Continfencies, .<....^...       486  00 

Awards, •        870  00 

On  Walhonding  Canal,  viz: 

■     Contracto, •• 36,290  00 

Contingencies, 3,200  00 

Payments  by  Bank  of  Wooster— 
On  Muskingum  improvement,  viz: 

Contracts, 67,800  00 

Contingencies, ••  - .700  00 

Awards,- • •    2,000  00 

On  Hocking  Valley  Canal,  viz: 

Contracts, • 69,877  87 

Contingencies,     1,600  00 

On  Ohio  Canal,  (for  repairs,)  viz: 

Contracts,..- 98,967  27 

Contingencies,  •••♦••^» 4,388  74 

On  Western  Beserve  and  Haumee  Road : 

Contracts, 

On  Walhonding  Canal,  viz:  ^' 

C<mtract8, 

Contingencies,-  • •*-».— 

Ob  Vernon  Canal,  vir: 

Contingencies, •••*• 

On  Warren  county  Canal,  viz: 

Cdntracts,—- "••• 

On  Ohio  Canal,  for  repairs,  viz: 

Contracts,' 18,267  93 

Conitingencies, • 260  00 

On  Miami  Canal,  viz: 

Contracts, —  « 

Payments  by  William  J.  R^ese— 

On  Muskingum  Improvement,  viz: 

Contracts, • 24,740  00 

Contingencies, 1,000  00 


|4,976  00  0 
20,630  17  0 

23,768  72  0 
38,490  00  0 

60,600  00  0 

61,377  87  0 

103,346  01  0 

31,636  76  0 

61,646  34  0 
4,960  00  0 

1,000  00  0 

1,314  93  0 

J  8,607  93  0 
2,176  46  0 

26,740  00  0 
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On  HodiiDg  Valley  CaneJ,  viz: 

Contracts, ,  #1,230  00  0 

Payments  b^  William  Wall,  viz: 
On  Muskmgum  Improvement — 

Awards, 2,621  81  0 

Payments  by  Frankim  Bank  of  Columbus— 
On  Miami  Canal,  viz: 

Contracts, $16,580  00 

Contingencies,*-''*— « 420  00 


Payments  by  Joel  Buttles — 
On  Hocking  Valley  Canal,  viz: 

Contracts, 10,^70  00 

Contingencies,  30  00 

Payments  by  Lancaster  Ohio  Bank — 
On  Ohio  Canal,  (for  repairs:) 

Contracts, .*.  71,032  B6 

Contingencies, 8,601  76 

Awards,. • 736  89 

On  Western  Beserve  and  Af aumee  Road : 

Contracts, 13,233  99 

Contingencies,- •• *     2,760  00 

On  Muskingum  Improvement : 

Contracts, 39,200  00 

Contingencies,- •-*-:• •.      1,600  00 

On  Hocking  Valley  Canal : 

Contracta, 47,«77  93 

Contingencies, 2,680  00 

On  Urbana,  Troy  and  Greenville  Boad: 

Contracts, 1,016  00 

Contingencies, 260  00 

Payments  by  Commercial  Bank  of  Scioto— 
On  the  Walholding  Canal: 

Contracts, - ...  30,300  00  0 

Pi^jmenta  by  Columbus  Insurance  Company^ — 
On  the  Hocking  Valley  Canal,  viz : 

Contracts, 11,410  00 

Contingencies,—* 290  OO 

11,700  00  0 

P^ymentsby  Columbus  Insurance  Company — 
On  Muskingum  Improvement: 

Contrapta, 30,300  00  0 

nud  premiums  on  New  York  drafts,  1,071  18  0 

Expenses,  traveling  on        do  '        .  297  Q7  0 


17,000  00  0 
10,300  00  0 

80,371  60  0 
iMBd  99  0 
40,700  00  0 
60,267  93  0 
1,266  00  0 
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Expenses  of  Fund  Boards  to  mt: 

Samuel  F.  Maccracken,— * $1,594  68 

Daniel  Kilgore, • •— 1,098  10 

Joseph  S.  Lake,- •• •• 922  37 

William  J.  Reese,  Secretary^  including 

part  salary  of  1838, ;•        500  00 

Expenses,  traveling,  postage,  &c, •*••  86  63 

Stationary, • 22  12 

#4,222  80  0  . 

Total  disbursements, |52,946,632  26  1 

Balance  on  hand, #417,878  01  9 


DEPOSITED  AS  FOLLOWS: 

North  American  Trust  and  Banking  Company,-* #231,426  87  0 

Ohio  Life  and  Trust  Company, 109,498  16  0 

Columbus  Insurance  Company, ^•—  • 44,921  98  0 

Chelsea  Bank, .  10,608  75  0 

Manhattan  Company, 6,934  34  0 

Lancaster  Ohio  Bank,- - —  .  6,161  21  9 

Farmer's  and  Mechanic's  Bank  of  Sleubenville,* 4,300  00  0 

Urbana  Banking  Company, 1,676  39  0 

Commercial  Bank  of  Lake  Erie, t 1,760  00  4 

Commercial  Bank  of  Cincinnati, 944  48  0 

Samuel  F.  Maocracken,- *^ * .       338  12  6 

Daniel  Kilcore,: ••  260  07  1 

Joseph  S.  Lake, '..^.. •  177  63  0 


#417,878  01  9 


STATEMENT  OF  WABASH  AND  ERIE  CANAL  FUND. 

Balance  reported,  January  26,  1839,-.-..., • g2G7,85I  20 

transfer  of  Loans  from  Ohio  Canal  Fund, - 207,697  00 

Interest  on  Loans  transferred, 61,583  70 

Premium  on    do        .    do        *••  5,27428 

Total  receipts,. $532,40^  18 
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MSBURSMENTS. 

Pkyments  by  Commercial  Bank  of  CiDcxnnati,  iriz: 
Cpntract, $3,300  00 

Payments  by  OHio  Life  add  Trust  Cpippany,  vii: 

Contract, 267,939  62 

CoBtmgencies,      1,700  00 

259,63»  69 

Payments  by  Bank  of  Wooster,  viz: 

Contra€ts««*--«     43,469  43 

Awards, -      1,867  86 

Interest  on  lands,       46  76 

46,364  03 

Payments  by  Lancaster  Obio  Bank,  viZ't 

Contracts^ 162,618  93 

Contingencies,     10,000  00 

— 17?,618  93" 

Paid  interest  to  stockholders,  61,683  70 

Total  disbursments,  ^532,406  IS 


STATEMENT  OF  MIAMI  CANAL  FUND. 

Balance  reported,  January  16,  1839,-.  •^. $61,957  58 

Received  of  Auditor  of  State, 980  «0 

Loan  of  Lancaster  Ohio  Bank, - • 60,000  00 

Premium  on  sanrte^ • 3,600  00 

Transfer  of  Loan  from  Ohio  Canal  Fund, 296,676  77 

Transfer  of  Premium  on  same, 7,356  96 

loierest  to  stockholders  transferred, 24,799  86 


Total  receipts,- 


DISBQRSMENTS. 

Paid  interest  to  stockhoWers, ••  $24,799  86 

Payments  by  Ohio  Life  and  Trust  Comfeny,  vie: 

Conti^ot^, 159^98  37 

Contingencies,     11,260  61 

Awards, 1,62«  66 

172,177  44 

PaymenU  by  Bank  of  Wooster,  viz: 

Contracts, 39,464  29 

Contini'encics,       6,000  00 

44,454  W 

3...D0C.  No.  77. 
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Pajmenu  by  the  Limcaater  Ohio  Bank,  vlx 

Contracts, $69,780  38 

CoQtuigenciea«       1,927  65 

Arwarda, 936  97 

— 72,645  00 

Pbymenta  by  Columbus  Insurance  Company,  viz: 

Contracts, 123,902  98 

Payments  by  Comnaercial  Bank  of  Cincinnati,  viz: 

Contracts, 7,299  80 

Total  disburaments, $445^9  3T 

STATEMENT  OF  SINKING  FUND. 

Amount  reported,  January  26, 1839, $26,725  13 

Beceived  from  Auditor  of  State, 25,u00  00 

Total  receipts, -.... $51,725  15 

DISBURSMENTS. 

Inve^t/^d  in  360  shares  of  Ohio  Life  and 

Trust  stock,  of  $100each,-i —  •.29,''.69  30 

Invested  iu  200  shares  of  stock   of  the 
Farmer's  and  Mechanics'sBank  of  Sfeu- 

benvilIe,of  $50cach, 9 JOO  00 

.  Loaned  to  Ohio  Canal  Fund, 12,055  83 

r         S5 1,725  13 

JSiatement  showing  tht  aggregate  amount  of  moneys  expended  on  the 
^       follotoing  Canals. 

On  the  Muskingum  Improvement: 

For  Contracts, $270,053  88 

Contingencies, -       14,799  82 

Awards, ^« 7,527  81 

§292,381  61 

/JjQ  the  ^Jpckin  J  Valley  Canal : 

For  Contracts, 192^3$  15 

Contingencies, 7,706  29 

Lancaster  Lateral  Canal  Co.  6 1 ,24 1  04 

—rr-         261,783  it 
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Oo  tfa«  WdhondiDgCaDal: 

For  Contracts, 117,236  34 

Gontiogencies, 8,150  00 

^^     ^    ^  ^      , itW85J^ 

^m  tb#  Warren  county  Canal: 

For  Contracts, 26,302  66 

Contingencies, 2,026  00 

' —  g8>328  60 

Respectfully  submitted^ 

SAM'L.  P.  MACCRACKEN, 
DANIEL  KILGORE, 
JOSEPH  S.  LAKE, 

Ohio  Canal  Fvnd  CammiMMtmmro^' 
Cox.vacBcrSy  Feb.  6, 1840. 
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SPECIAL  REPORT 

or  THZ 

CANAL  FUND  COMMISSIONERS,     , 

m  AKSWER   TO  A   RESOLTTTIOIf   OF  THE  HOUSE   CALLIKa  FOK  INFOmitL- 
TlOlf   m  RELATION   TO  THE  HOCKINO   GAlYAt. 


Tb  ike  Honorable  the  Houee  of  Representatives'' 

of  the  StaU  of  Ohio: 

Notice  has  been  received  by  the  Fund  Commissionera  of  the  adoption 
of  the  following  resolution  of  the  House,  to  wit: 

*^Itetolvedi  That  the  Board  of  Fund  Commisffioners  be  requested  to 
conimanicate  to  this  House,  as  soon  as  practicable,  what  instructions  or 
communications,  verbal  or  written,  were  given  l}y  said  Board,  or  any 
isember  thereof,  during  the  past  year,  to  W  illiatn  Wall,  in  relation  to  the 
letting  or  putting  under  contract,  any  part  of  the  work  on  the  Hocking 
canal,  or  on  the  improvement  of  the  Muskingum  river.*' 

In  answer  thereto,  the  Commissioners  respectfully  report:  That  while 
It  New  York,  in  July  last,  a  letter  was  addressed  by  them  to  Mr.  Wall,  «« 
well  as  to  each  of  the  other  acting  Commissioners,  recommending  that  no 
new  work  should  be  put  under  contract,  and  that  new  contracts  should 
be  Bospended  on  the  works  then  in  progress.  As  to  any  other  communi- 
cation or  instructions  given  to  Mr.  Wall,  on  that  subject,  either  verbal  or 
written,  each  member  of  the  Board  answers  for  himself,  that  he  made  or 
fare  none  whatever. 

Respectfully  submitted, 

SAM,-  F.  MACCRACKEN, 
DANL.  KILGORE, 
JOS.  S.  LAKE, 

Ohip  Canai  Fimd  Commi§$ioner». 
OttmoDs^  Ftbruar^  0,  1840. 
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SPECIAL    REPQRT 

OP  THB 

CANAL   FUND  COMMISSIONERS, 

Bl  AlfSWKE  TO  A   RESOLUTION   OF  THE   HOUSE  THjBREIK  COMT^pTEJi. 


To  the  Sbnordble  the  House  of  Representaivces 

of  the  State  of  Ohio: 

The  Canal  Fund  Commissioners  have  been  officially  notified  of  the  fol. 
lowing  resolution  having  passed  the  House,  to  wit. 

Re$olvedf  That  the  Comhiissioners  of  the  Canal  Fund  be  requested  to 
report  to  this  House,  as  soon  as  practicable,  the  amount  of  money  expen- 
ded by  said  Board  during  the  past  fiscal  year,  for  agencies,  clerk  nire, 
traveling  expenses,  and  salaries,  designating  the  amount  expended  for 
each  item  enumerated." 

In  answer  to  the  resolution,  the  Fund  Commissioners  respectfully  state: 
That  ihey  have  expended  and  paid  out  during  the  year  ending  on  the 
ISthof  January  last,  two  hundred  and  ninety-seven  dollars  and  seven 
cents,  to  different  persons  or  agents  employed  in  the  month  of  December, 
toas?istin  convening  eighty  thousand  dollars,  drawn  from  the  Treasury, 
iniodraftson  New  York,  to  pay  interest  due  to  stockholders,  in  that  city,  on 
the  first  of  January,  1840.  That  they  have  paid  for  clerk  hire,  five  hun- 
dred dollarfi,  and  for  traveling  and  other  incidental  expenses,  eighty-five 
dollars  and  a  fraction.  For  the  traveling  expenses  of  the  £oard,  while 
engaged  in  the  discharge  of  their  offiicial  duties,  away  from  home,  three 
thousand  six  hundred  and  fifteen  dollars  and  five  cents;  and  for  salary 
of  the  transfer  agent,  in  the  city  of  New  York,  two  thousand  dollars, 
amounting  in  the  aggregate  to  six  thousand  four  hundred  and  ninety- 
•cven  dollars  tw^l^^  cents. 

Respectfully  submitted, 

SAM.  F.  MACCRACKEN, 
DANL.  KILGORE, 
JOS.  S.  LAKE, 

Ohio  Canal  Fund  Commi9n9n$rs. 
Columbus,  JMrumry  6,  1840. 
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Doc.  No  80. 


COMMUNICATION 


FROM 


WILLIAM   WALL, 


IM    VUfBICATIOK  OF  HIS  CONDUCT  WITH  KBGARD  TO  THX  LBTTINO  OF 
CONTBACTS  ON  THB  HOCKINO  VALLST  CANAL. 


FebuatyB^  1840. 
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[  Doc  No.  80.  ] 


CoLUMBU8>  Ohio,  February  8, 1840. 
Honorable  Haute: 

The  originals  of  the  following  letters  are  now  in  the  hands  of  Joseph 
S.  Ijake,  £sq^  one  of  the  Fund  Commissioners.  They  clearly  show 
my  iRrishes  and  feelings  with  regard>to  the  improvement  of  the  Musking- 
otn  river,  as  well  as  my  knowledge  of  the  funds  at  the  disposal  of  the 
Fund  Commissioners.  I  cannot  but  believe  that  if  they  were  published 
tbe J  would  have  a  strong  tendency  to  remove  existing  prejudices  ajgainst 
me,  and  I  therefope  respectfully  ask  their  publication,  in  vindication  of 
existing  charges  against  me. 

WILUAM  WALL. 
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LETTERS; 


LAHCAmR,  Ohio,  August  9,  1839. 

JamwLTa  S.  Lakb,  Eb^,: 

I>BAR  Sib: — I  was  ordered  by  jour  Secrefary,  Oonend  Rom,  to 
draw  upoD  the  Iiife  InaurancO  and  Truat  Company  for  the  ainount  of 
oioney  to  pay  contractors,  &c.,  on  the  Hocking  Valley  Canal,  and  ^m 
improvement  on  the  Muskingum  river.  In  pur9uance  of  this  order,  I 
vrrole  io  the  Bank,  ioforming;  th0  Cashier  that  paymeat  would  be  made 

00  the  Hocking  Yalley  Canal,  at  Lancaster^  on  the  9th  of  August,  and 
on  the  Improvenieiit  of  the  Husktnguni  rtrer,  at  ZanesviHe,  on  th«  Itth 
of  the  aanie  month.  I  distinctly  stated  to  the  Cashier  that  I  would 
want  $30,000  for  the  payment  ofcontraetson  the  Hocking  Talley  Camd, 
nod  j^60,000  for  the  Improvement  of  the  Muskingum  rtv«r,  together  wiA 

1  bree  thousand  dollars  for  the  payment  of  awards,  and  two  thousand  dol- 
lars for  the  payment  of  engineers — making  in  all  |^95,000. 

in  pursuance  of  my  request,  Mr.  iiedwick,  the  agent  of  the  Bank,  has 
breagbt  the  money,  but  says  that  the  Bank  considers  its  authority  to 
pay  it  eut  too  va^ue,  without  further  and  more  explicit  instruGtiowi  from 
the  Fund  Commissioners.  It  would  be  almost  fatal  to  the  tnteresis  of 
the  work,  under  my  charge,  should  payment  not  be  made  at  this  lime,  as 
was  oonfidently  expeoted  by  the  oontractocs  and  laborers  on  these  works. 
And  a«  your  Board,  as  1  am  informed  by  General  Maccracken,  expected 
tlM9  Life  Insurance  and  Trust  Company  to  make  payment  on  works  under 
ray  charge,  I  earnestly  desire  that  you  will  forthwith  expressly  authorize 
•  Mr.  LiOdwick,  to  pay  over  the  above  named  amount  of  money.  You  will 
pleaae  direct  your  letter  to(  me  at  Zanesville,  provided  it  can  reach  that 
piaee  by  the  I2th  or  I3th  of  August;  but  otherwise  write  to  the  Bank. 

I  presume  I  need  not  urge  to  you  the  vital  importance  of  speedy  ac- 
tion on  thii  subject,  as  the  contractors  have  met  and  are  waiting  to  be 
paid. 

I  am  yours,  &c., 

WILLIAM  WALL. 
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Zanesville,  Ohio,  Mgust  12,  1839. 


Joseph  S.  Lake,  Erq.: 


Dear  Sir: — I  am  sorry  to  announce  to  you  that  I  am  only  able  to  paj 
to  the  contractors^  on  the  improvement  of  the  Muskingum  river,  $34,000; 
whereas  the  actual  estimate  of  work  done,  according  to  an  estimate  takeq 
two  weeks  since,  was  $76,000;  and  hence  you  perceive  we  have  paid 
less  than  fifty  per  cent,  on  the  estimate. 

It  is  highly  important  that  the  dams  on  this  improvement  should  go  io 
this  fall,  not  only  because  the  nlivigation  of  the  river,  is  wholly  obstructed, 
but  because  it  is  the  finest  season  for  constructing  the  dams  which  has 
occurred  for  many  years,  and  more  than  likely  we  shall  not  have  another 
like  it  for  years  to  come.  Beside  this,  the  toundationa  of  all  the  dams 
are  now  laid,  and  unless  the  dautaarQ  finished  this  fall,  all  that  has  been 
already  done  will  more  than  likely  be  carried  away  and  destroyed  by  the 
winter  ice  and  freshets.  And  as  long  as  the  contraetors  remain  unpaid; 
we  cannot  urge,  much  less  compel  them  to  push  forward  the  work.  Now, 
nader  th^e  circurastances,  should  any  accident  happen  the  work,  the 
eontractora  will  ha^  a  good  claim  against  the  Legislature  for  damages; 
and  a  8tflgle,breach  in  a  dam  will,  in  all  probability,  cause  damages  to  the 
anuMmt  of  $60w 

Th^re  is  no  work  in  the  Sttrte  that  is  half  as  much  exposed  to  breaches 
as  the  Improvement  of  the  Muskiogum  river,  and  iir  order  to  encourage 
the  coQiractors  io  push  forward  the  vr-ork  \intil  it  is  out  of  all  danger 
firom  freshets,  I  have  promised  them  th^t  a  fuH  estimate  and  payment 
shall  be  made  on  thia  improvement  on  the  16tli  day  of  September  next; 
and  I  need  not  say  to  you  that  it  will  be  wholly  out  of  my  pow^  to  re- 
deem my  promise,  unless  the  Fund  Commissioiiers  will  plaee,  subject  to 
my  check,  for  the  payment  of  contractors  on  the  Muskingum  river, 
$70,000,  b^  thai  day.  And  I  entreat  you  by  the  dangers  to  which  this 
work,  in  its  present  state,  is  condlBi^  exposed,  by  the  interests  of  the 
State,  and  for  the  sake  of  enabling  the  contractors  to  push  forward  the 
woHk  until  it  is  out  of  danger,  to  enable  me.lo  redeem  my  promise. 

At  all  events  write  to  mo  as  early  as  possit>le,  in  order  that  I  may 
know  the  worst,  and  in  order  that  I  may  frankly  say  to  the  contractors 
that  the  state  can  do  nothing  to  relieve  them  from  their  embarrassments 
so  that  the  work  may  stop  at  once  and  remain  during  the  coming  wiiUer 
exposed  to  the  ruin  which  awaits  it.    Please  direct  your  letter  to  Athens. 

lamyours,  Jtc.     ' 

WILLIAM  WALL 
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AiuKfifl,  Ohio,  /iugufl  ^1^  ^839! 
Jos£Pu  S.  Luke,  £s<^: 

Dbab  Sir: — ^I  have  received  your  letter,  dated  at  Wooeter,  Aogoel:  l(k 
My  laat  payment  was  aa  follows,  namely: 

Itigiwf  9.— Hocking  Talley  Canal,  -  -  -       f41,00(> 

AuguH  12.-^Improvement  M uskingutn  rtver,        -  -        <94,00a 

■  *  .III  11 
Amount    -  -  -  .  -  w       yrfi,000 

I  shall  need  on  the  Improvement  of  the  Miiskingtim  river,  to  be  paid 
at  Marietta,  Sept  1(5,  *      -  ♦  *  -  *       $70,000 

Hocking  Talley  Canal,  to  be  paid  at  Lancaster,  Oct.  7,      -         40,000 

Amomit  of  next  payment,  ^  •  -  *-    ^110,000 

Provided  this  amonnt  is  paid  unthoiaJhS,  I  can  get  along^  eifm  stumU 
nothing  more  be  paid  this  fait ;  but  unl^s  this  sum  caff  be  bud  at  the  time 
as  above  stated,  We  will  be  ruined, 

I  shall  also  very  much  need  on  the  Hockmg  Valley  CtinaHto  b^  paid 
at  Lancaster,  Nov.  Hi      -^  -  -  -  -      #40,000 

Improvement  Muskingum  river,  to  be  paid  at  Zanesville, 

Nov.l3,  ...  -  .  .         60,000 

Amountof  last  payment,  this  (all,  -  -  -    $100,000 

Should  the  last  payment  not  be  made,  I  hope  you  will  enable  me,  at 
least,  to  pay  the  first.  Will  you  be  kbd  enough  to  write  to  me  defmtebfj 
what  I  may  expect. 

I  am  yours,  &c., 

WILUAM  WALL. 


ATH35NS,  Ohio,  Sqjfleinber  2, 1839, 
JosEra  S.  Lakb,  £sq.: 

Diu.R  Sir: — I  have  written  a  tetter  to  the  Cashier  of  the  LaQcaster 
Ohio  Bank,  and  dated  to  day,  of  which  the  following  is  a  copy,  namely: 

H  shall  need  $70,000  at  McConoelsville,  on  Tuesday  the  10th  of  Sep- 
tember, in  order  to  make  payment  to  contractors  on  (he  improvement  of 
the  Muskingum  river. 

^*I  am  informed  by  Joseph  S.  Lake,  Esqr.,  that  $45,0O0i  have  bech 
placed  in  your  Bank  by  the  Fund  Commissioners,  subject  to  my  check, 
for  the  use  of  the  Muskingum  Improvement;  and  aa  Mr.  Lake  has  prom- 
ised an  additional  $30,000  for  the  benefit  of  the  same  work,  I  trust  he 
has  placed  this  amount  also  in  the  Lancaster  Bank,  so  that  you  will  be 
able  to  make  the  full  payment." 
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Tom  will  fee  by  this  letter,  that  I  intend  to  make  pajnnevt  oa  the  Mot- 
kiogttRi  riirer  a  week  earlier  than  waa  origiiiallj  contemplated,  and  some 
reason  why  I  have  changed  the  time,  is  due  you.  I  found  that  odm 
pressing  and  important  business  would  interfere  should  I  delaj  paj- 
meDtuoiul  the  16th, end  fai  additioo  to  thii),  the  cootractorv  were  makipff 
loud  complaints  because  they  had  not  drawn  a  full  estimate  oo  the  1!M 
ef  Aagttst  These  complaints  were  eager^  seised  upon  by  all  the  wbf 
editors  in  the  Muskingum  valley  as  an  excuse  to  abuse  your  Board,  ((Im 
Board  of  Public  Works,)  and  especially  the  Acting  Commissioner  on 
the  Impiovement.  So  fiir  as  I  am  personally  and  indiTidually  conoeroed, 
I  regard  but  little  these  unreasonable  and  abeufti  complaints  and  mtlig- 
■ant  attacks*  and  yet  I  api  iCroni^y  inclined  to  slop  their  raot  and  noin 
at  as  early  a  day  as  practicable.  I  hope  that  you  wiU  agree  wiii  me  dbl 
these  reasons  are  at  least  entitled  Ui  some  weighty  and  slMiuld  the  I^om:^ 
tar  Battk  not  be  in  a  situation  to  pay  out  the  whole  970,000,  that  yoo  wS 
send  an  ageat  from  your  institution  with  the  balance.  In  dm  evenu  if  it 
will  be  of  any  advantage  to  your  Bank,  1  will  send  the  Wooster  money 
to  the  lower  end  ef  the  line,  or  so  (ar  as  piactioaUe,aee  tfnt  it  goes  into 
the  bands  of  DMB  who  wiH  give  you  no  trouble. 

An  open  and  candid  correspondence  withyou^is  eameslly  solicited,  so 
that  w#may,  as  nmdi  arposmble,^  understand  each  other,  and  therd)j  be 
die  better  able  to  accommodate  ourselves  to  circumstances  not  under  sor 
controL  Both  BoardSt  as  well  as  the  Acting  Coounissioiiers  are  oAea 
aach  embarrassed  because  they  knew  nothmg  of  each  others  wants  or 
airangements,  and  stOI  less  of  their  plans  and  prospects, 

Iamyoum,ft€n 

WILLIAM  WALL. 


Athbhs,  Ohio,  SepUmber  7,  1889. 
JosxPH  8.  Laes,  Es^.: 

I  this  morningreceived  your  letters  of  the  3 1st  of  August  and  the  2d 
of  September.  The  whole  amount  of  the  payment  on  the  Improvemeot 
^tbe  Muskingum  river,  to  be  made  at  McConnebville  ootke  lOtb  of  Sep- 
tember, will  be^QiOOO.  I  have  notified  the  Laacaster  Bank,  of  the 
time  and  place  oC  payment,  expecting  th^  agent  to  p«(y  $45,000$  sad 
since  receiving  your  last  letters,  I  have  also  notified  Messrs.  Hubbard  sod 
Bates  Uiat  you  had  authorized  me  to  draw  on  Mr.  Hubbard  for  $4S,000, 
and  on  Mr.  Bates  for  $10,000,  and  that  $18,000  in  additk>n  to  these  sums, 
would  be  needed  to  make  up  the  whole  amount  of  the  payment,  which 
wUl  be  $70,000.  I  have  also  informed  them  that  payment  would  be 
made  m  Tuesdayi^.tbe  10th  of  September,  at  McConnelsville. 

1  am  yours,  dec.,  in  haste, 

WILIJAM.  WALL. 
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AtBCMs,  OhiOj^  Septmbm-  11,  1839. 
JosETH  S.  Lake,  Ebq,.: 

Daik  SfB: — I  hare  made  my  ipkjmm/t  on  tke  Impronpemeot  #f  (he 
MoskiDgum  river,  and  find  tbat  there  has  been  more  work  done  than  I 
had  anticipated,  by  ^I5^000«  This  reaelted  from  the  unusual  low  stage 
of  water  in  the  Muskingum,  and  the  fine  dry  season  so  farorable  to  sue- 
OMsftil  operations  on  that  work.  I  did  not  feel  jte3Fself  at  liberty,  how^ 
ever,  to  draw  for  more  than  $70,000,  the  amount  which  I  had  estimated 
ttouM  be  wanted,  and  the  sum  which  I  had  called  on  you  to  funjish;  I 
drew  checks  on  the  Lancaster  Bank  for  the  payment  of 

cOnlnieters,      -  -  -  -  ^  .       $39yi00 

For  the  eugkmeer  sefviee,  -         «  »  ^  •  6#0 

AmouAT  in  Lancaster  Bank,    -  -  -*        .    •        $99,7(XI 

AUo,  on  William  B.  Habbard^      -  -    ^       -  -         30,300 

Total  amount  of  payment,         ...       ^70,000 

There  remains  in  the  Lancaster  Bank,  for  the  use  of  the  Im- 

provenneBt,  ef  the  MuskiBgvm  rirery      ...  |(5,300 

In  the  hands  of  Wiliam  B  Hubbard,           -            -            -  1 1,700 

lo  the  hands  of  Joel  Buttles,         -            •            -      ,      .  10,909 

Aaoovrnt  not  appropriated,  ...       ^7,000 

The  actual  estimate  on  the  Improvement  of  the  Muskingum  river,  ha?** 
log  eiceeded  the  amount  anticipated,  by  $15,000,  should  the  work  con« 
tioue  to  progress,  even  withl^s/i  spirit,  imdl  the  13th  of  Neverober,  the 
time  when  the  next  payment  is  to  be  made,  at  least  25,000  ino^e  of 
work  will  be  done  by  that  time  than  I  had  expected,  fiy  adding  then 
$15,000,  $25,000,  and  $60,000  together,  we  wiH  have  the  next  estimate 
an  the  Muskingum  Improvement,  amounting  to  $100,OCO,  instead  of 
160,000,  as  was  exf  acted;  this  suin  will  be  wanted  on  the  work  on  the 
13tb  of  Nov€0»ber,  which  will  dose  our  demands  oa  the  Board  of  JFuod 
Commissioners,  until  next  spring. 

Owing  X0  sickness  on  the  llocking  Valley  C^naU  I  feel  pretty  confi* 
iicDt  that  our  uQxt  estioiate  on  that  work  will  fall  short  of  what  T  had  sup* 
posed;  so  that  I  think  $30,000  will  be  enough  to  make  the  payment. 
8houkl  this  provejo  be  the  case^  the  following  estimate  may  ako  be  set 
down  at  the  same  amount.  If  I  fiad  this  supposilioh  to  be  cofnect,  I  wiU 
give  you  immndia^  notice  of  tl^e  result  after  payment. 

1  have  heretofore  called  upon  you  for  $40,000  to  pay  contractors  on 
the  Hocking  Yalley  Canaly  at  Lfincaster,Ohio,  October  (he  7th;  will  you 
therefore,  please  to  give^me  timely  notice  where  the  f^nds  will  be  placed, 
and  en  whom  I  must  draw  my  checks. 

«-- Doc.  No.  80. 
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With  regard  to  the  next  payment  on  the  ImproTement  of  the  Urn- 
kingum  river,  I  think  I  may  safely  say  that  you  will  be  able  to  make  op 
the  payment  of  $100,000  needed,  by  means  of  the  fo]k>wing  itemi, 
namely: 

Remaining  in  the  Lancaster  Ohio  Bank,     •  .  -        ^5,700 

In  the  hands  of  William  B.  Hybbard,         -  -  -         11,700 

In  the  hands  of  Joel  Buttles,  -  *  -  -         10,300 

Amount  ssTod  from  the  two  estimates  en  Ibe  Hockiag 

Valley  Canal, 20^ 

8«n  yet  to  be  provided,     .....        62^ 

Amount  of  next  estimate  on  the  Imp.  Mask.  riTer,        -     $100^00 

T^  will  see  from  this  letter,  that  I  now  expect  to  want  for  this  (all's 
operations,  about  $20,000  more  money  than  I  had  formerly  estimated.  I 
hare  been  quite  particular  in  this  letter,  hopmg  that  it  ought  prove  osefiil 
to  us  both  in  making  our  arraBgements. 

I  am  jKiurs,  &c.« 

WILLIAM  WALL. 


AthMs,  OmOf^  SepUmber  21,  1639. 

Josxpn  S.  Lake,Ssq.. 

Dkas  SfE: — I  have  received  your  letter,  dated  the  18th  of  tbe'present 
month,  and  find  that  I  am  adthorized  to  draw  on  the  Laticaster  Obio 
Bank  for  the  next  payment  of  contractors  on  the  Hocking  VaHey  Gtaal, 
to  the  amount  of,  .....      $18,000 

On  WiHiam  B.  Hubbard,  for  the  sum  m  his  hands,  -         11,700 

On  Joel  Buttles,  for  the  sum  in  his  handst  -  -         10,500 


Amcnant,  -  -  -  -      $70,000 

This  sum  will  be  ample  for  the  next  payment  on  the  Hocking  Valley 
Canal.  My  next  payment  on  this  work  will  be  made  on  the  10th  day  of 
October,  at  Lancaster;  and  I  have  this  day  given  notice  to  the  Lancaster 
Ohio  Bank,  to  WQliam  B.  Hnbbard,  and  to  Joel  Buttles,  of  the  time  and 
place  of  payment,  together  with  the  amount  for  which  you  Bare  author- 
ized me  to  call  on  each  of  them. 

I  still  ^ink  that  my  next  payment  on  the  Hockin|^  Valley  Canal,  wifi 
fan  $^10,000  short  of  what  I  had  formerly  estimated  it  at    I  will,  however, 

S'veyou  immediate  notice  of  the  amount  of  the  payment  after  it  abifl 
ive  been  made. 

I  am  youm,  Sco., 

WILLIAM  WALL 
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IiANCikSTESy  OhiO|  OctobtT  II9  1839. 
JOBIPH  S.  LAKEyEso-: 

Dear  Sir: — Our  payment  is  completed,  and  owing  to  the  unusual  fins 
weather,  more  work  has  been  doile  fban  was  anticipated.    My  payments 
OD  the  Hocking  Valley  Canal  are  as  follows,  namely: 
Lancaster  Ohio  Bank,  to  contractorS|         -  -  $15,440 

Check  on  incidental  fund,  -  -  -  -  -  1,000 

Amount  on  Lancaster  Ohio  Bank,  •       $16,440 


Joel  Battles,  to  contractoi^  ....       $10,270 

Check  on  incidental  fund,  ....  30 

Amount  on  Joel  Buttles,  -  -  -      $10,300 

Our  next  payment  will  consist  principally  of  final  estimates,  on  the  fol- 
lowing sections,  namely:  Nos.  1,  2,  3,  4,  6, 6,  7, 8,  &,  10,  la,  16,  16, 
17, 18, 20  and  23.  The  final  estimate  on  each  of  these  sections  will 
be  small;  but  as  they  will  be  coming  in  daily,  a  fund  of  eight  or  ten  thou- 
sand dollars,  will  he  needed  on  the  Hocking  Valley  Canal  in  order  to 
meet  them.  This  ad^ount,  whatever  it  may  be,  will  so  far  reduce  the 
imn  wanted  for  our  next  payment,  which,  if  the  weather  continues  fine, 
may  amount  in  all,  to  the  sum  heretofore  stated,  to  wit,  $40,000. 

There  is  still  remaining  in  the  Lancaster  Ohio  Bank,  subject  to  my 
check,  $1  600,  but  this  may  not  be  more  than  snfTicient  to  meet  the  finirl 
estimate  on  Manypenny's  job,  a(  Zanesville.  You  will  pleoee  give  me 
mch  information  with  regard  to  money  matters,  in  fbture,  as  shall  enable 
me  to  arrange  matters  according  to  the  amount  of  fnnds  which  I  shall 
Dsed,  or  rather  have  at  my  disposal,  and  accept  my  thanks  for  your  kbd 
fifors  during  the  past  season. 

I  am  yours,  &c., 

WILUAM  WALL. 


Athens,  Ohio,  Sq^lember  24j  l^Sd. 
Joseph  S.  Lake,  Esq.:« 

Dbar  Sie:— I  have  just  received  your  letter  of  the  18th  of  the  pre- 
•em  month,  and  have  taken  the  first  opportunity  to  answer  it.  Had  I 
known  at  the  time  of  the  payment  that  no  difficulty  would  have  occuired, 
by  drawing  for  eighty-five  thousand  dollars  instead  of  twenty  thousand^ 
I  would  have  done  so;  tnd  yet  the  contractors  on  the  line  are  perfisctly 
satisfied  with  the  last  payment.  In  fiuH.  die  contractors  did  not  know 
that  any  thing  mora  was  *ie  then,  because  I  had  direeled  the  eDgineer 
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to  make  hit  ettimato  full,  for  ray  U86|  but  to  limit  hia  -oertificatea  to 
$70fiOO.  I  hava  to  exproaa  to  you  my  ajocere  tbanka  for  tha  prompt* 
Doaa  with  which  yon  have  Diet  my  several  requiaitions  upoo  your  Board, 
aa  well  as  for  the  polite  manner  in  which  you  have,  from  time  to  timet 
communicated  to  me  the  state  of  the  funds,  as  well  aa  in  whose  hands  they' 
ware  placed. 

I  have  no  fears,  but  that  the  money  placed  subject  to  my  qheck,  will 
more  than  pay  all  the  demands  of  the  Improvement  of  the  Muskioffum 
river,  and  of  the  Hocking  Valley  Canal,  up  to  the  11th  and  13th  of  r(o* 
vember,  at  which  time  tlM  final  estimates  for  this  fall  will  be  made;  and  as 
you  have  authorized  me  to  draw  in  favor  of  either  work,  as  circumatances 
shall  require,  all  difficulties  on  the  subject  of  money  for  either  work  will 
be  removed. 

I  am,  in  haste,  yours,  &c., 

WILLIAM  WALL. 


Much  having  been  said  ia  the  Boorcl  of  Public  Works,  as  well  as  bv 
maaabera  of  the  Legislature  and  other  individuals,  the  t<^ndency  of  wbidi 
aaams  to  charge  me  with  having  transcended  my  duty  and  authority,  aa 
Acting  Commissioper,  in  letting  that  part  of  the  Hocking  Yalley  Canal 
vhich  lias  betweea  Nelson ville  and  A((|iens,  I  hope  ](  shall  be  pardoned 
for  taking  this  occasion  to  justify  myselef  before  the  General  Assembly 
and  the  world  for  my  conduct  wi^h  r^g^rd  to  this  raaUen  And  here  permit 
ma  to  observe,  that  my  only  object  is  to  place  the  subject  in  a  proper  point 
•f  view,  and  to  show,  if  ppssible,  that  I  do  not  deserve  censure^  and  if 
that  be  impracticablei  then  to  insist  that  I  acted  from  disinterested,  though 
parhaps  miataken  motives,  having  misunderstood  the  will  of  the  Board, 
aod  the  design  offormer  legislatures. 

It  will  be  renumbered  that  I  came  into  office,  by  virtue  of  an  act  of  the 
General  Assembly,  passed  during  the  winter  of  1836,  connected  with  a 
joint  resolution  of  both  branchas  of  the  Legislature,  passed  the  same 
wiqter.  By  virtue  of  these  acts,  I  entered  upoo  the  duties  of  my  office 
the  first  day  of  April,  in  the  same  year,  and  at  a  meeting  of  the  Board 
which  commenced  its  session  on  th^  fourth  of  the  same  month  'Hhe  im- 
provement of  the  Muskingum  river,  the  Hocking  Valley  Canal,  the  Na- 
tional Road,  together  with  divers  surveys  and  examinations  of  roads, 
canals  and  slack  water  lines,"  were  committed  to  my  immediate  charge. 
By  reference  to  the  laws,  passed  during  the  same  winter  in  which  I  wpM 
first  appointed  to  my  present  office,  it  will  be  seen  that  a  law  for  the  con-' 
atniction  of  the  Hocking  Valley  Canal,  passed  March  the  7th;  another 
for  the  improvemaataf  the  Muakiogum  river,  passed  the  9th  of  tbesaa>a 
OBonth:  and  a  third  authorizing  the  eaostfoctioii  of  the  Walboodioi 
and  Mohican  Canal,  paaaad  on  the  14ih. 

Themoat  malarial  part  of  the  first  aactioQ  of  the  act  authoriisiog  tko 
•onalnietion  of  the  Hooking  T^Uay  Catal,  veada  as  foHows:  ^^That  tba 
OmmI  CooniaaioMra,  or  tko  Boaid  of  Public  Wofka  of  lUa  Seals, 
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be,  BBfl  ibe^  ire  hereby  cmpowerfd  ami  dtf-ected*  lU  afitr  a  full  6;^mina- 
tioRt  k  be  iouod  practicable^  and  in  tb^  opinioa  of  aaid  Board  it  will 
yiald»  together  viith  the  consequent  increase  of  tolls  on  the  Ohio  Canal,  a 
sufficient  revenpe  to  the  State,  when  completed,  to  sieet  the  interest  oa 
the  cost  of  construction,  to  construct  a  navigable  communication  from 
the  termination  of  the  Lateral  Canal,  in  the  town  of  Lancaster,  in  Fairt 
6e)d  county,  to  the  town  of  Athens,  in  Athens  covinty.''  The  third  see^ 
tipn  of  the  same  act  appropriates  $360,000  for  the  purpose  of  carrying 
the  law  into  efiect,  and  authorizes  the  Fund  Commissioners  to  borrow  the 
lamey  at  a  rate  of  interest  not  exceeding  six  per  cent. 

By  a  like  refer^pce  to  the  law  authorizing  the  Improvement  of  the  Muar 
kingum  river,  it  will  be  seen,  by  the  iBist  section,  '^that  Ibe  Canal  Com*- 
missioners  of  \h»  State  be,  aqd  they  are  hereby  empowered  and, directed 
to  improve  the  navigation  of  Muskingum  river  hy  slapkwater  navigation 
fiom  its  mouth  to  ^uch  point  thereof,  at  or  near  the  town  of  Zanesville^ 
18  has  not  already  been  dedicated  and  appropriated  by  the  state  ior 
9ach  oliyectfl,  in  such  manner  and  with  such  locks  and  dame  as  may  b« 
oecessary  to  secure  the  safe  transit  and  convenient  passage  of  stean)«^ 
boats  of  such  dimensions  and  capacity  af  ^aid  Commissioners  Qf^ay  pre^ 
seribe;  Provided^  That  said  Commisslooers  shall  i^ot  cemmence  said  work 
unleast  in  their  opinion,  the  work  when  finished  will  not  l^ssea  busine^ 
upon  the  Ohio  Canah  and  the  tolls  and  water  rents  to  be  derived  therefrom*. 
wOl  pay  the  interest  annually  on  the  f  est  of  constryctioi)*"  The  third 
section  of  the  same  act  appropriates  $400,000  for  the  purpose  of  enabling 
the  Commissioaers  to  carry  into  effect  the  object  of  the  law;  and  the 
Fund  Commissioners  are  authorised  to  borrow  the  amount  approprjaX^ 
upon  the  credit  of  the  State*  at  a  rate  of  interest  net  exceeding  five  per 
ceot 

The  few  authorizing  the  construction  of  the  Walhonding  and  Mohioaii 
Canal,  does  not  olace  it  under  apy  similar  restrictions  to  those  attacbeil 
to  tbeHocking  Valley  Canal  aad  to  the  Improvement  of  the  I^uskipguni 
rifer:  that  work  is  placed  on  the  same  footing  with  the  other  eanm$  of 
the  State;  and  while  the  act  appropriates  $^00,000  for  the  construction 
of  it,  and  authorizes  the  Fund  Commissioners  to  borrow  the  money^ 
upon  the  credit  of  the  State,  they  are  not  limited  to  the  payment  of  any 
pvticularrate  of  interest  upon  the  loan  as  is  done  in  the  laws  authorising 
the  other  two  above  named^works.  And  here  permit  me  to  remark,  that 
the  law  puts  the  Hocking  Yalley  Canal  upon  a  more  favorable  footing 
than  it  does  the  Improvement  of  the  jUuskingum  river*  Money  is  to  be 
borrowed  for  the  fprmer,  at  the  rate  of  six  per  cent.,  and  the  work  is  to 
commence  whenever  the  Board  can  .say  from  a  '^iull  examination,  it  is 
pmcticable,  and  that,  in  the  opinion  of  the  Board,  it  will  yield,  together 
with  the  consequent  increase  of  toll^  on  the  Ohio  Canal,  a  aufficieat  rev- 
emie  to  the  State,  whe^i  completed,  to  moet  tbe.ioterest  on  the  coat  oC 
construction,"  white  on  the  latter,  the  money  must  be  borrowed  at  a  rata 
of  interest  not  exceeding  five  per  cent,,  find  the  Comnaisaioners  are  lor- 
hidden  to  commence  the  ^ork  until  they  can  give  it  as  their  opinion  th^t 
thidipprpvement  when  finished,  will  no  Uessen.busiQesa  upon  the  Ohio 
Canal, apd  <hat  the  tolls  an4  watejp  rente  ivillp^y  the  intMeataMualljVM 
..%cost  of  construction. 
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At  the  first  meetii)(  of  the  Board  of  Public  Works,  in  AprO,  18M,  it 
will  be  seen  that  afler  contulttag  with  regard  to  these  three  improyemeBli, 
all  doubU  as  to  their  utility  were  removed,  and  every  restriction  voder 
which  they  were  placed,  yielded  to  the  clear  convictioDs  of  each  individil* 
al  member  of  the  Board.  This  will  become  evide^  by  reference  to 
their  first  annual  report  and  to  the  journal  kept  by  the  Board.  la 
their  report,  the  Board  say:  ^Upon  a  careful  examination  of  ailihe 
Jacts  relative  to  the  improvement  of  the  Muskingum  river,  and  of 
the  eonstruction  of  the  Hocking  Valley  and  Wal  bonding  Canals,  the 
Board  are  satisfied  that  these  improvemtents  would  be  conducive  to 
the  public  interest  and  yield  a  revenue  to  die  state  suffiderU  to  mat 
ik$  irUeresi  on  the  cosV^ 

And  at  the  same  meeting  of  the  Board,  there  will  be  found  entered  oo 
their  journal  the  following: 

^ttetohotd  by  the  Boards  Thut  it  is  expedient  to  engage  in  the  Im- 
provement of  the  navigation  of  the  Muskingum,  agreeably  to  the  provisioitt 
of  an  act  of  the  General  Assembly  of  March  7, 1636{  and  for  that  purpose 
we  request  the  Commissioners  of  the  Canal  Fund  to  ihake  a  loan  of  one 
hundred  thousand  dollars:  That  it  is  expedient  to  engage  in  tfte  improve- 
ment of  the  navigation  of  the  Walhondioff  and  M6hican  waters,  agreeably 
to  an  act  of  the  General  Assembly  for  that  purpose,  passed  March  14, 
1836,  and  for  that  purpose  we  request  the  Commissioners  of  ihe  Canal 
Fund  to  make  a  loan  for  one  hundred  thousand  dollars:  That  it  is  expe- 
dient to  engage  in  the  construction  of  the  Hocking  Canal,  agreeably  to 
an  act  of  the  General  Assembly  of  the  State,  for  that  purpose,  passed 
March  7, 1836,  kivd  for  that  purpose  we  request  the  Commissioners  of 
tiie  Canal  Fund  to  make  a  toad  of  one  hundred  thousand  dollars.^ 

By  these  resolutions  it  will  bo  seen  at  a  glance  that  the  improyement  of 
the  Muskingum  river,  the  Walhonding  and  Mohican,  and  the  Hocking 
Valley  Canals,  were  all  placed  precisely  on  the  same  footing  by  the 
Board  of  Public  Works,  at  their  first  meeting,  in  April,  1836,  and  the 
same  antount  of  requisitions  was  made  on  the  Fund  Commissioners  for 
each  of  them;  and  by  virtue  of  this  authority  and  no  other,  the  whole  of 
ihe  Improvement  ot  the  Muskingum  river,  and  of  the  Walfaondmg  Canal, 
were  put  under  contract  without  complaint;  and  had  I  gone  on  at  that 
time  and  put  the  whole  of  the  Hocking  Yalley  Canal  under  contract  three 
years  before  I  did,  there  would  have  been  no  just  grounds  of  complaiot; 
tmd  yet  I  am  now  gravely  charged  by  a  comnnttee  of  the  House  with 
"^putting  under  contract  the  entire  balance  of  the  Hocking  Valley  Caoal, 
contrary  to  the  orders  of  the  Board."  I  shall  presently  show  when  the 
Improvement  of  the  Muskingum  river  was  let,  when  the  Walholding  and 
MohtcaQ  Canal  was  put  under  contract,  and  at  what  periods  of  time  cer* 
tain  portions  of  the  Hocking  Valley  Canal  was  let,  by  which  it  will  be 
'elearly  seen  that  more  than  one  third  of  it,  in  cost  of  construction,  was 
(nttrecendy  let. 

It  has  been  said,  however,  that  this  canal  has  no  merits;  but  if  I  mis- 
tske  not  such  an  assertioa  cannot  be  fairly  maintained,  hi  answer  to  a 
resolution  of  the  Hotise  dated,  February  t7, 1637,  ^allinjor  upon  die 
teMd  ta  report  whether  the  works  on  the  li^iskingum  rivers  the  Hocking 
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Yala^GaBalv  mad  ibm  WalhoQding  GuiaU  ta  the  opinuNi  of  iIm  Board, 
wiH yield  a  revenue  suffioieat  to  meet  theuiterest  od  the  money, in  these 
vorks,  from  tber  lime  of  their  inTeatmetilf  the  Board,  when  speaking  of 
die  Hooking  Yalley  Canals  use  the  following  strong  and  eonprehensiyo 
iBgnage:  ^'The  Hocking  Yalley  Canal  paaeea  through  a  region  of 
eonntry  known  to  ahound  in  bitiftminous  ooal»  of  an  excellent  qoality, 
which  ia  inexhau8tih1e«  and  all  experience  goes  to  show  that  Canals  pass* 
iag  through  coal  regions,  have  always  proved  highly  productive.  The 
Bmrd  have  no  reaspa  to  believe  thai  this  will  form  an  exception. "  And 
the  Board)  might  have  added  with  equal  force  and  truth,  that  sah  in  the 
isotion  of  country  through  which  the  improvement  passes,  is  as  inex- 
haustible as  the  coal;  but  this  last  fact  has  mainly  been  brought  to  Kghl 
M>ee  that  report  was  made. 

At  another  meeting  of  the  Board  of  Public  Works,  Marth  27,  1837, 
tbafollowiBg  requisitions  were  again  made,  by  the  Board,  on  the  Fund 
Ceomiasioners: 

'^Ordtr^d,  Thata  requisitien  be  made  on  the  Commisaionera  of  the 
Cbaal  Fund,  for  the  sum  of  one  hundred  thousand  dollars,  to  he  applied 
to  the  payment  of  contracts  on  the  Walhonding  and  Mohican  Canal, 
pbced  subject  to  the  check  of  Leander  Ransom,  Acting  Commissioner 
oi  said  Caaa),  under  the  rules  proseribd  by  the  Commissioners  of  die 
Onal  Fond  for  paying  money  on  contracts. 

^Ordefdt  That  a  requisition  be  mad^  on^the  Commissioners  of  the 
OMial  Fund  for  the  sum  of  one  handred  thousand  dollars,  to.  be  applied 
Id  the  payment  of  contracts  on  the  M4]skingura  river  Improvement,  and 
phced  subject  to  the  check  of  WiHiara  Wall,  Acting  Commiasioner  on 
mad  improvement,  under  the  rules  prescribed  by  the  ^  Conmiisaioners  of 
the  Oanal  Fund,  for  paying  money  on  contracts. 

*^Orderedf  That  a  requisition  tie  made  on  the  Commissioners  of  the 
Omal  Fund  for  the  sum  of  one  hundred  thousand  dollars,  to  be  applied  to 
4e  payment  of  contracts  on  the  Hocking  Yalley  Canal,  and  placed  sub- 
ject to  the  check  of  William  Wall,  Acting  Commissioner  on  said  Canal, 
mdm  the  rules  prescribed  by  the  Commissioners  of  the  Canal  Fond  for 
pejing  money  on  contracts." 

Here  again  it  is  abundantly  clear  that  these  three  Improvements  are 
pkced  by  the  Board,  on  precisely  the  same  footing,  and  from  any  thing 
tiMtean  be  gathered  from  the  acts  of  the  Board,  I  was  as  much  author- 
ised to  put  the  whole  of  the  Hocking^  Yalley  Canal  under  contract  at 
eaee«  as  1  had  the  improvement  of  the  Muskingum  river,  or  as  Mr.  Rao* 
ioai  had  the. Walhonding  Canal;  and  yet  I  am' most  severely  censured 
ktaasel  nut  this  work  under  contract  at  three  di&rent  periods,  and  more 
tm  one  mird  of  it  at  a  much  later  date  than  either  of  the  other  two  works 
were  let  In  proof  of  this  laat  assertion,  permit  me  again  to  appeal  to 
Ihareports  of  the  Board. 

The  Board,  in  their  firat  annual  report,  when  speaking  of  the  WaU 
iMnding  and  Mohican  Canal,  sav:  ^'This  canal  as  located,  is  S3  miles  in 
leagthi  aboot  IS  miles  of  which  was  placed  under  contract  during  the 
nooth  of  October  last,  (18d6,)  to  be  completed  in  iw%  years.'^  In  the 
Moa  report  it  is  saidi  «<sixtean  and  an  half  BMles  of  the  uocking  Yalley 
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CftMil  wtfth  locitod  mibm  fearij  part  of  the  itmitMtf^  nai  pUwed  Mdcr 
ooBfiaet,  duriaf  July  laat,  (1836,)  to  be  completed  hj  the  firtt  day  ef 
October,  fiext;"  that  ie>  to  be  compKpted  by  the  ftrat  day  of  Ooteber,  im. 
And  again  the  same  report  containa  thia  paragraph: 

Htk  coaaeqaence  of  the  great  scarcity  of  akilfal  eogineera,  T*  0. 
fiatea,  ad  adviMny  member  of  the  Board,  wiaa  induced  le  take  chatfeaf 
the  aurrey  and  final  location  of  the  Improvement  of  the  Muakiagaa 
river  until  another  engineer  of  the  requisite  qualificationa  co^d  be  ob> 
tained.  The  neceaaary  locatietie  having  beeninade*  and  the  plana  ail 
apeeificatioiis  being  in  readtoesa,  oontracta  were  entered  into  ob  the  fMi 
of  Octeber  laat,  (1836,)  fer  oonipletiAgthe  wodc  by  the  fiiat  of  OeMbtr, 

Here  then  we  find  that  the  whole  Improvement  of  the  Mn^ana 
river,  seventy  mitea  in  lengthy  was  put  under  Contract  in  the  Ml  ef  1836, 
while  at  the  sameitme  bet  sisteen  and  an  half  milee^  ef  the  Hoekiig 
Valley  Canal  was  let,  although  this  work,  as  I  have  heretelbre  clearly 
ahown,  was  put  by  Ulw  on  a  ctocidedly  better  footing  than  that  uf  the  Miu- 
kmgum  Improvement,  and  yet  I  am  gmveiy  charged  wi^  being  teape- 
eial  favorer  of  the  Hocking  Valley. 

Permit  me  bow  to  reier  lo  the  eeeond  annual  fepoft  of  the  Board  of 
Public  Worka.  Under  the  head  of  the  Walhonding  and  Mohican  Cmith 
it  ia  there  said:  <<This  canal,  as  (hr  aa  leeated,  ia  twentyAhree  aaki 
kmg,  extending  from  the  Ohio  Canal,  near  Roscoe,  to  a  point  UA  the 
Mohieaa  about  four  milee  above  the  juactieti  termed  liy  the  Vetnoa  9td 
Mehiean  rivers.  Eighteen  nilea  o(  this  hne  were  placed  noder  eontrad 
previous  to  our  last  annual  report,  and  the  remainder,  being  eleven  aeoUsai 
ot  the  hemtH6$t  varki  andonnhiek hidi  $vfiemnUy  knp  warefMi  uhimmi 
at  the  fint  letting j  were  put  under  contract  during  the  early  part  ef  lbs 
spring,"  (1837.)  When  speaking  of  the  Hoeking  Valley  Cmal,  id  the 
eame  report,  the  Board  again  Miy :  ^ An  addifieaal  aixteen  mtlea  of  ttfi 
Kne  was  put  under  contract  in  October  last,  (1367,)  te  be  oonipteted  k 
Iwe  years  from  the  time  of  letting." 

I  have  now  flitly  austained  the  assertion,  that  alihoogh  4ie  ImpieisaNat 
of  the  Muskingum  river,  the  Walhonding  and  MehicaQ  Canal*  and  ths 
Hocking  Valley  Canal,  were  all  pot  oh  equal  footing  by  the  Beard  of 
Public  Works,  in  April,  1836,  still  the  whole  of  ^  imp^evemeiitef  the 
Muskingum  river  was  put  under  contract  in  October,  1W€,  the  whois 
of  the  Walhonding  and  Mohican  Canaf  early  in  the  spring  of  1887,aBi 
that  but  one  third  of  the  Hocking  Valley  Canal  waa  put  under  cootiaet 
in  July,  1890,  another  third  in  October,  1837,  and  the  remaking  tkiri^ 
ns  will  be  seen  by  our  last  annual  report,  in  ^kptembar,  1839?  and  yet  sA 
tiim  goes  to  show,  most  conclusively  that  the  Hoeking  Valley  Oaaailk 
my  especially  favored  work.  I  have,  perhapa,  even  dene  injastioe  tethii 
work  by  thas  keeping  it  back;  but  my  excuse  is,  that  I  Smftcipatad  jalt 
each  a  charge  &tim  the  malignant  and  ilHbeml^  being  myself  #  dt&en 
<>f  the  valley. 

But  it  may  be  said  that  I  do  not  eome  up  fkirly  and  meet  *the  ians  ili 
which  I  am  directly  charged  with  having  *^ut  under  eeutratt  the  eatiBB 
Maoce  of  the  Hoeltiag  Vattey  Canal,  contrary  to  ih%  ordera  af  the 
Board,  and  the  recommendation  of  the  Fund  Commissioners. 
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These  charges  are  grave  and  pointed,  and  I  take  this  opportmiity  of 
deoying  (he  truth  of  them  both,  most  positively  and  flatly.  And  now  for  the 
proof.  But  before  I  enter  upon  the  main  points,  permit  me  to  make  a  col- 
lateral remark  or  two;  and  here  at  the  outset,  I  roundly  assert  that  I 
never  put  an  inch  of  the  Hocking  Valley  Canal  under  contract,  without 
positive  authority  from  the  Board,  to  do  so.  No  question  has  ever 
been  raised  with  regard  to  my  authority  to  let  the  first  I6k  miles  of  that 
improvement,  nor  am  I  aware  of  any  question  having  been  made  with  re^ 
gard  to  my  having  direct  authority  to  let  the  second  16  miles;  but  if  any 
thing  of  the  kind  has  ever  been  asserted,  the  proof  to  the  contrary  is  at 
baod— and  here  it  is,  taken  from  the  journal  of  the  Board.  At  a  meet-^ 
iogof  the  Board  of  Public  Works,  in  September,  1837,  the  following 
Older  was  passed,  namely:  '^That  the  acting  Commissioner  having  charge 
of  the  Hocking  Valley  Canal,  be  authorized  to  put  under  contract  so 
nmeh  of  said  canal  as  lies  between  section  No.  twenty-five  [25]  and 
the  town  of  Nelsonville." 

But  the  main  question  at  issue  is  still  not  absolutely  conclusive  in  my 
f<i7or.  Had  I  direct  and  positive  authority  from  the  Board  to  put  that 
part  of  the  Hocking  Valley  Canal  under  contract,  which  lies  between 
the  town  of  NelsonviUe  and  Athens,  which  is  the  last  division  let?  To 
thisqaestion  I  answer  distinctly,  in  the  affirmative.*  But  I  might  here  re- 
mark that  the  Board  of  Canal  Commissioners  had  prepared  this  last  di- 
lisioQ  for  letting  prior  to  my  taking  charge  of  it  a  second  time,  and  if  I 
am  correctlly  informed  on  this  subject,  they  designed  to  have  put  it  under 
contract  early  last  spring,  and  they  would  have  done  so,  had  they 
BoC  have  been  removed  from  office.  In  this  position  I  am  fully  sus- 
tained by  their  annual  report,  dated  January  17, 1839,  in  which,  Mdien 
speaking  of  the  Hocking  Valley  Canal,  they  say:  ^A  party  under  the 
direction  of  the  resident  engineer  on  this  improvement  is  now  engaged 
mikt final  location  of  the  line  from  Nelsonville  to  Athens,  in  Athena 
twiAj,  preparatory  iopvUmg  it  under  cotract?'^  And  let  it  be  here  remem- 
bered, that  this  }report  was  made  almost  three  months  prior  to  my  com- 
iog  into  office  a  second  time,  and  nearly  eight  months  before  this  divis- 
ion of  the  work  was  finally  let. 

Uoderslanding,  at  the  meeting  of  the  Board  of  Public  Works,  in  AprU 
last,  that  this  division  of  the  Hocking  Valley  Canal  had  bepn  permanently 
located  and  prepared  for  letting,  but  fearing  that  there  might  still  be  some 
details  to  arrange  and  carry  out,  at  my  suggestion,  the  following  order 
was  passed  by  the  Board,  and  entered  on  the  journal: 

^Orderedy  That  William  Wall,  Acting  Commissioner,  cause  to  be  pre- 
pared for  letting,  that  part  of  the  Hockiug  Canal  which  lies  between  the 
towns  of  Nelsonville  and  Athens." 

At  a  subsequent  meeting  of  the  Board,  held  the  first  week  in  July,  the 
following  order  was  passed,  bearing  date  July  6, 1839: 

^Or£red,  That  the  Acting  Commissioner  having  charge  of  the  Hock- 
ing Canal,  be  authorized  to  put  under  contract  the  remaining  part  of  that 
line,  as  soon  as  it  is  ascertained  that  a  loan  has  been  obtained  by  the 
Fund  Commissioners.'^ 

It  is  admitted  that  this  order  is  contingent,  but  it  is  a>so  ootoriou«  that 
3 — POO.  NO.  80. 
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the  Fond  GomiiiinioiMrs  did  procure  a  loan  of  more  than  two  million  of 
doHars  during  the  tame  spring  or  summer;  and  arthough  they  maj  hare 
obtamed  the  loan  prior  to  the  date  of  this  order,  still  the  knowledge  of 
the  fact  was  not  ascertained  by  me  until  after  its  date;  and  the  order  fbllj 
authorizes  me  to  let  this  last  division  of  the  Hocking  Valley  Canal  tit 
moment  that  I  had  ^^ascertained  that  a  loan  had  been  procured."  The 
contingency  then  had  happened,  and  the  order  then  became  absolute  and 
certain.  And  now  I  ask  triumphantly,  how  this  state  of  facts  corresponds 
with  the  broad  and  unqualified  assertion  that^^I  put  under  contract 
the  entire  balance  of  the  Hocking  Valley  Canal,  contrary  to^the  orders  of 
the  Board."  Or  rather,  am  I  not  fully  sustained  in  re-asserting  that  I 
Beyer  put  a  single  inch  of  the  Hocking  Valley  Canal  under  contract  with- 
out express  authority  from  the  Board  to  do  so. 

A  single  matter  more  will,  for  a  moment,  occupy  my  attention, raixi 
flien  I  have  done.  It  is  also  asserted  by  the  investigating  committeef 
that  I  **put  under  contract  the  entire  balance  cf  the  Hocking  Valley  Canal 
contrary  to  the  recommendation  of  the  Fund  Commissioners.  The 
truth  of  this  charge  I  also  most  positively  deny,  and  as  it  is  impossible 
for  me  or  any  body  else  to  prove  a  negative,  I  call  upon  those  who  made 
the  charge  to  sustain  it '  by  proof  or  to  instantly  acquit  me.  I  knov 
it  is  said  that  ttie  Fund  Commissioners  gave  notice  not  to  let  any  new 
work,  by  letters  addressed  to  each  of  the  Acting  ComniissionerF,  of 
whom  I  am  one,  from  the  city  of  New  York.  I  will  not  say  that  the 
Fund  Commissioners  never  wrote  me  any  such  letter,  for  this  mi^rbt  do 
them  injustice;  but  this  I  do  say  without  the  least  fear  of  successful  con- 
tradiction, that  no  such  letter  ever  reached  me,  and  I  hope  I  shall  not  be 
made  responsible  for  the  neglect  of  duty  by  others,  nor  for  the  failure 
of  the  safe  arrival  of  letters  by  mail. 

Permit  me  now,  in  conclusion  to  remark,  that  my  reputation  is  my  al); 
that  reputation  has  been  deeply,  and  in  my  humble  opinion,  most  wan- 
tonly assailed — the  charges  against  me  are  broad  and  severe,  and  the 
punishment  recommended  is  equally  so.  They  have  been  sent  forth  to 
the  world  by  at  least  two  of  the  leading  papers  of  this  city,  if  not  by  all  of 
them;  and  I  now  ask  the  committee,  in  the  name  of  abstract  right,  as 
well  as  of  equal  justice,  to  have  this  my  reply  read  to  the  House  where 
the  charge  wss  made,  and  cause  it  to  be  as  widely  circulated  as  that  charge 
has  been,  that  wherever  the  poison  is,  there  too  may  be  found  the  aoti* 
dote. 

All  of  which  is  respectfully  submitted  by 

WILLIAM  WALL 


In  relation  to  certain  charges  made  against  me  for  improper  conduct,  in 
the  performance  of  my  official  duties  as  Acting  Commissioner,  in  rela- 
tion to  the  improvement  of  the  Muskingum  river,  and  of  the  Hocking 
Tdley  Canalyl  deem  it  my  duty  to  call  the  attention  of  the  *<comoitttee,^' 
auad  of  the  House,  to  the  following  additional  particulars: 
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1.  It  will  be  seen  from  the  annual  report  of  the  Board  of  Public 
Works  that  I  paid,  during  the  fiscal  year,  on  thio  improvement  of  the  Mu*- 
kingum  river,  $174,698  00;  and  on  the  Hocking  Yalley  Canal  during 
the  same  period,  $117,430  15,  leaving  a  balance  in  favor  of  the  Mus- 
kingum improvement,  of  $67,267  85. 

2.  It  should  also  be  remembered  that  a  large  portion  of  the  amount 
paid  by  me  on  the  Hocking  Valley  Canal,  was  for  work  done  on  sections 
entitled  to  final  estimates;  and  that  by  the  contracts,  the  Acting  Com- 
missioner is  bound,  in  such  cases,  to  pay  the  amount  due,  within  ten  days 
after  the  work  is  completed  and  certified  by  the  engineer: 

3.  It  is  not  in  the  power  of  the  Acting  Commissioner  to  draw  checks 
upon  funds  set  apart  by  the  Fund  Commissioners  for  the  payment  of  con- 
tracts on  one  improvemement,  in  favor  of  any  other  improvement . 

I  respectfull  ask  of  the  committee  that  these  particulars  be  presented 
to  the  House  as  part  of  my  defence,  and  that  they  be  published  with  what 
I  have  heretofore  submitted  on  the  subject. 

WILLIAM  WALL. 
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SPECIAL     REPORT 


OF  THS 


BAJSK  COMMISSIONEBS, 

IN  COMPLIANCE  WITH  A  RESOLUTION  OF  THE  SENATE, 


TRANSMrmNO    AN    AB6TBACT    Or    THE    MONTHLY    BSTUBUS    tUOB    BT    XH8 

BAlfXB   OF  THIB  STATE  TO  SAID  COMMISSIONERS,  ON  THE  30TH  OF  AFRILy 

30th  of  JUNE,  30TH  of  SEFTEMBEB,   and    31st    of     DECEMfiSB. 


Februart  11,  1840. 
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BANK  COMMISSIONERS'  OFFICE, 

CoLiTMBiTS,  Fehmary  11,  1840. 

t  • 

7b  ike  H^norMe  the  Sfina^  ef  Ohio: 

lo  compliance  with  a  resolution  of  your  honofable  body,  calling  on 
**  the  Bank  Commissioners  to  report  to  the  Senate,  at  as  early  a  day 
as  practicable,  a  complete  abstract  of  the  monthly  returns  made  by 
the  banks  of  this  state,  to  said  Commissioners,  under  the  act  enacting 
the  board  of  Bank  Commissioners,  on  the  30th  of  April,  30th  of  June, 
30th  of  September,  80th  of  November,  and  31st  of  December,^  I  have 
the  honor  to  submit  the  following  abstracts  and  schedule.  In  the  latter 
is  also  contained  the  aggregate  amount  of  loans  and  discounts,  of  cir- 
culation and  of  specie,  on  January  31,  1840,  which  it  was  thought 
might  be  desirable,  in  order  to  show  the  progressive  variation  of  these 
items. 

Very  respectfully, 

WM.  S.  HATCH. 
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SCHEDULE, 

EXHIBITING  the  aggregate  amount  of  loam  and  diicc/mU — of  cir- 
culation, and  of  tpecie  of  the  Banks  of  Ohio^  on  April  30,  June  30, 
September  30,  November  30,  December  31,  1839,  and  January  31, 
1840. 

LOANS  AND  DISCOUNTS. 

April  30,  1839,  $16,802,458  77  Diminution. 

June  30,     «  16,663,160  88  $1,149,307  89 

Sept.  30,     «  14,612,769  69  1,140,39129 

Nov.  30,     «  13,638,791  78  973,967  81 

Dec  31,     "  13,414,087  18  124,704  60 

Diminution  of  loans  and  discounts  between  April 
30,  and  December  2f!^  1839 '- 3,388,371  69 

Loans  and  discounts,  January  31, 1840,  $18,606,906  63. 
Increase  during  the  month  of  January,  $188,819  45.  * 
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April  30,  1839,  $8,241,820  80  Diminution. 

June  30,      "  7,947,597  47  $294,223  33 

Sept.  30,     «  6,263,454  67  1,684,142  90 

Nov.  30,      «  6,047,778  22  1,215,676  35 

Dec  31,     "  4,607,127  62  440,650  60 


Diminution  of  circulation  between  April  30,  and 

December  31, 1839 3,634,693  18 

Circulation,  January  31, 1840,  $4,395,358  12. 
Diminution  during  the  month  ofJanuary,  $211,769  60. 

SPECIE. 

April  30, 1839,  $2,649,649  22  Diminution. 

June  30,      "  2,484,766  45  $164,882  77 

Sept.  80,     *<  2,098,657  09  .S86,108  46 

Nov.  30,      «  1,861,380  90  247,277  09 

Dec.  31,       ^  1,762,446  99  98,933  91 

Diminution  of  specie  between  April  30,  and  De- 
cember 31,  1839 897,202  2.'^ 

Specie,  January  31,  1840,  $1,724,363  46. 
Diminution  during  the  month  of  January,  $28,083  63. 
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[  Doc.  No.  82.  ] 


COMMUNICATION  FROM  THE  GOVERNOR. 


EXECUTIVE  OFFICE,  OHIO, 

CoLtJMBTTS,  February  10,  1840. 


To  the  General  Assembly: 


A  vacancy  has  occurred  in  the  office  of  Major  General  of  tfte  1st 
Division  of  the  Ohio  Militia,  in  consequence  of  the  decease  of  Robert 
T.  Lytle,  Esq. 

WILSON  SHANNON. 
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SPECIAL    REPORT 


or  TBI 


BANK  COMMISSIONERS, 


IN    UPLT   TO   A   RESOLUTION   OF  THE    HOUSE^    RXLATIVK  TO   ACCU- 
MULATED PROFITS  OF   BANKS,  &C. 


February  12,  1840. 
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[Doc  N0.8&] 


REPORT, 


Bank  CoMMAStoNfiB^s  Office, 

COLVKBUHj  Pdf.  11, 1840. 

To  the  honorable  House  tf  RepresefUatives  ofOhioi 

The  following  redohilion  of  your  honomble  body,  rit:  ^Resolved 
that  the  Board  of  Bank  Commissioners  be  requested  to  inform  this 
Bouse,  what  Banks  have  retained  the  600,000  dollars  above  that  al- 
lowed by  law  for  k  contingent  fund,  designating  the  individual  bankSy 
4nd  the  amount  retained  by  each,  passed  December  30, 18S9,'*  was 
duly  received,  and  would  have  been  responded  to  at  an  earlier  day, 
but  from  a  desire  to  furnish  a  statement  embracing  the  amount  of  mich 
accumulated  profits  as  should  exist  in  the  several  banks,  afier  the 
declaration  of  the  January  dividends. 

On  relbrence  to  the  annexed  schedule,  it  will  be  seen,  that  the  ag^ 
gregate  amount  of  such  accumulations,  in  all  the  baoks,  according  to 
their  statements  to  the  Commissioners,  on  the  3tst  day  of  December, 
1839,  was  $1,192,890  80. 

The  aggregate  amount  of  dividends  declared  in  the  month  of  Janu'^ 
ary,  as  near  as  ascertained,  was  9 1 86,626  63. 

The  aggregate  amount  of  contingent  funds,  as  near  as  ascertained 
was  $143,000  00. 

EespectfliHy  submitted, 

WM.  8.  HATCH. 
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SCHEDULE, 


SBOWI^CG  the  anumni  of  occmwlaM  profits  m  ike  fevtrof  BtnUcs  of 
this  State,  as  exhibited  oy  the  statements  of  the  Banksj  to  tks  Cowtmu- 
sionersj  of  December  31,  ISSS). 

Commmercial  Bank  of  Cincinnati $386,006  44 

Franklin  Bank  of  Cincinnati 191,205  14 

Ohio  Life  Insurance  and  Trust  Company  Bank* 

T^fayette  Bank  of  Cincinnati 141,160  65 

Miami  Exporting  Company 11,752   14 

Bank  of  Hamilton-. - 4,586  40 

Dayton  Bank 9,211  55 

BankofXenia - —•  22,339  9S 

Urbana  Banking  Company • 21,119  47 

Franklin  Bank  pf  Columboa 27,13a  00 

Clinton  Bank  of  Columbus - 23,875  45 

BankofCircleville ^... ....  29,162  73 

Lancaster  Ohio  Bank - ••  22,625  16 

Bank  of  ChiUicothe.  -w *...  48,416  61 

Coamercial  Bank  of  Scioto-  • '• 23,949  06 

Bank  of  West  Union >       6,259  57 

Pankof  Marietta 10,810  01 

Bank  of  Muskingum * * .-    ••••  7,348  34 

Bank  of  Zanesville- 31,614  90 

Belmont  Bank  of  8t.  Clairsville. r -••  5,541  73 

Bank  of  Mount  Pleasant 2,096  72 

Farmers' and  Mechanic's  Bank  of  Steubenvilla — •  25,468  09 

Bank  of  Wooster 26,683  58 

German  Bank  of  Wooster--*' • none. 

Bankof  Massillon ..•: - 15,097  91 

Farmers' Bank  of  Canton 5,948  78 

Columbiana  Bank  of  New  lisbon • 1,407  40 

Western  Reserye  Bank 5,789  64 

Bank  of  Geauga none. 

Commercial  Bank  of  Lake  Erie 38,447  75 

Bank  of  Cleveland 17,808  02 

Bank  of  Norwalk 10,477  53 

Bank  of  Sandusky 11,876  66 

Manhattan  Bank-* 1,872  01 

Granville  Alexandrian  Society •  5,226  82 

Bank  of  SteubenviHa 1,076  80 


*Kept  in  Trust  department. 


$1,192,892  80 
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[  Doc.  No.  84.  ] 


COMMUNICATION  FROM  T.  G.  BATES. 


CoLiTMBirs,  Fihruary  11, 1840. 
TV  ike  Chvirman  of  the  CommitUe  on  Canals: 

Sot: — Permit  me  to  call  your  attention  to  an  error,  which  appeara 
in  the  ^hird  annual  report  of  the  Board  of  Public  Work,'^  which,  as 
it  originated  with  me,  I  nasten  to  rectify. 

In  the  statement  of  payments,  made  by  the  acting  Commissioner, 
to  the  Cincinnati  and  Whitewater  Canal  Company,  the  amount  stated 
to  haTO  been  paid  to  that  company,  is  $37,500;  the  true  sum  which  has 
been  paid,  is  $27,600. 

This  error  originated  from  the  fact,  that  the  company  was  entitled, 
aoeording  to  their  exhibits,  to  the  former  sum,  and  a  requisition  was 
iMide  upon  the  Board  of  Fund  Commissioners  for  that  amount,  but  ow* 
ing  to  the  difficulty  of  procuring  funds,  the  Fund  Commissioners  de* 
posited  only  $27,600,  for  which  sum,  checks  were  drawn  by  the  acting 
Conuiiissioner,  and  receipted  for  by  the  authorieed  agent  of  the  com- 
pany. 

Sespectfttlly  yours, 

T.  O.  BATES,  AcH.  Cam. 
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Doc.  No.  851 


SPECIAL   REPOR.T 

OF  THE 

BOARD  OF  PUBLIC  WORKS, 

IN   RSLATION   TO   THE    . 

AGENTS   EMPLOYED  ON   THE   NATIONAL   ROAD, 

WITH    THE   SALARIES    PAID    AND    SERVICES    RENDERED. 


February  10, 1840. 
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REPORT 


X^FFtCE    OF   THE    BoARD   OF   PUBLCC    WoBXS. 

Columbus,  Febrtuiry  10,  1840. 

To  the  Honorable  the  Genei^cU  Assembly 

of  the  State  of  Ohio: 

Id  obedience  to  a  certain  resolution  of  your  honorable  body,  passed 
February  3,  in  the  words  following:  *^ Resolved^  That  the  Board  of  Pub- 
lic Works  be,  and  they  are  hereby  requested  to  lay  before  this  Legisla- 
ture, at  as  early  a  period  as  practicable,  information  touching  the  follow- 
ing  points,  to  wit: 

'*1.  The  number  of  agents  and  sub-agents,  managers  or  directors, 
with  tbeff  names,  in  any  way^  now,  or  within  the  last  year,  engaged  upoa 
salary  or  per  diem  wages,  in  the  employment  of  the  State  of  Ohio,  on  tlie 
National  Road. 

•t.  The  salary  or  per  diem  rates  of  each  severally  paid,  with  M  exr 
plicit  statement  of  services  rendered  the  State,  as  to  the  kind,  tee.,  as 
well  as  in  relation  to  the  kind  of  contracts  entered  into  between  tiw 
State  and  said  individuals  in  its  employ,  on  said  road. 

^3.  Whether  any  perquisites  are  attached  to  any  or  either  of  the  offices 
or  agents  connected  with  the  management  of  said  road  m  this  Siate;^ 
the  Board  submit  the  following 

REPOR'I^ 

The  road  is  placed  under  the  special  charge  of  Thomas  M.  Drake,  as 
Sp  eiintendent,  with  a  salary  allowance  of  $1,300  per  annum.  Tbi 
other  agents  are  gate-keepers  and  superintendents  of  repairs. 
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The  following  statement  exhibits  the  nances  of  the  gate-keepers,  their 
ocatioQ  and  rate  of  compensation:  , 


Namei  of  Oate-kecpen. 


T.  E.  Francis, 
Joshua  McLeary, 
Joseph  Mercer, 
Wiiiiam  Berch, 
Richard  Clark, 
William  Linn^ 
Thomas  W.  Lord, 
John  McCaffey, 
Joseph  Frazer, 
Orin  Gilmore, 
Andrew  Allison, 
Abram  Nisewanger, 
Robt.  Wilson, 
Daniel  McFarland, 
John  Thomas. 
Samuel  Weeas, 
John  Johns, 
James  Vaughn, 
Henry  Coy, 
James  Nockellen, 


No.  of  Gate. 


*gai 


1 

2 
3 
4 
5 
6 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

No.  1 

2 

3 


Salary  or  rate  of  pay  p^  aannm. 


Not  less  than  $250,  nor  more  than  $350. 


Total,       to 


According  to  the  law  of  1836,  each  gate-keeper  was  allowed  $16  06 
per  month,  together  with  5  per  cent,  upon  all  moneys  collected  by  him 
oyw  $100  in  each  year.  By  a  law  of  the  last  session  of  the  Legislature, 
the  Board  of  Public  Works  are  authorized  to  regulate  the  wages  of  gate- 
keepers, hy  virtue  of  which  some  change  has  been  made  in  the  amount 
of  their  compensation.  They  are  now  allowed  per  centage  as  under  die 
former  law,  except  upon  stage  accounts,  provided  the  whole  amount  of 
compensation  shall  not,  in  any  case,  exceed  $360;  and  if  any  saliny  shall 
ffdl  short  of  $250  dollars,  under  the  operations  of  the  rule,  the  deficiency 
ihall  be  allowed  and  paid  to  bim^ 

The  opisrationof  this  rule  causen  some  of  the  gate-)ceepers  to  receive 
more,  and  others  less  than  they  formerly  did,  so  ^hat  by  taking  their 
salaries  in  the  aggregate,  the  expenses  will  be  lessened  The  salary  of 
not  more  than  two  gate-keepers  within  the  year  ending,  April  next,  will 
probably  reach  the  maximum  compensation,  and  perhaps  four  will  h\\ 
below  the  minimum. 

The  following  statement  contains  the  name  of  each  person  who  has 
labored  during  the  past  year,  in  charge  of  other  hands,  together  with  bis 
location  and  compensation. 

It  may  not  be  improper  to  notice  that  the  duties  generally  of  the  per- 
sons denominated  the  "laborer  in  charge,''  in  the  last  and  former  leportsi 
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of  the  Superintendent,  are  to  engage  other  hands  when  and  where  thc} 
are  needed,  to  keep  an  account  of  their  time,  to  work  with  the  hands  em- 
ployed, and  to  direct  the  work,  in  making  up  side  roads,  opening  ditches, 
putting  on  patching,  raking  fresh  stone,  and  doing  any  kind  of  work 
which  cannot  properly  be  put  under  contract. 

Alexander  Wiley;  district  from  the  beginning  of  the  1st,  to  thc  end 
of  the  11th  mile.  His  compensation  was  $1  per  day  during  part  of 
the  season,  $1  12  per  day  for  part,  and  $1  26  per  day  for  another  part. 
He  id  only  paid  for  the  days  employed,  but  works  most  of  the  time 
when  the  weather  is  suitable. 

Benjamin  Eaton;  district  from  the  beginning  of  the  12th  to  the  end  of 
35th  mile.  His  compensation  was  $2  per  day  for  the  time  employed, 
until  the  first  of  April  last.  Since  that  time  he  has  been  engaged,  in  part, 
in  his  former  business,  and  in  part  in  assisting  the  Superintendent  in 
huilding  culverts  mentioned  in  his  report,  in  measuring  materials,  &c.,  be- 
tween Zanesville  and  St.  Clairsville.  From  the  above  date  to  the  close 
of  the  year,  he  hasrecived  for  services,  including  wages  and  expenses, 
%A0  per  month. 

L.  C.  Yoorhees;  district  from  beginning  of  the  36th  mile  to  the  end  of 
the  5Cth  mile.  His  compensation  has  been  generally  $1  per  day,  bnt 
daring  part  of  last  summer  he  was  paid  $1  60  p6r  day  when  employed. 
He  is  kept  in  employment  probably  about  one  third  of  his  time. 

Samuel  Curtis;  district  from  the  beginning  of  the  61dt  to  the  end  of  ^ 
the  62d  mile.     His  compensation  is  $1  per  day  for  the  time  employed, 
and  he  is  occupied  most  of  the  time  when  the  weather  is  suitable  for  rnnd 
work. 

James  Dean;  district  from  the  beginning  of  the  6dd  to  the  end  Of  the 
74th  mile.  His  compensation  is  $1  per  day  for  the  time  employed,  and 
be  works  whenever  the  weather  is  suitable. 

James  Riddle;  district  from  the  beginning  of  the  76th  to  the  end  of 
the  106th  mile.  His  compensation  is  $1  per  day  for  the  time  employed* 
and  he  works  most  of  the  time  when  the  weather  is  suitable. 

Jacob  Reinhart;  district  from  the  beginning  of  the  107th  to  the  end 
of  the  142d  mile.  His  compensation  was  $1  per  day  for  the  time  em- 
ployed, until  in  May  last.  Since  that  time,  in  addition  to  his  duties  of 
^labor  in  charge,"  be  has  been  engaged,  part  of  bis.time,  in  assisting  the 
Superintendent  in  die  erection  of  new  toll-houses  and  toll-gates,  between 
Columbus  and  Springfield,  and  in  the  management  of  contracts,  and  has 
received  for  his  services  $30  per  month. 

James  Burton,  labored  a  few  days  in  raking  new  stone  between  La- 
fayette and  Vienna,  as  will  be  seen  by  reference  to  the  Superintendent's 
report.    His  compensation  was  $1  per  day,  he  finding  his  own  tools. 

Benjamin  Barret,  labored  a  few  days  with  hands,  last  fall  in  the  neigh- 
borhood of  Morristown,  in  putting  on  stone.  His  compensation  was 
$1  26  per  day  for  the  time  employed. 

C.  Creighton,  labored  some  in  charge  of  hands  between  December  and 
April  last,  in  the  neighborhood  of  Fairview.  His  compensation  for  the 
time  employed;  was  .$1  pci  day. 
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James -Blair,  labored  some  time  dnring  last  spring  and  fall  in  theoeigb- 
borhood  of  Cambridge  in  charge  of  hends.  His  compensation  was^l 
per  day,  while  employed. 

Benjamin  Brown,  labored  between  Zanesville  and  Jacktown  last 
iipring,  **as  laborer  in  charge."  His  compensation  was  $1  per  day, 
while  employed. 

Moses  Foley,  labored  some  last  spring,  in  charge  of  hands  while  put- 
tioff  on  stone,  west  of  Columbus.  His  compensation  was  $1  per  day, 
while  employed. 

The  f^t  seven  persons  mentioned  after  the  ^e-keepers  are  those  who 
are  at  present  engaged  as  ^Maborers  in  charge."  Two  of  the  others  dur- 
ing the  past  year  had  charge  of  districts  now  occupied  bv  different  per* 
•OBS^  and  the  rest  labored  occasionally,  when  an  increased  force  was  re- 
quired in  order  to  accomplish  the  necessary  work. 

The  difference  in  the  compensation  allowed  is  based  upon  the  value 
of  the  lenrices  rendered,  and  the  expense  to  which  different  icdividuaU 
ware  known  to  be  subject. 

All  hands  working  under  ''laborers  in  charge,"  are  paid  at  the  rate  of 
OTI  ceats  (they  finding  themselves,)  per  day,  for  the  time  actually  em- 
ployed. A  monthly  roll  is  kept  by  each  person  in  charge,  containing  thr 
same  and  the  time  of  each  person  who  has  labored  during  the  roontb. 

The  persons  named  in  the  foregoing  part  of  this  report,  are  the  only 
agents  in  any  way  connected  with  the  National  Road.  The  duties  of  the 
Superintendent  and  of  the  collectors  of  tolls  are  known  to  all  person;),  and 
ithe  duties  of  the  'Haborers  in  charge,^'  as  has  been  before  stated,  is  to 
work  with  and  to  direct  the  labor  of  other  hands,  when  such  service  i< 
needed.  The  many  pressing  duties  of  the  Superintendent,  for  a  timr, 
required  the  assistance  of  the  two  individuals  mentioned.  One  of  tbeni 
was  east,  and  the  other  west  of  Zanesville.  There  is  no  permaoeot 
contract  with  any  individual,  with  regard  to  any  such  services.  It  is  al- 
ways understood  that  want  of  work,  or  the  ability  to  be  useful,  is  suffi- 
(Ciast  to  authorize  an  immediate  discharge. 

There  are  no  perquisites  or  emoluments  of  any  kind,  attached  to  any 
t)f  the  above  named  persons,  or  in  any  way  connected  with  the  contracts, 
or  any  kind  of  business  of  the  road,  and  each  person  out  of  the  above 
named  compensation,  pays  his  own  board,  and  ail  other  expenses. 
,  Respectfully  submitted, 

WIT.LlA\f  RAYEN,  Pi-esiderU. 
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SPECIAL   REPORT 

OF  TUB 

BOARD  OF   PUBLIC  WORKS, 

IN    RELATION   TO 

ESTIMATES    AND    PAYMENTS 

ON    TtfE 

MUSKINGUM  IMPROVEMENT  AND  HOCKING  CANAL. 


Office  of  the  Boaed  of  Public  Works, 

CoLVMBVSj  Fehruarjf  15,1840. 

To  the  Honorable  Otneral  Assembly  of  the  State  of  Ohio: 

In  obedience  to  a  resolution  of  the  House,  '<  that  the  Board  of  Public 
Works  forthwith  report  to  this  House,  the  amount  of  estimates  of 
work  done  on  the  Muskingum  Improvement,  for  the  past  year;  the 
time  when  each  estimate  was  made;  the  amount  now  due  to  each  con- 
tractor on  the  work,  and  whether  the  Fund  Commissioners  met  all 
the  requisitions  made  on  them  for  funds  for  this  work,  during  the  past 
year:'^  with  a  further  resolution,  also,  that  the  Board  report  forth- 
with to  the  House,  ^*the  amount  of  estimates  of  work  done  on  the 
Hocking  Canal  improvement;  the  time  when  each  estimate  was  made; 
the  amount  paid  on  each  estimate  up  to  this  time;  the  amount  now  due 
to  each  contractor  on  the  work,  and  whether  the  Fund  Commissioners 
met  all  the  requisitions  made  on  thenrfor  funds  for  this  work  during 
the  past  year,^  the  Board  submit  the  following  report: 

On  the  receipt  of  the  above  resolution,  the  JBoard  addressed  the  fbl- 
lowing  communicaiton  to  William  Wall,  Esq.,  the  Acting  Commissioner 
in  charge  of  the  Muskingum  Improvement  apd  Hocking  Canal. 

«  Wm.  Wall  J  Esq.  J  Acting  Commissioner: 

.  ^^Deae  Sir: — ^You  are  requested,  at  the  earliest  day,  to  report  to 
the  Board)  all  the  facts  in  your  possession,  required  by  the  acoom- 
panyingresolution  of  the  House  of  Representatives.'^ 
Mr.  Wall  returned  the  following  report  to  the  Board: 
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''To  the  Board  of  Public  Works: 

"Gentlkmen: — In  answer  to  your  communication  of  this  day,  cover- 
ing certain  resolutions  of  the  House  ot^  Representatives,  in  relation  to 
the  Muskingum  Improvement  and  Uucking Canal,!  submit  the  follow- 
ing statements:*^ 

[See  tables  marked  A,  and  B.] 

**  Certain  charges  having  been  preferred  against  the  Acting  Com- 
missioner, having  charge  of  the  improvement  of  the  Muskingum  river, 
and  of  the  Hocking  Valley  Canal,  it  may  not  bo  improper  to  call  ^ho 
attention  of  the  legislature  to  the  following  particulars,  to  wit: 

**  1.  It  will  be  seen  by  this  report,  that  the  whole  amount  paid  by 
(he  Acting  Commissioner,  on  the  impiovement  of  the  Muskingum 
riv«r»  from  April  last  up  to  the  present  time,  is  $240,438,  and  that 
the  whole  amount  paid  on  the  Hocking  Valley  Canal,  during  the  same 
period,  is  $153,533,  leaving  a  balance  in  favor  of  the  Muskingum 
Improvement  of  $86,905. 

**2.  It  is  not  in  the  power  of  the  Acting  Commissioner  to  draw 
checks  upon  funds  set  apart  by  the  Fund  Compfiissioners  for  the  pay- 
ment of  contractors  on  one  Improvement,  ia  order  to  make  payment 
on  any  other  improvement. 

**3.  It  should  also  be  remembered,  tha^a  large  share  of  the  amouot 
paid  recently  on  the  Hockkg  Valley  canal,  was  for  work  done  on  sec- 
tions entitled  to  final  estimates,  and  that  by  the  contracts,  the  Acting 
Commissioner  is  bottnd,  in  $uch  cases,  to  pay  the  amount  due,  within 
ten  days  after  the  work  is  completed  and  certified. 
•  "  4.  Tlie  estimate  of  January  15th,  on  the  Hocking  Valley  canal, 
amounting  to  $22,616,  should  have  been  paid  November  30,  but  pay- 
ment was  delayed  for  want  of  funds.  The  Acting  Commissioner,  in 
January  last,  received  notice  from  the  Fnnd  Commissioners,  that 
there  was  about  $12,000  in  the  Lancaster  Ohio  Bank,  for  the  use  of 
the  Hocking  Valley  canal,  which  was  paid  out  on  the  15th  day  of  the 
same  morttlu  More  recently  he  received  notice  from  the  same  source, 
that  about  $33,000  were  in  the  State  Treasury,  lor  the  use  of  the 
improvement  of  the  Muskingum  river.  This  sum  will  be  paid  to  the 
contractors  on  that  work,  on  the  i5th  of  February. 

"5.  The  Fund  Commissioners  did  not  meet  the  requisitions  ms^le 
upon  them  for  funds,  to  make  payment  on  the  improvement  of  the  Mus- 
kipgura  river,  but  they  did  supply  the  necessary  amount  of  funds  to 
make  paymMit  on  the  Hocking  Valley  canai,up  to  the  time  when  pay- 
ment was  made  m  November,  when  they  failed  to  supply  the  necessary 
funds  on  this  work  aUo. 

WILLIAM  WALL, 
Acting  Commissioner.^ 
The  foregoing  statements  of  the  Acting  Commissioner,  Wm.  Wall, 
contain'  all  tl^e  mformation  the  Board  possess  in  relation  to  the  re- 
quirements of  the  resolution. 

Kespectfully  submitted, 

WILLIAM  RAYEN,  President, 
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AUDITOR  OF  STATES'  OFFICE, 

C0LUIIBUS9  February  18, 1840. 

3b  the  Honorable  General  Aeeemhly: 

Gentlbmbn: — In  compliance  with  a  joint  resolution  of  the  last  Gen- 
eral Assembly,  passed  March  18, 1839,  relative  to  the  names  of  incor- 
porated towns  and  townships,  I  have  the  honor  to  transmit  you  the 
alphabetical  lists  thereby  required,  as  taken  from  the  returns  of  the 
several  county  auditors,  so  far  as  the  same  have  been  received  at  this 
office.  From  the  counties  of  Athens,  Perry  and  Wood,  no  returns 
have  been  received,  although  the  auditors  have  been  repeatedly  ad- 
dressed on  the  subject.  As  the  powers  of  the  office  have  been  ex- 
hausted, I  have  deemed  it  proper  to  submit  to  you  the  returns  in  their 
imperfect  form,  rather  than  incur  a  further  delay,  that  promises  no 
more  perfection. 

Having  but  one  copy  of  the  lists,  the  same  has  been  transmitted  to 
the  Senate. 

Bespectfully  submitted, 

JNO.  BROUGH, 
Auditor  of  Siate. 
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NAMES  OF  TOWNS. 


TOWM. 


Whtn  Ineorporated 


AiringtODt— 

Alexandria, 

AppletoDy 

Albion, 

Amsterdam, 

Alexandersville,- 

Abbeyville, 

Amity, 

Alexandria, 

Ashland, - 

Adamsyille, 

Achortown, 

Albany, • 

Alexandria,*  •••••• 

Annorville, 

Alton, 

Adamsville, 

Amsterdam, • 

Amsterdam, < 

Adelphi,  - 

Akron, 

Albion, 

Amity, 

Antioch, 

Abbottsville,'  ••• 

Amanda, 

Aberdeen, - 

Arnheim, 

Amanda, 

Allentown,  •— ••• 

Auglaize, •— 

Austria, 

Ashtabula, 

Amanda,. — 

Anapolis, 


Wtacn  BacorM* 


In  what  Ooanty 


In  1833 


May, 1838  . 
Apr  a,  1830 
Aug.,  1832 
Oct.,  1833 
March,  1837 
April,  1816 
March,  1835 
January,  1833 

(*) 
July,  1816 
April,  1832 
Dec, 1807 
June,  1830 
April,  1808 
May,  1836 
Dec,  1837 
Nov.,  1837 
Aug.,  1837 


Incorporated 

March,  1836 

"       1836 


Feb.  11,1828 


Dec*  1826 

March,  1832 
AprU,  1837 
1833 
Nov.,  1819 
1816 
1837 
Oct.  12, 1831 
April  18,  1834 
Oct.  10,  1836 
Feb.  6,  1838 


June  26,1828 
Feb.  27,  1833 


Morgan 
Licking 

Same 

Same 

Same* 
Montgomery 
Medina 
Madison 
Scioto 
Richland 
Muskingum 
Columbiana 

Same 

Same 
Hardin 
Franklin 
Gallia 

Mercer 
Ross 

Same 

Portage 
Cuyahoga 

Knox 

Monroe 

Darke 

Fairfield 

Brown 
Same 

Allen 
Same 
Same 
Same 

Ashtabula 

Butler 

Crawford 


^Recorded  in  Adams  county,  date  not  k^own. 
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NAMES  OF  TOWNS-^oniiitwd. 


TOWBf. 


Whes  Ineorponuad 


When  ]l«eor4«d. 


In  what  Coaaty. 


Anapolis,  SinD^t  addition,* 

Antrim, 

Abbottsford,- 

Aliensville, 

Annadelphia, 

Annapolia,  -••• 

Ameterdam, 

Amheiitville, — 

Amsterdam, "•• 

Attica, • 

Albany, 

Augusta,     •• 

Arabella, 


Brownsville- 
Beverly, 

Belprevifle, 

Bloomfield, 

Bellefonte, 

Benton, 

Birmingbam,  •• 
Bridgevillei  •••• 
Blackhawk,— 

Butlerville, 

Brownsville,-— 

Bellville, 

Blooming  rove,  • 

Bloomfield, 

Brookfield,  — • 
Birmingbam," 

Bridgeport, 

Bellbrook, 

Burlington, 

Brownsville,-" 

Berlin, 

Blancbester,--- 

Berlin,  

Benton, 

Bellefontaine,  •• 

Brighton, 

Boston, 

Bristol, '-  •• 

Bigrock,  


Feb.,  1832 


Feb.,  1835 


Sept.  30, 1837  Crawford 
March  1,  1830  Guernsey 
Nov.  10,  1836  Huron 
Sept.  23,  1839  Jackson 
Feb.  20,  1816Je£[erson 
Nov.  9,  1802 
Mar.  20, 1829 


Jan.  12,  1837 
May  12,  1 


Same 

Same 

Iiorain 

Lucas 

833  Seneca 


About  1820 
Aug.  10,  1838 

August,  1836 
Feb.,  1838 
June,  1838 
Nov.,  1838 
March,  1816 
March,  1B34 
April,  1829 
June,  1833 
April,  1838 
April,  1838 
Dec,  1816 
Dec.,  1816 
March,  1835 
October,  1824 
Nov.,  1806 
July,  1830 
April,  1831 


July,  1829 
Dec, 1837 
May,  1832 
June,  1816 
March,  f829 
August,  1822 
May,  1834 
Previous  1810 
July,  1831 
January,  1338 


Wayne 
Carroll 
Union 

WashingUn 
Same 
Sftina 

Same 
Columbiana 

Same 

Same 

Muskhigom 
Warren 

Same 
darriaen 
Richlaad 

Same 
Trumbull 

Same 
Coshocton 
MoDtgonmy 
Greene  [CPfl 
Greene  aad 
Licking 
Shelby 
Clintoa 
Holmea 

Same 
Logan 
Clark 

Same 
Morgan 

Same 
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Taww. 


Incorporoted 


March,  1838 
March,  1837 


Bladensburgb, 

Bloomingburgh,—'**'- 

Buford, — •- 

Bethlehem,  ••••'-'.'..•. . 

Burlington, -•••*- 

Baltimore, ^.....^, 

Brennans,  ••• *»»»» 

Bainbridge,'*-*. "...«* . 

Bourn«iviI!e^-« *- 

Boston, ^.. 

Bellepoint, '••..*. 

Bolivar, * 

Brighton, 

Bedford, 

Bninnersburgh,  *•....'. 

Big  Island,' '* 

Berwick,-* 

Burlington, * 

Burlington,  ••*•-• 

Benton,  •* *... 

Bladensburgb; 

ButleHown, ' t 

Batavia, r....^. 

Bethel, 

Boston, '. 

Bethel, « 

Braffifsville, — *, 

Beamsville, ....«*.*. 

Baltimore,.  - *.*.«* 

Basil...... ,.....;... 

Bremen,  ...*....«..-.. *...-. 

Benton, 

Barnesville, 

Bridgeport, ^. 

Belmont, ., 

Burlington, -• 

Belle  Air, . 

Boston, 4., 

Brownstowti, •' 

Bethany, 

BeU  Vernon, * 

BrownsTillo,- - 

^cy^f ...(Feb,  21,  1833 


Feb.,  1836 


Feb.,  1825 


Mar^h  7, 1835 
Mar.  14, 1836 


I>dc.,  1887 
Dec,  1816 
Jan.,  1834 
Oct.,  }80e 
June,  1830 
August,  1831 
June,  1833 


October,  1834 
1834 
Sept.,  1825 


June,  1834 
Sept.,  1828 
March,  1838 
July,  1827 
June,  1818 
October,  1835 
April,  1833 
October,  1837 
October,  1814 
April,  1802 
May,  1836 
March,  1837 
1833 
1838 

March,  1826 
October,  1834 
1838 


IiiwlifttOoaBty. 


April  8, 1808 
Not.  26, 1818 
May  6,  1834 
Aug;  15,  1834 
Oct,  22,  1814 

June  16,  1883 
May  31,  1839 


Mar.  31,  183lt  Same 


Gallttt 
Fayette 
Highland 
Stark 
Stark 
Stark 
M«rc#f 
Host 
Same 
Portage 
Delaware 
Tuscarawas 
Cuyahoga 
Same 

Wi»littm9    • 
Marion 
Same 
SanfWf 
Lawrence 
Hancock 
Knox 
Same 
Clermottt 
Same 
Same 
Monroe 
Darke 
Same 
Fairftei* 
Same 
Samd 
Brown 
Belmont 
Same 
Same 
Same 
Same 
Same 
Butler 
Same 
Crawford 
Crawford 
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NAMES  OP  TOWNS— Coniwmed. 


Towns, 


Bucyrusy   CrotherBrUle  io 

addition  to v..^.... 

Bucyrus,  Millers  addition  to 
Bucyrus,  Stones  addition  to 

Bloomingville »•••• 

Bridgwater - 

Burlington,  New 

Bloomingville « 

Bellevue 

Berlinville 

Bloomfield 

Black  River 

Brant 

Belfast 

Bascum 

Bloomvilte-  

Bettsville- 

Blackleyville 

Bassord- 

Bristol 


Centre- 

Catawba 

Clarksbury* 

Cherokee 

Charlesburg 

Centerville 

Clarksvilla 

Claysville 

Cuba 

Chatham -•- 

Clifton - 

Centreville- 

Chambersburg  ••• 

Carrpllton 

Coshocton 

Chambersburgh* 

Cadiz  

Crossweck - 

Concord 

Chambersburgh- 

Clarkson** 

Columbiana 


WlMB  Incorporttoi 


March,  1837 


March,  1838 
Feb.,  1830 


January,  1833 
1831 


WbM  Seeordad. 


UwkatCoiil|i 


July  6, 1836 
July  30,  1836 
April  23,  1837 
1816 
May  7, 1834 
May  31, 1816 
Sept- 6,  1836 
Jan.  14, 1836 
July  4, 1837 
Mar.  18, 1816 
July,  1834 
April,  1839 
June  8, 1832 
Feb.  6, 1837 
Dec.  23, 1837 

May,  1834 

1837 
Oct.  18, 1836 

Feb.,  1829 
July,  1838 
July,  1838 
May,  1832 
June,  1834 
Dec, 1816 
April,  1816 
June,  1830 
Oct.,  1814 
No  date,  1829 


January  1830 
April,  1830 
Jan.,  1812 
March,  1836 
May,  1813 
August,  1821 
March,  1828 
Dec, 1828 
Feb.,  1816 
Date  notkno'n|Augu8t,  18^6 


Crawford 

Same 

Same 
Erie 

Guernsey 
Haroiltoo 
Hocking 
Huron 

Same 
Jefferson 
Lorain 
Miami 
Preble 
Seneca 

Same 

Same 
Wayne 
Carroll 
Sandusky 

Morgan 
Clarke 

Same 
Logan 
Holmes 
Clinton 

Same 

Same 

Same 
Licking 
Greene 
Montgomery 

Same 

Same 
Coshocton 
Richland 
Harrison 
Wanen 
Muskingum 
Columbians 

Same 

Same 
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1816 


•  ••••••••••4 


Not  peoorded 

Incorporated 
March,  1836 


1836-4 


Chanktt-'-* - -jJan.,  1833 

Clioe«rilie  «•••••«••• 

Cedarrilfe ••• 

City  of  Coliiniboa 

Centreyille -< 

CeDterfield — • 

Camoo-o.^...^ ^ Jan.,  i822 

CalonUa-^ 

Columbia- 

CoriiUli-- - 

Celina ^•.....•.•.•* 

Chickaaaw  ••••* 

Cranbery »...a..-...., 

Clarksburgfar  ••  ^^^ — 

City  of  aullicotke »*• 

Cuyahoga  Falls •••» 

Canal  Imror  previous  Dover 
Chagrin,  dutngedt  to  Wit- 

kmghby < 

Chagrin  FalU  ViUage 

Center  --r- - 

Canaiport .....r.. 

ClarksviUe ^ 

Caledonia  ***•*•  «*••••••• 

Cardiogton*** »• 

Chester  

Christiaasburg**^ •«•  Incorporated 

Capemanm** 
ConHahtowa< 

Clinton 

Centerbarg** 
Cynthia  Ana- 

Chik)..M 

Garlislo 

Clarington'*** 

Callais  -f 

Carroll  

Carlisle 

Commercial - 

Carlisle 

Coastatitine-' 

Conneaut Jan.  24, 1824 

2— DOC.  mA  87. 


May, 1838 
Oct.,  1838 


Geau^ 
WasfaiagkMi 
Same 


1812iFranklia 


May,  1836 
July,  1831 
Nov.,  1806 
Oct.,  1806 
Feb.,  182« 
Dec.,  1836 
March,  183S 
Sept.,  1834 
July,  1838 


Sept,  1836 
Prior  to  1808 


March,  1837 
Jan.,  1834 
Aug.,  1836 
Oct.,  1836 
April,  1834 
May,  1836 
July,  1822 

Maieh,  1831 
March,  1828 
Dec.,  1804 
Dec.,  1834 
Dec,  1838 
May,  1816 
Sept.,  1837 
June,  1822 
Aug.,  1838 
May, 1829 
April,  1818 
January  1832 
1834 
Sept.  30, 1836 


Gallia 

Highland 

Stark 

Same 

Same 
Ttttoam 

Same 
Mercer 
Mercer 

Same 
Rose 

Same 
Portage 
Tuscarawas 

Cuyahoga 

Same 
Williams 
Paulding 
Williams 
Marion 

Same 
Meigs 
Champaign 
Hancock 
Knox 

Same 

Same 
Clermont 

Same 
Monroe 
Monroe 

Same 
Fairfieli 
Adams 

Same 
Brown 
Allen 
Ashtabula 
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Mar.  13, 1837 
Feb.  11,1832 


CentreYiH*-— ••- 

ColUnflYine - 

Ck>llege  Corner  — 

Crawlbrdville 

Coldcfeek  — - - 

CaAtalia,  bmog  wldiiioD  to 

Coldcreek 

Cambridge 

Cumberland  ...-•- 

ClayaviUe • 

Cincinnati  * •• •*• 

Carrsville •••• 

Cumming8¥ille  ••* 

Columbia 

Clevistown 

Carthage-** 

Cheviot  '•• 

Clinton 

Clarksfield 

Charleston  

Charleaton  • ► 

Centreville 

Covington •r^v 

Caw. 

Clayaburg -• 

Camden*"-' 

Covington  —  •. -•< 

Caroline 

Carroiiton » 

Circleville' 

Croghansville—*- {Surveyed 

Cashlown •••• 


Feb.  S3, 18S8|Belnioi»t 

Botler 
May  5,  1837  I  Same 
A{Mrild,1898  Crawford 
1835   Erie 


Jan.  12,1836 


1836 

April  24,  1828 
June  7,  1828 
April  29,  1802 
Dec  16, 1831 

May  5, 1837 
Nov.  7,  1818 
Det.  23,  1816 
Mar.  21,  1818 


January,  1837 


Dublin*—*^- 
Damascus  ••• 
Dungannon• 
Bremen  •  ••• 
Deerfidd  ••• 
Deersville— 
Dekalb- 


1833  &  1834 
Dec.24,1814t 


Same 
Guernsey 
Same 
S^ne 
Kami!  ton 
Same 
Same 
Same 
Same 
Same 
Same 
Huron 
Same 
Jackson 
Lorain 
Sept^  1834         Same 
Sept.  17,  1816  Miami 
April  2, 1833    Same 
Man  26,  1832  Preble 
July  4,  1818      Same 
Nov.  6, 1832      Same 
iVIaroh  #,  1828^Seneca 
GanoH 
Aug  &;SeH  UO'Piokaway 
bytheUS'17Saodusky 
Oct.  21,  1837  I  Same 


Nov.  7,  1838 
Dec  25, 1829 


In  Hamilton  co 


1818 
April,  1808 
May,  1836 
July,  1817 
In  Hamilton  co 
Dec, 1815 
Oct,  1836 


Franklin 
Columbiana 
Same 

Muskingum 
Warren 
Harrison 
Richland 


*Last act,  dated  March  Ist,  1834. 

tBepealed  uvl825,  extension  February  22,  f831. 
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VDWBi. 


In  wbatOoanty. 


Danville— 

Dingmaosburg--' 

Downingsville— r 

DooaeUyille 

Deavertowo  

Danville  •- ;....... 

Delaware. 

Defiance  ••-* ^••• 

Detroit  ••"•••••'• --——• 

Denmark 

Dcofiiaipk*****  ••••••'•••••• 

Dillsbufg ". 

Danville — ——^- •-►•*  • 

Decatur—-* •••• 

Darrtown  .v.-^*.,*. 

Deckertoim  ••• •••• 

Dovei »—..•, 

Doyleetowfi  •■•^• -• 

Downingville 

Dtrbjjsville 


Feb.,  1805 


1838 


'36 
'19 


Feb.,  1816 
1835 


Jan.  87,1855 


Bigleport 

East  Peoosville 

Eaon  •••••' 

Best  Liberty 

Edinburg •••• 

East  Sidney 

Elizabethtown  •« 
fjftaa****^*  •••••••*** 

BvansbuTgh 

Eatt  Union*—" 

Earlesville 

East  Warren  — 

EdwardaviUe 

Elkton-^ 

EastMeofoe— • 
EastBfookfield- 

Elba--..- 

East  Liberty  •— 
Eden-^ 


May, 

Spt.  laid  o't 
Jan.,  1835 
prev  to  Spt 
do      do 
April,  1835 
March,  1808 
1822 
July,  1836 
May,  1836 
April,  1829 
August,  1827 
January,  1816 
IBOl 
April  4,  1814 
Dec.  29,  ir^* 
Nov.,  1817 
Dec,  1827 
Mar.  22,  loou 
July  27,  1826 

April,  1838 

April,  1838 

June,  1838 

March,   1834 
f..,..   1Q37 

1837 

1835 

1831 

.,1830 


Montgomery 
Same 


16  Shelby 


Logan 

Clarke 

Morgan 

Highland 

Delaware 

Williams 

Stime. 

Same 
Marion 
Meigs 
Knox 
Brown 
Butler 
1837|Crawfbrd 
Wayne 

Same 
836  Carroll 


Pipkaway 

Morgan 

Same 
Clarke 
Logan 

Same 
Shelby 
Licking 

Same 
Coshocton 

Same 
TrumbuH 

Same 
Warren 
Columbiana 
Highland 
Stark 
Putnam 
Delaware 

Same 

^Formerly  Clajfsville  and  New  Guil&rd,  name  changed  by  act  of  Legis- 
latnre,  January,  IBS1. 


June, 
Marc 
July, 
June> 
June, 
Sept, 
Sept. 

May,  1836 
1^36 
Mar^h,  1824 
May  1835 
March,  1816 
•      1, 1836 
1837 
April,  1836 
October^  1836 


April, 
July, ' 
April, 
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East  Port 

Evansport — ••< 

Edingborg 

East  Brunnersburg" 

EdentoD** *• 

Elva 

East  Susbville 

EHzabethtown 

Eagkrille 

Elizabethrtown 

Elizabethtown « 

Eastern  Liberties  ••• 

Enterprise 

East  Huron-'**— ••• 

Elyria* *  •• 

E!iaabetktown*-  ••* 

Eaton - 

Edinburg 

Essex *" •*•- 


Feb.  1833 


Fairport****-*  •  - 
FranklintoQ  •••*• 

Fairfield*  ••« 

Fredericktown** 
Franklinsquare- 
Frazeysburgh** 

Franklin- — - 

Freeport  -• 

Fredericksburg*' 

Freeport  

Franklin < 

Frederickstown  • 
Farmejrsville**** 

Fairfield *-.* 

Fairfield *- 

Fredonia 

FarroersTille***** 

Fair  Haven 

Freedom 

Fulton 

Franklin 


March,  183S 
1836 


Sept., 1833 
Dee.  1836 
Not.,  183T 
Apn<,1836 
August,  1837 
April,  18^ 
Dec.,  1804 
June,  18F8 
Not.  t«, 
Mar.  20t 
April  15, 
Maj  17,  1826 
Majg,  1828 
July  16^  1835 
July,  1828 
Oct*  27, 1831 
Feb.  20, 1906 
August, -1832 
Sept.  24, 1836 


Tnacarains 
WiHUms 

Same 

Santo 
6lenneM 
MOO  roe 
[Fairfield 
Adams 


January,  1814 


1707 
JaB^1807 
Mareh  1833 
June,  1820 
June,  1827 


Feb.,  1834 


Dec,  1816 
Dec,  1818 
N«T.,  1814 
Mardi,  1837 
Oct.  1830 
NoT^1832 

Oct.,  1815 
Feb.,  1829 
May,  1827 

Ji^,  f836 
Feb.,  1827 
Jan.,  1831 


1836  Ashtabula 
1832GiierMay 
181'/|Haiiri«tM 
Same 
Huron 
Sane 
Lorain 
Miami 
iPreble 
Wayw 
Union 


Oeatq^a 

Franklin 
ColumbiaM 

Same 

Same 

ffu^tntum 
Warretf 


Same 
iiarnscMi 

TfMllNlH 
MotttgOMSf^ 

Greene 

Lkinf 

-SaflM 

tieuMBs' 

vrania 

Sterk 

'Same 


^Recorded  in  Hamilton  before  Warren  was  organioisd^ 
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t^m 


FrapeQakt  -•-  ^—a...- 

Pni5](forf«* •«••• 

Franklio ^* •• 

P4.Brewji *....*-..« 

Free^kNO' -  •*—.•... 

Freedom ^••- 

FrankM^— * • 

Findky** **•«•.... 

Florida - 

Fort  Jl^«l-*  •••—-••••»• 

Fredericklown  •••« 

F^ict^  ••..-••*•.•  •'•♦•.^••^ 
Fort  JefibrsDii  •••••••^••••wv* 

Fort  fieooverj 
Freetargh  •••• 

Fiocwlle— 

FayoUe^Ue*— 

FriboTgh 

FredoMktCMni 
Penmegton- 

FlaeUng- 

Frankfefd*-*-  < 
FoinrieiT' 

Floreaeo 
Pairfi^— *••*••• 
Fredoffiekltargii 

Fletcher***" 

PatrfaH^B < 

Port 


Incorporated 


S58.ori837-a 


!••  •-•«•••'•  C*«  •  •  • 


^»«  «•%••••••••  •«*•  r«» 


«««MM'<r*y  •  •  •^  *• « • 


Wben  Bccofiei. 


la  wluit  Oolinty. 


Feb^  18S6 
Oct^l836 
July,  1833 


May,  1836       Patnam 

Jloss 

9ept.,  1836      Portage 
MarchylSdS    I^lduig 
WillHuns 
Hancock 
Same 
fiaoM 
Kaox 
Same 
Same 
dermoat 
Bftffce 
Same 
BrowB 
Slime 
Same 

Saiw 


Oct,  1817 
Nov^  1831 
Nov.  1807 
April,  1817 
1B18 
1836 
1834 
1835 

July  1,  W37 
July  ftBj  1^36 


AprUia,1816BelaiOBt 


Nov.  9,  iai3 


Feb.  26, 1836 


•  •-•V  ••»»••  «• 


l«  •  ••  *««•  »««•  ••••»•*«* 


FortBaU  -- 

Fradendubbrg*" 


Gratiot  *«- 

Granville 

Germaatoirp*'^ 
Greenoaetfai  ••*• 
Gheat*"— — • 

Girard 

Gangee 
Greensburg 
GalioB* 


*%••••««•••••••••  «•«• 


««*»■!  ^v-*  r«4*  •  #r«*  ■»«■»«  I 


Feb.,  1832 
Jan.,  1833 


Same 
Qaeraaey 
Some 


Nov.  1, 1827 
Aug  14, 1834  JHeary 
Eluroti 
Feb.  17, 1816  Jefiarada 
July,  1828  Miarai 
Oct.  2<',  1830  Same 
aiar.l3,1833PM>le 
Jan.  14,1836  Seoeea 


May  1, 1824 
Nov.,  1824 

Sep^l829 
March,  1806 

June,  1^6 
May, 1836 
Dec,  1836 
April,  1816 
Aug.,  1828 
Sept.,  1831 
1833 


Same 
Wayoe 


Same 
MoatgoaMfy 


TruBsball 

ftieUaad 

Same 

Bwnb  . 

iHarrMa  ^ 
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Gaineaborough**  • 

Gaysport 

Gratiot. 

Greorgetown »• 

GiUfofd  - 

Glaria • 

Greenvillage 

Geaevft 

GallipoHa- ' 

Greeoiiekl ^ 

Glaria 

Greenvilk 

GreentowB 

Greensbufg 

Gilboifc^-.. • 

Gruilfofd-^ — 

GarrettavUle 

Greorgetofni •• 

Galena  •••••»« • 

GnadcDhuttea  — 

Gates'  MiUa ^' 

Grabam^a  Station- 

Gambler 

Greenyalley 

Greerayille 

Goafaen  ••••••  ♦••••» 

OraytTiite •*• 

Greenville  ••••—•* 

Greencaatle* - 

Geneva  ••*•* 

Georgetown' •-••• 

Greeoboak  

Geasellsville 

Greorgetowa 

Greneva'*  -••••.'•  • 

Greenapring 

Georgesville < 

GreoMborg* 

Geneva • 

GreeaapriBg • 

HuntertvtUe* 

Hanaar* 


Peb^  1808 


Incorporated 

1838 
[ncorporated 


Marchi  1837 


June,  1815 
March,  f  836 
Sept.,  1829 
Aug.,  1828 
July,  1833 
Dec, 1821 
Jan.,  1829 
Oct.,  1837 

April,  1B02 
Dec, 1821 
June,  1*826 
Peb.,  1816 
August,  1828 
October,  1837 
June,  1834 
Mav,  18S3^ 
May,  1827 
Aprils  1816 
May,  1826 
May,  18^ 
Jan^  f837 
liecoraecl 
June,  1834 
Not.,  1836 
Dec^  1816 
April,  1835 

•Oct.,  1815 
April,  1^1 
1819 
1838 
May  31, 1839 
a-*n  2,  1829 
4, 1888 
6,1839 
1816 
16,1835 
6, 183(^ 
28,1839 


Sept. 
May^ 
Aof*. 


Dec 
Aug. 
Sept. 

Peb.,  1836 


Warrea 
Musktngan 

Same- 
CelombiaBt 

Same 

Same 

SaaM 
Hardin 
iGallia 
HighUud 
Stark 

Same 

Same 

Same 
Ptuaam 
Mercer 
Portage 

Same 
Delaware 

PasoaTawn 
Coyahega 
Meigs 
Kdoz 

Same 

Same 
deraoent 
Monroe 
Darin 
Patrfield 

Aune 
Brewii  ^ 

Same 
Pairiield 
Hamilton 
Huron 
Seoeea 
Praoklifl 
Sandusky 

Same 

Same 

HarcMi 
Wiakiogfei 
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TOWB 


laaover ••••• 

lighland  •• ,••• 

iopewell ^r.«.,. 

larrisville  • -v 

Hanover *• 

ilaysville •; 

tIarriaoavUte—**— • 

flebroQ  •>"•• 

aartford 

Corner*  ••••?—- ^•" 

Havanna — •*' 

Elardia «...^..... 

HouttOD  ••     .*•«..'••••*• 

Hannony"*— • 

HiramslHirE *• 

HanrisonTiTle*  •—••••  •• 

Harriaburg - 

HilUborough - 

Harrisburg 

Hudaon \ 

HarrisQA - 

Harri8||>ort  • •"- 

HickaviUe-* ^-•••« 

Holmesville* 

Harrison  •••- ••• 

Harlan  •••••*• 

Howard—'— 

HiDgrove 

Harrison  ••. 

Hollonsbuig 

Havensportf 

Hamburg -•*••• 

Higgintport  -^• 

Hartford - 

Hendry  sburg " 

Hamilton 

HuntsviUe ••'••• 

Hartford «- 

Harrison  • -^ ; 

Huron  - 

HuntersYilie 

Hyattsville 

*  Recorded,  \»i  not  found 


1836 


1833 


Feb.,  1836 


April  1,  1837 


May,  1813 
Feb.,  1834 
June,  1829 
Jap.,  1815 
Aug.,  1812 
Oct,  1830 
July,  1838 
Nov.,  1829 
Doc,  1824 

Sept.,  1831 

iiny^  1838 
June,  1833 
Nov^  1836 
1837 
Dec.,  1837 
Sept.,  1807 
Nov.,  1827 


Incorporated 


Jan.  17, 1827 


Aug.,  1836 
Jan.,  1836 
July,  1837 
March,  1838 
Feb.^  1816 
March,  1837 
April,  1837 

1838 

1838 

1838 
Feb^  1830> 
Dec.,  18J7 
1816 
Oct.,  29, 1836 
Mar.  16,1830 
April  28,  l802|Butler 
Same 
Sept  26, 1836 
Dec.  8, 1813 


March  7, 1836 


Columbiaqa 

Same 

MuAingum 
Harrison 

Same 

Richland 
Scioto    . 
Licking 

Same 

Same 

Same 
Shelby 

Same 
Clark 
Morgan 
Franklin 
Gallia     ,  . 
Highland 
Stark 
PorUge 
"Same 

Same 
WilHams  . 
Marion 
Knox 

Same 

Same 

Darke 

Same 

Safne 
Fairfield     . 

Same 
Brown 

Allen 

Belmont , . 


Dea4, 1837 
ljan.29, 1833 


Guernsey 
Hamilton 
Huron 
Miami 
Same 


t  October,  1816,  laid  out. 
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TcmwM. 


Hanriflliarg— 
HagerstDwU*-* 

Hopewell 

HarTeysburg*- 
Harrismirg  .••" 
Hopetown----' 

Harlein — < 

Harriebarg— • 
Hagerstown**- 

HaTlvUle 

Hartford 

Homer*  ••••  -• 
Haynedvltle** 


Irville •-• 

Iberia  ••« — 

ladepeadence- 
Desborough*— 


Jeffereen 

Jeihro* 

Jackson • 

Je^rion 

Johnsville^*'" 
Jefferson  ••-••• 
JaCob8^ort«**- 

Jobosville 

Jamestown  ••♦• 

Jackson 

JohntoWft*--' 

Jersey 

JefiersonYtne- 

Jasper •• 

Jamestown  ••• 
Jamestown*'^ 

Jefferson 

JacksoaviHe*- 

Janesville 

Jefferson  •-  •• 
Jacobsburg*** 
Jaoksonburg  • 
Ja(dcsoavtHe*** 
Jackson*- 


incorporated 


Aug.31,183t 
AprU  16, 1817 
Jan.  24, 1837 
Jan.  18,  1829 
1836 


March,  1838 


Feb.  4, 1836 
Feb.  17, 1835 


1836 
Dec,  1828 

NOV.2U1634 
Apnl  7,  1836 
Not.  1,  W34 
Sept  4, 1838. 

Oct.,  1814 
Marck,  1832 
Jan.  6, 1836 
April  12, 1838 

Aug.,  1828 
Jan*,  1836 
Oct.,  1830 
Jan.,  1816; 
Jan.,  1889 
Sept.,  1830 
Aug.,  1856 
Not  recorded 

April,  1830 
Oct,  1813 
April,  1833 
March,  1838 
May,  1833 
May, 1824 
Feb.,  1838 
Oct.,18(» 
Oct.,  1816 
Aug.  25, 1836 
Sept.  26, 1806 
Not.  27, 1816 
Feb.  20, 1816 
Feb.  12, 1836 


Preble 

Same 

Seneca 

Warren 

Franklin 

Ross 

Carroll 

Same 

Same 
Sandusky 

Same 
Union 

Same 

Muskiogui 
Marion 
Henry 
Hocking 

ColumbisM 

Same 

MuaAdngttm 
HarrtsoQ 
Richland 
Madison 
Coshocton 
Montgomsij 
Greene 
Licking 

Same 

Same 
Fayette 
Pike 
Knox 
if  on  roe 
Fairfield 
Adams  - 
AHen 
Ashtabttla 
Belmont 
Butler 
Crawford 


AprH  22, 1818|Jadcson 
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TOWM. 


Jasperville  •• 

Jeffersoa 

Jeromesville 

Jackson  

Jefferson 


Kirtland  City- 
KirkersviUe— 

Keeoe**   » 

Kenton 

Kttlida  

Kingston 

Keodall.— ... 
Knoxville— •  • 

Kinsmans 

Kirkwood 

Knozville 

Kilgore 


Lowoll  ..... 
Louisburg 
Lima 


-.ewistoft  ••- 
Liverpool  ••- 
!iOck  bridge* 
jynchburg. 
lebaoon  .••• 
lexiogton.- 
jucas  


When  loeorporftied 


Incorporated 


<exiogtoa 

«eesyille 

«uca8ville 

lafayette ••.  - 

avejpool • 

lewisville 

•iverpool 

ibertv. 

.ittle  York 

ickin^  ..- 

ynnville 

lockport 

uray ••'•  ;»••• 

ockport 

3«*Doc.  MO.  87. 


July,  1829 
Feb.,  1815 
June,  1825 

May,  1837 
May.  1832 
Feb.,  1820 
Oct.,  1833 
June,  1834 


April,  1812 

July  22, 1836 

June  13, 1832 

Jan.  28,  1834 

March  6, 1816  Jefferson 

Dec.  18, 1834 


January,  1810 


WlMB  Recorded. 


In  wbtt  Comatjr. 


Lorain 
Wayne 

Same 

Same 
Fickaway  ^ 

Geauga 

Licking 

Coshocton 

Hardin 

Putnam 

Ross 

Stark 

Allen 

Ashtabula 

Belmont 


January,  1838 
August,  1838 
May,  1828 
March,  1829 
August,  1816 
March,  1837 
Dec,  1834 
October,  1803 
April,  1837 
June,  1836 
Dae.,  1816 
Sept.,  1835 
August,  1819 
October,  1834 
June,  1836 
July,  1832 
June,  1837 
January,  1816 
Nov.,  1817 
No  date,  1829 
Dec.,  1829 
Dec.,  1830 
Nov.,  1832 
Dec,  1837 


Carroll 

Washington 

Same 
Columbiana 

Same 

Same 

Same 

Same 
Warren 
Harrison 
Richland 

Same 

Same 
Scioto 
Madison 

Same 
Coshocton 
Medina 
Montgomeiy 

Same 
Licking 

Same 

Same 

Same 
Shelby 
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Tomw. 


L&fayette 

Logansville 

Lewistowa ••••• 

Lisbon 

Lockboura ••• 

Loudonville 

Leesburg 

Lynchburg 

Lexington 

Lima 

Louisville 

Londonderry  

Lockwin ••" 

Lockport 

Lafayette 

Lockport 

Lowell 

Letimberville  ••  ••• 

Letartsville 

Lewisburg-o 

Lafioiyetle 

Lewisville 

Lehi 

Lexington 

London  

Lithopolis 

Lockville ••••• 

Lancaster 

Locust  Grove 

Lewisville 

Levanna 

Lima ........... 

Luxenburg 

Lafayette- • 

Lassourdsville*** 

Little  Sandusky 

Liberty 

Londonderry 

Lockland 

Lewistown  ••••••• 

Logan t " 

Lightsburg 

La  Grange 


May,  1801 


March,  1810 


March  5,  1839 


May,  183a 
March,  1832 
August,  1833 
May,  18i6 
1831 
August,  1814 
March,  1814 
July,  1830 
March,  1807 
June,  1830 
Sept.,  1834 

Sept^  1836 
June,  1833 
Aug.,  1836 
March,  1836 
April,  1837 
June,  1833 
March,  1830 

May,  1837 
March,  1837 
October,  1836 
June,  1837 
1831 

March,  1832 

June,  1834 
Nov.,  1838 
1815 
July  «,  1831 
Dec,  4, 1838 
Nov.  2, 1836 
Nov.  28, 1838 
Mar.  12,1831 
Aug.  2,  1828 
Aug.  19, 1816 
May  27, 1829 
July  29, 1828 


Oct  12, 1838 
July  29, 1836 


Holmes 
Logan 
Same 
Clark 
Franklin 
Richland 
Eighlaod 
Same 
Stark 
Same 

Same 
Ross 
Delaware 
TuscarawM 
Williams 

Same 

Same 
Marioa 
Meigs 
Champaign 
Hancock 
Monroe 

Same 

Same 
Darke 
Fairfield 

Sarn^ 

Same 
Adams 

Same 
Brown 
Allen 

Same 

Same 
Belmont 
Crawford 
Guernsey 

Same 
Hamiltoo 

Same 
Hocking 
Huron 
Jefferson 
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TOWM. 


When  iMorporatad 


La  Port— - 

Lucas  City •* 

Lucasburg 

Lewiaburg 

Lodi...- ..• 

Lafayette 

Lowell ' 

LondoQ  -^ <•• 

Leesburg ••••• 

Lodi"? 

Lower  Saadusky- 


Mar.  14, 1836 
Feb.  9, 1829 


Mt  Sterling 

Mechaniesville *  •• 

Malta  •••.•* 

Morganville 

Medway- ••  • 

Middlebutg 

Middleton 

Milleraburgt • 

Morgantawn  ....t.-..-.. 

Martinsville -•••^t- 

Mount  JefiRsrson  •••*«•• 

Moscow • -v 

Millford V.., 

Miami ♦•.•.... 

Miamisburg ' 

Medioa •  - 

Maysville 

Moscow 

Mt.  Ayre « 

M'Gillsville 

Milton 

Mount  Sterling  •••« 

Midway #. 

Mansfield • 

Millsborougli >•»*• 

Mechaniesville  ••♦ 

Moors&eld t*....^. 

Mason 

MorristoirD-> 

Mount  HoUy 

Middleboreugh 


Feb.,  1836 
March,  1835 


Feb.,  1832 
March,  1835 


Incorporated 


April,  1837 
June  1, 1836 
Nov.  29, 1836 
Sept.  7, 1818 
Mar.  19,1838 
April,  1835 
Man  17,1838 
SepU  13,  1811 

Nov.  8,  1836 
Dec.  6,  IB  17 


Wbea  Recorded. 


In  wbatOonBty. 


Lorain 
Lucas 

Same 
Preble 
Seneca 
WiBiyne 
TrumbuU 
Madison 
Carr<4l 

Same 
Sandusky 


June,  1830 
June,  1833 
June,  1820 
Jan.,  1833 
Previoas,1818lC)Qrk 
June,  1832 
March,  1827 
April,  1824 
Feb.,  1816 
October,  1816 
Jan.,  1838 
July,  1830 


June,  1808 


Jan.,  1820 
Feb.,  1838 
March,  1835 
Dec,  1816 
Dec  1836 
Previous  1826 
June,  1829 
July,  1833 
Oct.,  1809 
Oct.,  1831 
June,  1816 
Dec.,  1816 
Jan.,  1815 
Sept, 1816 
Aug.,  1833 
Oct.,  1838 


Mu^ingum 

Same 
Morgan 

Saitie 


Logan 
Holmes 

Same 
Clinton 

Same 
Shelby 
Lieking 
Greene 

Same 

Montgomery 
Medina 
Coshoeton 

Same 

Same 
Trumbull 

Same 
Madison 


Richland 

Same 
Harrison 

Same 
Warren 

Same 

Same 

fiama 
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Towns. 


Wboi  Iiieerportt«4 


WkM  Raeofied. 


la  what  < 


Martinsburg 

Mechmnioiborg • 

Middle  BMver -   

Middletowa 

Meroersville  •••«  ••' 

MourertowQ 

MiDenra - 

Mount  Union - •*• 

Magaolki *• -— •• 

McUooahisTille 

Millport 

Ma^illoB--*- 

Milton 

Milan 

Marlborough — • 

Man^68t6r*«**-* • 

Mount  Pleaiant ....... •^-.. 

Milan,  changed  to  Mereer- 

Minatur * 

MontaxuRia 

MohrmaBville - v 

Montpelier - 

MacedoA 

Middlebury 

Middletowa — . 

Marion 

Mersailles 

MafKHi 

Millertport • 

Mechaniosbarg -•• 

Middletown 

Mt.  Blanehard ..** 

Marttestown  •••- •^•. 

Mt.  Yeroon ^... 

Millwood- 

Mt.  Liberty ••• 

Milford*  ••• — *  •• 

Moscow*— • 

Miltonsbnrg 

Malaga 

Miiiersporl 

Manchetler 

Martinmrilte 

MorrittowB * — 


March,  1837 


Mar«h,18Sa 


Feb.,  1838 
Feb.,  1830 

Incorporated 

Feb.,  1830 
1836 


July,  1836 
Aug.,  1828 
Aug.,  1835 
Aug.,  1822 
Jan.,  18S8 
May,  1629 
May,  1833 
Aug.,  1833 
Apnl,  1834 
March,  1829 
June,  1833 
Nov.,  1826 
April,  1836 
March,  1814 
Not.,  1827 
Dec, 1815 
July,  1837 
Not.,  1833 
Not.,  1830 
Not.,  1835 
June,  1838 
Sept,  1838 
Oct.,  1838 
Feb.,  1822 
i/ec,  1835 
April,  1822 
Aug.,  1827 
Not.,  1836 
Not.,  1837 


Oct,  1830 
Oct.,  1836 
July,  1805 
Sept,  1826 
Oct.,  1835 
Jan.,  1806 
July,  1816 
May,  1833 
April,  1818 
Feb.,  1827 
April,  1802 
Mar.  19, 1835 
Feb.  24, 1602 


Columbiana 

Same 

Same 

Same 

Gallia  1 

Highhind 
Stark 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 
Petmun 
Meroer 

Same 

Sane 

Sane 

Same 

Same 
Portage 
Delaware 
Marion 

Same 
Lawrence 

Sane 
Champaiga 

Samo 
Hardm 

Same 
Knox 

SMdb 

Same 
vyiefiiiefit 

Same 
Monroe 

Same 
FairfitM 
Ammw 
ueiiffiost 


Digitized  by  CjOOQ IC 


[  Doc.  Na  87.] 
NAMES  OF  TOWNS CotOimted. 


91 


WiMB  iMorpwmlad 


WlMB  R«eordedv  In  wbmt  Coaatjr. 


Middtotoira 

MilWUlo- 

MoDro0 

MeltQQviUe — 

MK]!atcbeDvili«,  1st  east  ad- 
dition to -• 

Middlevilla 

Middietown •— •- 

Millwood >.-.. 

Mount  £!|ifaraim  •#*«••»-  •••••» 

MootgoBi^ry—^ *.-. 

MoWirk  - ^♦'•- 

MadiaoA-*  *- •.•*•• 

MianMtown —.••^ 

MilltHini -^ 

Milan •^•» 

MaxviUo - 

Middleton ••••• 

Mount  Plaatiant 

MK3oiiiiellsvill6'- *•!— ••*»•••  • 

MooEoaville— --^ 

Haunaoe*' •••  t v 

Manhattan  ••* •< 

Marengo — '— 

Moock>v« • 

Hoeoow ^ 

MiltoQ'* ...,M...^,.. 

Morningaun - 

MelroorO"-"- - 

Middleburg 

Mt.  Eaton,  formerly  Paint- 
villa ". - 

Matthahrill€f,rorn«rij  Bri% 

tol ^.- 

Moscow ^.,..^....., 

Moorfield - v 

Millbrook-- ,...— .-^^ 

M'ConoelkvUle 

Moant  Hope» ••••••^ 

Mar lattii*  *?****    ^w*  ••«€*••••«•• 
Minafva -.....•• 


PeK  11,1883 
Jan.  10, 1638 


Bich.30,  1816|Buitler 
May  23,  1816  Same 
Sep.  25,  1817  Same 
Nov.  27^  1816  Same 
June  28,  1832|Crawlbrd 


Mar.  16, 1839 
Feb.  23, 1833 


Feb.  25, 1831 
Inc.  MC  known 


Nov.  30,  1833 
April  13,  1838 
Sep.  5, 1827 
Feb.  18,  1835 
Oct.  1, 1838 
Aug.  0, 1805 

May  27, 1829 
April  22, 1816 
April  15,  1836 

Sept.  29, 1817 
Nov.  20, 1819 
Nov.  7, 1837 
Oet  1,1803 
Oct.  18,  1816 


Same 
Same 

Guernsey 
Same 
Samid  , 

Hamiltott 

Same 

Same 

Ba«e 

Henry 

Huroa 


loekaoA 
JafieraoB 
Same 
Same 


Same 
Same 


Nov.  1^1637 
June  12,  1S36 
May  31, 1836 
April  10, 1837     Same 
March  7, 1 835  Sept*  1833        Miami 
April  11, 1833  Preble 
ApriU,  1826  Seaeoa 
Sep$.  12, 1832      Same 

May,  1814       Wayne 

Feb.,  1817  Saaoe 

June,  181^  Same 

Jan.,  1829  Same 

August,  1829       Same 

Marck  1, 1830  April,  1817  Morgan 

Nov.  8,1825  Liekmg 
April,  1802       April  21, 1802  WMhmgioo 

Mcb.  31,  1837  Cartall* 


•  Pailteaurk. 
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Ton 


Wben  Eeeorded. 


lawhatCMaty. 


Mechanicstown* 
Montgomery*'** 

Millport 

Moscow •• 

Millford 

Marysville 


New  Gbrden - 

New  Liberty  ....-...^•.•. 

New  Lisbon  •« 

New  Mi<Mletown -« 

New  Spriogfiekl ^•••> 

New  Athens " 

New  lUHnley 

New  Market — ^*..» 

Newville .•.-..-..... 

Newcastle 

Newton  Falls • 

Newport i^.— 

New  Castle,  formerly  West 
Liberty^  name  obaogech 

Newport 

New  Bedford 

Newark 

New  Palestine •-•  ...... 

North  Salem  ....*.-.... 

Northumberland 

Newport - • » 

Northport- 

New  Uarltsle 

Northwood 

N.  Carlisle,  formerly  Mon- 
roe  

Northampton  -••- •-" 

New  Albany 

Nasfaport * 

Neffsport- 

Norwich  •• 

Nashrille 

New  Martinsburg* 

New  Market*-.. .'••...^ 

New  Leesburgh *•..... 

New  Lexington 


Feb.  22, 1899 


March  9,  1838 
Mch.  16,  1838 


Feb.,  1825 


1833 


Feb/18M 


Jan.,  1831 


Not  In^. 


July  6, 1832 
April  2,  1838 
April  6,  1836 
1816  or  1817 
April  18;  1821 

October,  1807 
March,  1817 
Feb.,  1803 
June,  1830 
Maroh,  1826 
Feb.,  1817 
Augtrst,  1813 
March,  1836 
Dec,  1823 
Jan.,  1836 
June,  1837 
May,  1836 

Feb.,  1833 
Bept.,  1830 
March,  1825 
March,  1803 
October,  1832 
Augitst,  1836 
June,  1837 
May, 1838 
January,  1839 
August,  1827 
May,  1832 


Carroll 
Pickaway 

Same 
Sandusky 
Union 

Same 

Columbiana 

Same 

Same 

Same 

Same 
Harrison 

Same 

Same 
Richland 

Same 
Trambull 

Sane 


Cbshocton 

Same 

^me 

Licking 

Shelbyi 
Sane 
Sane 
Same 
Same 

Holmes 

Logan 


Jan.,  1835 
1897 
June,  1827 
March,  1836 
Sept.,  1827 
June,  1828 

1803 
June,  1821 
Sept.,  1816 


Claik 

Same 
Franklin  ' 
MuskingtMD 

Safne 

Siame 
Holriies 
Payette 
Highland 

Same 
Highland 


Digitized  by  CjOOQ IC 


[Doc  No.  87.]  , 
NAUES  OF  TOWNS— CoiKmufd. 


33 


TOWBi. 


When  Incorporated 


New  Berlin ••• 

Navarre  •••?••-  • •••• 

NeptuAe 

New  Alexandria ••• 

Newtonsvitle » 

Niles...* " 

Norton—- 

New  PhilaSdeljyhia 

New  Port 

New  Comerstown  ••*• 

New  Cumberland 

Newton---   •• 

North  Defiance-— ••'•^•« 

New  Rochester- •••«•" 

New  Harrison- •» 

Newburg • 

New  Winchester 

New  Lexington — ••• 

Neville - 

New  Richmond- •••^ 

Newburg •••* • 

New  Sanabury •'••••• 

Newtonsvdle •••••  * 

New  Liberty 

Nashrille •-  • 

New  Madison  .-....•-•..• . 

NewCaatine 

New  Strasburg 

New  Salem 

Newport  —•• - ' 

New  Hope ••• 

New  Hampshire  ••- 

Newton- * 

Newcastle 

New  London - • 

New  Washingtbn.  •— — 
New  Washington,  Mecken- 
teffer^s  addition  to-  •  •  •' 

North  Liberty 

North  Tymochtee • 

New  Birmingham 

New  Liberty 


Feb.,  1824 


1828 


When  Recorded. 


Feb.,  1831 
March,  1834 
Dec.,  1837 

Bfay,  1828 
March,  1834 
1806 
Prev.  to  1808 
August,  1833 
May,  1827 
June,  1826 
July,  1817 
August,  1 835 
Nov.,  1836 
Dec.,  1835 
Nov.,  1834 
August,  1834' 
March,  1816 
Jane,  1806 
Sept.  1814 
March,  1818 
August,  1633 
April,  1838 
Feb.,  1837 

1833 

1832 

1832 
March,  1807 
Dec.,  1832 
Jan.,  1819 

1824 
March  4, 1837 
April  4, 1838 
Nov.  28, 1834 

8ept.  6, 1833 


May  31, 1839 

July  7,  1834 

April  16,1836 

April  28, 1830  Guernsey 

Oct.  17, 1815 


In  wbai  Coantjr 


Stark 

Same 
Mercer 
Ross 
Portage 

Same 
Delaware 
l\rscarawas 

Same 
Tuscarawas 

Same 
Tuscarawas 
Williams 
Pbtilding 

Same 
Williams 
Marion 
Knox 
Clermont 

Same 

Same 

Same 

Same 
Monroe 
Darke 

Same 

Same 
Fairfield 

Same 
Adams 
Brown 
Allen 

Same 
Belmont 
Butler 
Crawford 


Same 
Same 
Same 


Same 
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Towjw. 


New  GoUiogen 

Nortbern  Libefties***!- 

Newtowii-*^ - 

New  HaveO"**'" 

New  Baltimore*-'*** 

Naasau 

North  Bead 

Napoleoo** «..^. 

Norwalk •  •*•., 

New  .Haven 

New  Trenton 

New  ALexandria*** 

Newbi^rgh 

New^^merset 

New  Harritburgh 

New  Piiria^ *.*-. 

New  LezingloD 

New  Pitteburgh  •*.-...» 

North  Alexandria 

New  Castle -•..*..«. 

Norriatown  *...-.».•..•.. 

New  Holland 

Newtoa^ 


Wbea  loftrponMd 


Otsegq 

Olympua 

Oregon 

Oxford 

Oldtown 

OrangevlDe-* 

Ohltoa*. 

OrQngevil)«'** 

Orange 

Olive^rgk«** 
Ontario^••••*  . 

Oceoja-*'* • 

Osnaburg 

Orradeea 

Ottawa: 

Olive  GreeM* 

Olmsted •••• 

Ohio  City 


Feb.,  11, 1828 


June  6, 1856 
Mar.  31, 1837 

Mar.  16, 1818 
Mar.  8,  1819 
May  8, 1829 

Oct.  16, 1834 


WlMB  RaeotiU, 


May  4, 1816 
Dec.  16,  1816 
May  26, 1831 
Jan.  16, 1816 
Feb.  24, 1816 
Sep.  7, 1816 
Aug.  18,  1817 

May,  1829 
Aug.,  9. 1833 
Oct.,  1836 
Aug.  27, 1836 
March  9, 1836  Aug.  31,  1818 
Aug.  31, 1838 

Dec.  1838 
April,  1830 
1817 
July,  1833 


March,  1836 


iBwIiaiComiiij. 


May,  1837 
Feb.,  1826 
October,  1826lSicbland 


Sams 
Hamiltoa 

Same 

Samet 

Same 

Sams 

Same 
Henry 
Uursn 

Same 
JefiersoQ 

Sams 

Saras 

Sams 

Sams 
iPrebls 

Same 
Wayne 
Logan 
Monroe 
Carroll 
Pickaway 
Union 

Muskingon 

Same 
Franklin 
Holmes 
Greene 
Trumbull 

Sasie 


April,  1828 
May,  1819 
Dec.,  1834 
June,  1838 
May,  1806 
April,  1836 
May,  1834 
May,  1836 
Augujit,  1838 


Sams 
Same 
Same 

Wairren 

Stark 
Same 

Putnam 

Delaware 
Sams 

Cuyahoga 


(*)  PlAt  recordod  with  ClsTiMown.       (f)  Recorded  is  MoAtfomwr. 
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TOWM. 


Oloney 

Oakland  ••■• 

Oxford  

Oceola 

OhioviUe*" 

OakhiU 

Oberlin  

Oregon 

Oraogburg  • 
Oleron 


When  Incorporated 


Feb.  23,  1830 


Peru ; 

Pleasantoa 

Plymouth—- 

Petersburg 

Princeton  "^ 

Perryaville— ••••••  • 

Petenburgh 

Paris  

Plymouth 

Portsmouth 

Pleasant  Valley —. 

Plainfield 1. 

Pyrmouot  — 

Phillipsburg 

Pleasaniville  •••-.. • 

Port  Jefferson 

Pulaski 

Port  William 

Porter  field 

Pennsville   ••• 

Painesville  ••■• 

Putnam 

Porter 

Patriot 

Petersburg 

Paris r. 

Pomroy 

Pleasant •   - 

Peninsula- -v » 

Port  Washington  •• 
Point  Pleasant-   -• 


Incorporated 
Dec, 1814 


Feb.,  1832 


March,  1835 


When  Becorded. 


In  what  Countj 


April,  1837 

May  19,1810 
May  15,  1837 
July  30,  1838 
July  27,  1832 
Sept.,  1837 
Feb.,  3,  1837 
Dec.  15, 1832 
Nov.  22, 1834 

April,  1835 
Nov.,  1836 
June,  1832 
March,  1810 
October,  1833 
June,  1815 
August,  1816 
May,  1825 

1837 

1803 
July,  1823 
October,  1816 
Jnne,  1835 
April,  1836 
June,  1819 
August,  1836 
July,  1837 
April,  1833 
April,  1830 
July,  1828 

July,  1801 
March,  1830 
Sept.  1827 
July,  1817 
Dec,  1813 
Juno,  1837 
June,  1837 
Feb.,  1838 
April,  1827 
August,  1836 


Hancock 

Fairfield 

Butler 

Crawford 

Guernsey 

Jackson 

Lorain 

Lucas 

Preble 

Sandusky 

Hardin 
Washington 

Same 
Columbiana 

Same. 
Richland 

Same 

Same 

Same 
Scioto 
Madison 
Coshocton 
Montgomery 
>Same 
Licking 
Shelby 

Same 
Clinton 
Holmes 
Morgan 
Geauga 
Muskingum 
Gallia 

Same 
Highland 
Stark 

Same 
Putnam 
Portage 
Tuscarawaa 
Williams 


*Not  r^rded— Iflid  out  1839- 
4 — DOC.  NO.  87. 


Digitized  by  CjOOQIC 


36 


[Doc.  No.  87:  J 
NAMES  OF  TOWNS— Con/wiKsrf. 


Towni. 


Paulding**  •• 

Parkersburg - 

PiketOD 

Port  Jackson 

Palmyra  

Pulaskiville 

Point  Pleasant 

Palestine 

Perryoppolis^ 

Palestine 

Pickerington 

Perrjr 

PieasantTille 

Palestine  * 

Princetown 

Peru    ■•.. 

Port  Clinton 

Point  Pleasant  (Seneca  tp.) 
Point  Pleasant  (Buffalo  tp.) 

Prospect  Hill "J 

Pt.  Pleasant — 

Plynjouth-— 

Plymouth 

Providence 

Piqua 

Perrysburg  

Pekin  

Perrysville   

Palermo  » 

Palestine 


Quiacy 


Roundhead • 
Reading  — 
Rochester— 
Ridge  vi  He" 
Rochester- • 

Rome *.. 

ReckviHe... 


Feb.,  1838 


March  16,  ^38, 
March  9,  '36. 
March  1,  '37. 


1836 
Feb.,  1838 
April,  1816 
April,  1828 
Nov.,  1836 
Dec.,  1836 

1813 
Sept.,  1818 
June,  1837 

1833 
Sept.,  1815 
May, 1838 
Oct.,  1828 
Dec,  1838 
Oct.,  11,1812 
Sept.  30,  1837 
1828 
June  16, 1829 
Sept.  8,  1836 
May  16,  1830 
March  10, '38 
Dec.   6,   1838 


June  29,  1837 
Sept.,  1832 


Jan.   28,  1836 

Aug.  2,  1838 

June  22, 18291  Pickaway 


March,  1830 


June,  1828 
Jan.,  1833 
Nov.,  1816 
Oct.,  1816 
Aug.,  1832 
Jan.,  1830 


Willmms 

Same 
Pike 
Knox 

Same 

Same 
Ctermoot 

Same 
Monroe 
Darke 
Fairfield 

Same 

Same 
Adams 
Butler 
Crawford 
Brie 
Guernsey 

Same 
Haanlton 
Hocking 

Same 
Huron 
Lucad 
Miami 
Wayne 
Carroll 

Same 

Same 


Logan 

Hardia 
l^lumUaoa 

Same 
Warrea 

Same 
Richland 
Scioto 


^Recorded  in  Logan  county* 
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ToWBi. 


Rosooe 

Rochester 

Rumley 

Richlftad 

RushsylvaDia < 

Rejoeldeburgh*— 

Rome 

Richmond 

Roseville 

EU)dnejr 

Raineaborough  •••• 

Richville 

Rocheeter 

RhodeeyUle 

Rockport «. 

Recovery 

Richmond 

Ravenna 

Roma*  ...• 

Rogeraville 

Raby 

Rutland- 

Riadon,  pt.  of* 

RidgeravilJe 

Rome • 

Rinngaun  Village 

Royalton - 

RofQe« 

Ripley" 

Russalville *•• 

^sville*— 

fading 

Kidgevilie^ • 

liley 

Richmond 

^public 

Rome- 

Rowtborg «.. 

Steedsburg — • 

lotseau 

liadon 

Slolleraville 

iichwood ~.. 


Wbmi  iMOTfonited 


When  ReeoiiM. 


March,  1836 


Dec.,  1830 
Feb.,  1833 
June,  1837 
August,  1832 
January,  1834 
1831 
1837 


InwhttCoanty. 


Incorporated 
Jan.,  17,  1827 

Jan.  27,  1834 


Dec.,  1813 
June,  1830 
October,  1830 
May,  1836 
May,  1833 
April,  1837 
Jan.,  1837 
July,  1836 

July,  1810 
Sept^  1836 
Sept.,  1830 
Sept.,  1836 
Aug.,  1828 
Sept.,'1832 
Nov.,  1886 
Feb.,  1827 
March,  1838 
March,  1810 
April,  1835 

1804 

1816 
Mar.  14,  1804 
Feb.  2,  1804 
Jan.  6,  1836 
May  5,  1837 
Sept.  20,  1816Jefibr80il 


Coshocton 

Same 
Shelby 
Logan 

Same 
Franklin 

Same 
Geauga 
Muskingum 
Gallia 
Highland 
Stark. 

Same 

Same 
Putnam 
Mercer 
Rossr 
Portage 
Delawato 
Tasearawfts 
L#awreflce 
Meigs 
Hancock 
Same 
Knox 
Same 
Fairfteld* 
Adams 
Brown 
Same 
Butler  ' 
Hamilton 
Heftry 
Jackson 


July  24,  1834  Seneca 
Sept.  27,  1832  Same 
Apriljl836  Wayne 
Jan.,  1836  Same 
Jan.  2, 1836  Morgan 
Sept.,  13, 1882  Seneca 
Aug.  31,  1836  Sandusky 
Aug.  26, 183fWniOtt 
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TOWM. 


WlMQ  IiieorponU64 


When  ReeoKM. 


(n  what  Contj. 


Somers •. 

South  Zaaesville 

SarahsvUle 

Sharon 

Springfield 

South  Charleston 

Sabina • 

Sydnej 

Sylvania 

Sunsbury 

Schencksville 

Salem. 

Saville 

South  TVarren****- 

Solon 

Summerfofd 

Semperell -• 

Shelby.-. 

Smyrna--* * 

Springborough 

Salem *.. 

Salina- 

Seville 

Sprucevale 

St.  Michaels 

Sinking  Spring 

Sparta 

Shannon 

Sbanesville 

St.  Mays 

St.  Henry 

Sunbury 

Sandyville - 

Shanesrille 

Strasburg 

Shelby 

St.  Josephs 

Synthy  Ann 

Sharonvilie 

Sheffield^  formerly  Vinton* 

St.  Paris. 

SparU 

Summersfietci 


Jan.,  1827 
Feb.,  1833 

March,  1834 


July,  1815 
1830 


April,  1837 


April,  1838 
Dec.,  1830 
Sept.,  1829 
July,  1831 


Dec.,  1830 
April,  1820 
March,  1838 
March,  1825 
April,  1832 
Jam,  1816 
Jan.,  1837 
Dec.,  1837 
Dec,  1831 
June,  1835 
Jan.,  1834 
May,  1835 
Aug.,  1817 
Jan.,  1831 
May,  1806 
June,  1829 
March,  1824 
Oct.,  1837 
July,  1836 
Nov.,  1815 
March,  1815 
Oct.,  1838 
June,  1820 
1821 
July^,  1837 
Nov.,  1816 
March,  1815 
Aug.,  1814 
Feb.,  1828 
Feb.,  1818 
Feb.,  1836 
March,  1832 
Feb.,  1833 
Jan.,  1837 

Dec, 1836 
Nov.,  1830 


Muskingum 

same 
Morgan 

same 
Clark 

same 
Clinton 
Shelby 
Licking 
Montgomeij 

same 

same  >. 
Medina 
Trumbull 
MadisOn 

same 
Scioto 
Richland 
Harrison 
Warren 
Columbiana 

same 

same 

same 
Hardin 
Highland 
Stark 
Putnam 
Meroer 

same 

same 
Delaware 
Tuscarawas 

same 

same 
Cuyahoga 
Williams 
Pike  ^ 

same 
Meigs 
Champaign 
Kboz 
Monroe 
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Towns. 


Sugar  Grove 

South  Winchester 

SardioiA 

St.  Johns - 

Sf.  Clairsville- 

Somerton ^ 

Shepfaeicdstown 

Steinersrille * 

Soimnerville  

Sandusky  City 

South  wark,  addition  to  do.- 

Sale»?ille .• 

SeneeaviUe 

Sharon ^.•.. 

Symmestown 

Springfield 

South  Haven 

South  Huron 

Steubenville • ^ — 

Smithfield 

S[>rtngfield ^.. 

Sullivan 

Sylvania *... 

Springville 

SmithTiI)«*- 

St.  John 

Shenxbville 

South  BtooDifield 

Summersville i 


Temple  Hill 

Trumbull  City 

Troy t 

Transylvania • 

Trithena • 

Triadelphta *••• 

Trenton * 

Town  of  Granger 

Texas 

Trenton 

Trentoii 

Tymochtee  •••• 

Tymochteo,  Mount^s  add^n. 


Wbeo  Incorporated 


Feb.  10, 1829 


March  7, 1836 
1824 


Mar.  16,1839 


Feb  14,  1805 
Feb.  11,  1828 


Incorporated 


Wbea  Recorded. 


August,  1838 
August,  1833 
1833 
April  29,  1835 

Sept.  7, 1815 
Sept.  28, 1816 
March  7,  lli32 
Oct-  7,  1831 

1839 
Dec.  28, 1836 
July  18, 1815 
April  30,  1818 
May  6,  1817 
Aug.  23,  1806 
April  9,  1836 
Mar.  8,  1834 
April  29,  1802 
Aug.  29)1803 
Mar.  5, 1803 
Mar.  18, 1836 
June  14, 1836 
May  31,  1834 
March,  1837 
Sept.  24,  1838 


Aug.  11,1835 

January,  1833 
Sept.,  1836 
Aug.,  1837 

Dec.,  1837 
July,  1838 
Sept.,  1816 
Nov.,  1815 
July,  1836 

Nov.  26>  1818 
Nov.  30, 1833 
Ijune28,  1832 


In  what  County. 


Fairfield 

Adams 

Browt^ 

Allen. 

Belmont 

same^ 

same^ 

same 
Butler 
Erie 

same 
Guernsey* 

same 
Hamilton 

same 

same 
Huron 

same 
JefibrsoR 

same 

same 
Lorain 
Lucas 
Seneca 
Wayne 
Mercer 
Carroll 
Pickaway 
Union 

Columbiana 
TrumbuH 
Medina 
Greene 
Shelby 
Morgan 
Tuscarawas 
Cuyahoga 
Williams 
Champaign 
Butler 
Crawford 
same 
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Towa. 


Tolford 

Tiltoniville 

Tole^  ....^ 

Troy - 

Tiffin  «.-. 

T^ylorsville 

Twinsborough— 

Troy - *' 

Tarlton 

UaiontowH 

Utica.. 

Union 

Unionville- 

Unity 

Uniontown 

Union -^ 

Urbana  

Uniopolis 

Uniontown  

Union  tow«——.« 

YieDna 

Vienna < 

VernMlHon 

Vinton 

Vernon- 

Vaa  Burensville- 

Van  Buren 

Versaiiles 

Venice —  • 

Venice- 

Vernon  Village  - 

Vermillion 

Vinton 

Victory 

Van  Wert 

Van  Buren 

West  Zaaesville- 

Wortliington 

Wimkor 

West  Liberty 


Jan.  7,  1837 
Feb.  22,  1830 
March  7, 1836 


Feb.  26, 1885 


Incorporated 


July  15,  1836 
Feb.  17, 1816 

April  27,  1808 
May  24,  1822 
April  27,  1833 


lOOZ 

Nov.,  20, 1834 


Mar.  16,1838 


1836 
Feb.,  1834 


Wheo  ReeorAid. 


Huron 

JefiersoD 

Lucas 

Miami 

Seneea 

MuskiBgiui 


1832  Darke 


March,  1816 
Doc,  1814 
Feb.,  1816 
Feb.,  1836 
August,  1817 
April,  1816 
May,  1836 

Aug.  4, 1836 
May  7, 1814 
May  4,  1812 


May,  1835  Clinton 
April,  1833  Clarke 
Dec,  1818  Richland 
January,  1834  Gallia 
January,  1835|Putnain 
July,  1837 
Dec, 1837 
1838 
Feb.,  1,  1817 
1816 
July  3, 1838 


June  18,  1836 
May,  1839 
Mar.  30, 1835 
Oct.  1,  1836 

March,  1809 
1806 
Hay,  1834 
AngU8t,182S 


Is  wkftt  fknaatfi 


Carroll 
Pickaway 

Muskingum 
Licking 
Montgomefy 
Columbiaaa 
same 
Stark 
Williams 
Champaigfi 
Allen 
BeliBMit 
Gueroaey 


Clennent 

MQoroe 

Darke 

Butler 

Brie 

Hamilton 

Huron 

Lucas 

Miami 

Van  Wert 

Coshootoa 

Muskingum 
Franklin 
Morgan 
Logan 
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ToWDf. 


Whn  Incorporated 


Wben  Recorded. 


In  wbai  County. 


Winesbarg 

Woodstock •• 

Wilmington 

Westborough • 

Woodburn 

Watt  Bedford 

West  Carlisle 

Warsaw 

Warren* 

West  Warren  - ••• 

Wheelersburg — — 

Windsor  •. 

Washington 

Woodbury 

Williamsport 

Williamsport 

Waynesvillo' 

Washington  villa 

WelUville 

West  Union,  now  Calcutta 

Westville- 

Williamsport 

Watertown  

Wilkesville 

Washinfl;ton 

West  Liberty,  now  Marshal 

Williamsport— 

Waynesburg 

West  Massilon 

West  Fulton 

Webster 

West  Bolivar 

Waldo 

Woodbury 

Williamsville 

West  Liberty 

Westfield 

Waterford 

Westchester 

Williamstown 

West  Defiance 


March,  1832 
July,  1836 


Holmes 
Shelby 


March  3,  1834 


August,  1810   Clinton 

Sept,  1838    

April,  1817 
Oct.,  1817 
Oct.,  1817 
Nov.,  1834 


Dec.,  1837 


June,  1838 
Oct,  1824 
March,  1837 
Nov.,  1837 
June,  1830 
October,  1836 
Aug.,  1816 


Jan.,  1834 
1833    October,  1823 
Dec.,  1810 
Oct.,  1836 
Aug.,  1835 
Sept.,  1838 
October,  1809 

March,  1831  Feb.,  1811 
June,  1817 
April,  1827 

January,  1833  June,  1814 
March,  1831 
July,  1836 
Feb.,  1836 
Sept, 1836 
October,  1834 
March,  1834 
Feb.  1837 
March,  1837 
May,  1837 
Sept,  1833 
October,  1814 
March,  1836 
May,  1836 


same 

Montgomery 
Coshocton 

same 

same 
Trumbull 

same 
Scioto 
Richland 

same 

same 

same 
Harrison 
Warren 
Columbiana 

same 

same 

same 

same 

Washington 
Gallia 
Fayette 

Highland 
Stark 

same 

same 

Stark 

Putnanv 
same 

Delaware 
same 
same 
same 
same 

Tuscarawas 
same 

Williams 
same 


»  Winter  of  1827  & '28. 
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Towns. 


Washington 

Williamspor( 

West  Buffalo 

Whetstone 

Wyandoil 

Waverly ' 

Woodstock 

Westville 

Williamstown 

Winchester 

Williamsburghy  alias  Mar 

tinsburgh 

Williamsburgh 

Woodville 

Woodsfield • 

Webster 

WestRushville 

Waterloo 

Winchester 

West  Ufiion 

Washington,  now  vacated-- 

Winchester 

Wapaukonetia 

Westminster 

West  Wheeling 

West  Liberty 

Westchester 

West  Liberty 

Western  Liberties,  addition 

to  Sandusky  City 

Washington 

West  Barnesville 

West  Boston 

Williamsburg 

Winchester 

Walnut  Hills 

Warrenton 

Wintersville -. 

Waterville 

Whiteford ,... 

WestCharlestown 

Westville 


When  Incorporated 


Incorporated 


Feb.  10,  1829 


Mar.  21,  1837 
Inc.  not  known 


Wben  Recorded. 


July,  1836 
August,  1836 
April,  1837 
Sept.,  1824 
January,  1838 
August,  1829 


May,  1834 
April,  1816 

Feb.,  1816 
October,  1814 
March,  1828 
June,  1812 
1835 
Feb.,  1817 
October,  1828 
Nov,,  1828 
May,  1804 
April,  1802 
Nov.,  1815 
March  7,  1833 
Sept.  31,  1833 
Oct.  30,  1838 
Aprils,  1819 
March  8,  1817 
Oct.  1,  1833 

1836 


Dec.  3,  1836 
Nov.  22,  1828 
Aug.  18,  1815 
June  29,  1834 
April  6,  1802 
Feb.  22,  1831 

Michigan  1836 
April  15,  1815 
July  16,  1816 


Id  what  County. 


Williams 

same 

same 
Marion 

same 
Pike 
Champaign 

same 
Hancock 
Knox 

same 
Clermont 

same 
Monroe 
Darke 
Fairfield 

same 

same 
Adams 

same 

same 
Allen 

same 
Belmont 
Butler 

same 
Crawford 

Erie 

Guernsey 

same 

same 

same 

same 

Hamilton 

Jefferson 

same 
Lucas 

same 
Miami 
Preble 
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TOWM. 


Winchester 

West  Alexandria;*  • 

Willshire.. 

Wooster-** 

West  Lebanon 

Waynesbufgb—'* 
West  Salem  ••••-•  • 
Windsor  ..-*..-... 

WardsviHe 

Waterloo 

WalUville 

Williamspdft-* 

Williamsburg* 

Woodville 

Watkinsville 


Xenia** 
York... 


Zanesfield- 
Zaoestiile 


When  laeorponted 


Feb.,  1830 


Wben  Recorded. 


June  11, 1817 
Aog.  31.  1818 

August,  1808 
March,  1833 
March,  1827 
June,  1834 

August,  1816 

April  2, 1838 
Feb.  27,  1818 
Feb.  23,  1836 
June  22,  1836 
July  12, 1838 


In  what  Cennty 


Aug.  21,  1815 

April,  1822 
lApril,  1802 


same 
Preble 
Van  Wert 

Wayne 

Same 

Same 

Same 

Same 
Holmes 
Fayette 
Carroll 
Pickaway 
Sandusky 

Same 
Union 

Grreend   . 

Je^rsoti' 

Logan 
Muskibgum 


5— Dpc,  Mo.  87. 
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^TAMES  OF  TOWNSHlPiy. 


Dtte  ofOrgMlMtiOB. 


Ooantiet. 


Addison 

Adams 

Auburn 

Athens 

Archer 

Adams--— ...- 

Adams 

Aurelius 

Auburn 

Amanda 

Adams 

Aid 

Auglaize 

Atwater - 

Aurora •-• 

Amanda 

Adams *-* 

Adams 

Atistintown-*** 

Atnanda 

Auglaize 

Ashtabula  •••^« 

Andover 

Anstinburg  ••• 

Antrim 

Adams 

Anderson 

Adams 

Aron 

Amherst 

Amboj—*. 

Adams 

Augusta 

Allen 


March,  1811 
December,  1826 

1832 
1832 

June,  1832 

Previous  to  1798 

December,  1818 

March,  1820 

March,  1831 

December,  1823 
August,  1838 
June,  1814 

1808 

1803 
Prior  to  1826 
March,  1826 
March,  1808 
June  4,  1832 
March  6,  1831 
Prior  to  1811 
March  11,  1819 
June  21, 1812 

March  6,  1827 
Prior  to  1802 
April  24,  1836 
1824 
1824 
June  4, 1837 
Decembers,  1826 
March  4, 1833 
November  4, 1828 


Gallia 
Muskingum 
Creauga 
Harrison 

Same 
Coshocton 
WashingtoD 

Same 
Richland 
Hancock 
Champain 
Lawrence 
Paulding 
Portage 

Same 
Fairfield 
Darke 
Monroe 
Trumbull 
Allen 

Same 
Ashtabula 

Same 

Same 
Crawford 
Guernsey 
Hamilton 
Henry 
Lorain 
Same 
Lucas 
Seneca 
Carroll 
Union 
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TowMblps. 


DaM  of  Orgaalsfttloii. 


•OmMIm. 


Black  Creek--. 

Butler *. 

Blanchard  •••  >• 
Brush  Creek- -» 

Beaver ••  •• 

Butler 

Blue  Hock 

Brush  Creek  •* 

Bain  bridge 

Burton - 

Batavia 

Blendon 

Brown 

Bloom 

Bristol 

Brookfield 

Bethel 

Bloomfield 

BokesCreek"-- 

Berlin 

Bowling  Green- 

Burlington 

Bennington*—" 
Beaver  Creek- 

Bath 

Butler 

Bath >. . 

Brunswick 

Bedford 

Bethlehem 

Belpre 

Barlow •. 

Blanchard 

Brush  Creek-... 

Bloom-... , 

B'.oomingrove  - 

Bloomfield 

Blanchard-..—. 
BigLick......*.M 

Bedford 

Beaver •..- 


April,  1834] 

Mercer 

June,  1838 

Sanne 

(*) 

Putnam 

1806 

Highland 

Columbiatift 

Same 

June,  1810 

Muskingum 

February,  1817        { 

SanM 

March,  1817 

Geauga 

March,  1806 

Gkauga 

March,  1817 

Same 

1815 

Franklii 

March,  1830 

Same 

June,  1819 

Morgaa     v 

June,  1819 

Same 

June,  1819 

Same 

1819 

Clark 

December,  1832 

Logan 

December,  1837 

Same 

Holmes 

May,  1808 

Licking 

March,  1817 

Same 

September,  1815 

Same 

May,  1803 

Greeae 

March,  1807 

Same 

October,  1817 

Monigomery 

Previous  to  IBlif 

Medinit 

April,  1819 

Same 

June,  1826 

Coshocton 

June,  1826 

Same 

Previous  to  1798 

Washington 

June,  1818 

Same 

April,  1833 

Hardin 

March,  1824 

Scioto 

Augastt  1812 

Same 

Richland 

Same 

March.  1831 

Hancodc 

June,  1833 

Same 

June,  1821 

Meigs 

March,  1815 

Pike 

(•)  OrgniMd  while  a  part  of  WJIMmM. 
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Towuhlp*. 


Dftie  of  Oi  ganizatioa. 


OtoBtka. 


Bedford 

Brooklyn- ••-•••  « 

Brecksvill 

Brown m- 

Big  Island 

Bowling  Green- 
Bucks-  ••••••I' 

Berkshire  

Berlin 

Bennington 

IBrown ^v 

Boston •••• 

Brimfield 

Buckthin  -vr— 

Bloom 

Bern •' 

Butler 

Brown r- 

Bethel 

Batavia *— .. 

Butler ..... 

Brown •• 

Berlin •^. 

Bloomfield 

Brady 

Boardman* »* 

Brookfield 

Broomfield 

Baazetla- ...»•..• 

Bristol 

Berlin 

Braceville..  •*-... 
Bethlehem.  •-••• 

Byrd 

Bath f..- 

Bucyrus'  ••^^  .•• 

Beaver :•• 

Bqffalo 

Benton--*.'*-- 

Berlin - 

Bronson 

Bloomfield 

^rush  Creek—. 


March.  1823 
jJune,  1818J 
Supposed  to  be  1814 
June,  1834 
Prior  to  1824 
MarchylSSd 
March,  1825 

1808 

18ie 

1817 

1826 
December,  1810 
March,  1830 

1806 

1806 
Prior  to  1826 

1833 
March,  1832 
September,  1815 
March,  1825 
March,  1825 
March,  1825 
March,  1825 
April,  1836 
March,  1806 
May,  1800 
March,  1817 
March,  1817 
March,  1808 
March,  1828 
November,  1811 
December,  1816 
1818 
Junes,  1831 

June  4,1816 

December  5^1836 
February  18, 1817 
March  4, 1822 
July  2,  1816 
Biarch  5, 1833 


Cuyahoga 

Same 
Cuyahoga 
Paulding 
Mariott 

Same 
Tuscarawas 
Delaware 

Same 

Same 

Same 
Portage 

Same 
Roes 
Pairfieki 

Same 
Darke 
Same 
Monroe 
Clermont 
Knox 

Same 

Same 

Same 
Williams 
Trumbull 

Same 

Same 

Same 

Same 

Same 

Same 
Stark 
Brown 
Allen 
Crawford 
Guernsey 

Same 
Hocking 
Huron 

Same 
Jackson 
Jefferson 


Digitized  by  CjOOQ IC 


[Doc.  No.  87.] 
NAMES  OF  TOWNSHIPS— Con/imtei. 


37 


Tewifsblps. 


Date  of  OrganiKatioD 


Countiei. 


Brown  helpi-- 

Brighton 

Black  River  • 

Bethel 

Brown *••• 

Bloom 

Big  Spring  ••• 
Baughman  ••• 
Brown-  •*'— 

Ballville 

Bay 

Centre 

Concord  

Clay 

Concord  

Cheshire < 

Centre ••• 

Chester- ••-... 

Chardon ^< 

Concord 

Claridon 

CliotoB 

Centre - 

Clinton 

Cynlhian 

Cesars  Creek 

Chester 

Clark 

Clay 

Clear  Creek- 

Cadiz- 

Copley 

Chatham 

Clarke 

Crawford 

Cessna-'- 

Canaan 

Clay 

Clear  Creek  • 

Congress 

Cass 

Concord 


1824 

Lforain 

1824 

Lorain 

1824 

^ame 

January  26,  1819 

Miami 

Jsnuary  26,  1^19 

Same 

June  7, 1824 

Seneca 

March  6,  1833 

Same 

March  1816 

Wayne 

March  4,  1833 

Carroll 

April  6,  1822 

Sandusky 

July  4,  1826 

Same 

June,  1834 

Mercer 

March,  1811 

Highland 

December,  1831 

Same 

About  1827 

Fayette 

March,  1811 

Gallia 

Columbiana 

October,  1816 

Geauga 

Same 

March,  1822     • 

Same 

March,  1817 

Same 

July,  1811 

Franklin 

June,  1819 

Morgan 

October,  1821 

Shelby 

July,  1822 

Same 

May, 1803 

Greene  * 

April,  1810 

Clinton 

July,  1817 

Same 

June,  1826 

Montgomery 

September,  1815 

Warren 

1832  . 

Harrison 

June,  1819 

Medina 

December.  1833 

Same 

March,  1828 

Coshocton 

March,  1827 

Same 

March,  1834 

Hardin 

June,  1819 

Madison 

June,  1826 

Scioto 

Richland 

Same 

March,  1833 

Hancock 

Champaign 
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TowDshipt. 


Dftle  of  Organization. 


Connli«i. 


Columbia 

Chester  -. 

Camp  Creek- •  

Cleveland 

Crane • 

Carryall • 

Canaan ' 

Claridon • 

Clay 

Concord 

Charlestowo  •- 

Coventry 

Concord  

Colerain -• 

Clear  Creek "> 

Centre 

Clay 

Clinton 

Chester • 

College " 

Centre 

Clay 

Canfield-' • 

Coitsville 

Champion 

Canton • 

Clark V 

Clay- 

Conneaut,  chanM  from  Salem 

Colebrook 

Cherry  Valley 

Colerain » 

Centre :••• 

Chatfield 

Cranberry 

Crawford 

Centre 

Cambridge 

Colerain 

Crotby •• 

Cincinnati 

Columbia 

Clarksfield 


April,  1820 
March,  1824 
December,  1826 
Prior  to  1810 
April,  1829 
December,  1830 
Prior  to  1824 
Prior  to  1824 
March,  1824 
1819 
September,  1813 
March,  1818 


1803 
July, 1816 
March,  1825 
March,  1825 
March,  1826 
December,  1838 
April,  1836 
December,  1830 
March,  1806 
June,  1806 
December,  1831 
March,  1809 

1818 
December  8,1834 
March  4,  1833 
March  7,  1827 
June9, 1?27 

March  4,  1839 


December  20,  1821, 

Prior  to  1802 
Prior  to  1802 
Prior  to  1802 
Prior  to  1802 
March  8, 1820 


Meigs 

Sante 
Pike 

Cuyahoga 
Paulding 

Same 
Marion 

Same 
Tuscarawas 
Delaware 
Portage 

Same 
Ross 

Same 
Fairfield 
Monroe 
Knox 

Same 

Same 

Same 
Williams 
Gallia 
Trumbull 

Same 

Same 
Stark 
Brown 
Allen 
Ashtabula 

Same 

Same 
Belmont 
Crawford 

Same 

Same 

Same 
Guernsey 

Same 
Hamilton 

Same 

Same 

Same 
Huron 
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TowMhiiw. 


Clinton 

Cross  Creek* 
Columbia  — 
Camden  •-••. 

Carlisle 

Clinton 

Chesterfield  • 

Concord 

Clinton 

Chippewa 

Chester- 

Congress 

Canaan 

Clinton 

Centre 

Circleville--- 

Clay 

Carroll 

Claibourne-  •• 


Dublin 

Dodson 

Deerfield 

Dinsmoor--  • 

Dayton 

Deerfield   ... 

Decatnr 

Deer  Creek 

Darby 

Delaware  *.• 

Decatur 

Dover 

Defiance 

Delaware"  •• 

Dover  

Delaware 

Deerfield 

Deerfield 

Dudley.  «•'•.. . 
D^chouquet•' 

Dennwtrk 

Danbury 


DftteofOrgmninUon. 


July  1,  1816 
June  4,  1806 
1824 
March  4,  1835 
1824 
March  6^  1638 
June  4,  1837 
June  8,  1825 

September,  1815 
March,  1816 
October,  1818 
May,  1819 

March  10,  1836 
March  6,  1833 
July  4,  1832 
July  4, 1835 
December  3, 1834 

1819 
June,  1830 
Previ^s  to  Ap.  1819 
December,  1832 

(*) 
1803 
November,  1820 
April,  1810 
April,  1810 
June,  1829 
June,  1820 
November,  1811 
December,  1824 
June,  1824 
March,  1810 

1808 

1808 

June,  1833 
March  5,  1832 
June  16.  1813 
February  18,1817 


COQMIM. 


Jackson 

Jefiferson 

Lorain 

Same 

Same 
Lucas 

Same 
Miami 
Seneca 
Wayne 

Same 

Same 

Same 

Same 
Carroll 
Pickaway 
Sandusky 

Same 
Union 

Mercer 

Highland 

Morgan 

Shelby 

Montgomery 

Warren 

Washington 

Madison 
Same 

Hancock 

Lawrence 

Cuyahoga 

Williams 

Same 
Tuscarawas 
Delaware 
Portage 
Ross 
Hardin 
Allen 
Ashtabula 
Erie 


(•)  iBcorporated  btfort  tht  orfiintaUon  ef  the  Sut«. 
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Townslilpi. 


Delhi 

Damascus— 

Dixon 

Darby •• 

Deer  Creek- 
Darby • 

Dover 


Elkrun 

Eden 

Etna  •••-» 

Ellsworth-  •  • 

Eagle 

Elizabeth  •••• 

Euclid 

Edingburg  ••• 

Eagle 

Elk 

Enoch 

Eagle 

Elyria 

Eaton— 

Elizabeth 

Eden  - 

East  Union  >• 

East 

Erie 


Fairfield 

Fairfield 

Franklin  •'•' 

Falls 

Franklin*- ••• 

Franklin 

Fallsbury— 
Franklin  ••• 
Franklin- •• 

Freeport 

Franklin  •• 
Franklin  ••• 
Farrington- 

Fowler 

Fearing—* 


Date  of  Organization. 


Coaotiea. 


Prior  to  1802 
April  24,  1835 
March  3,  1812 
1^06 
1806 
March  12,  1821 
January  4,  1838 


March,  1822 
June,  1833 
March,  1810 
December,  1832 
June,  1817 
Prior  to  1810 
Mferch,  IBia 

March  1^23 

September,  1824 

1818 

1824 

1824 

January  26, 1819 

September,  1814 
June  4,  1833 
December  25, 1833 

1805 


March,  1808 
1804 
August,  1835 
January,  1825 
December,  1812 
1803 
1832 
1832 
September,  1824 
June,  1817 
March,  1808 
March,  1808 


Hamilton 
Henry 
Preble 
PickaWay 

Same 
Union 

Same 

Columbianar 
Jjicking 

Same 
Trumbull 
Hancock 
Lawrence 
Cuyahoga 
Portage 
Ross 
Monroe 

Same 
Brown 
Lorain 

Same 
Miami 
Seneca 
Wayne 
Carroll 
Sandusky 

Hi^land 
Columbiana 

Same 
Muskingum 
Franklin 
Shelby 
Licking 

Same 
Warren 
Harrison 

Same 
Coshocton 
Trumbull 

Same 
Washington 
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TownshliM. 


Bate  of  Organisation. 


CoanUM, 


Fairfield- 
Franklin 
Fiixilay- 
Fayette-' 
Farmer— 
Florence- 
Fairfield* 
Franklin 
Freedom 
Franklia- 
Franklin 
Franklm 
Franklin- 
Franklin- 
Franklin  • 
Franklin  < 
Flushin, 
Fairfiel 
Fulton-.. 
Flatrock-. 
Freedom  - 

Falls 

Florence- 
Fitch  ville 
Fairfield  ^ 
Franklin- 
Franklin- 
Fox 


German ••— • 

Granville—-'.^ *•-•» 

Greeneburgh* 

Greene»* 

Gallipolia-..- 

Greenfe'-..k.-..—.*'T 

Guyan ^ *•• 

Greenfield • 

Greene • 

Goshen ^. 

German 

Greene ••• 

German------ -  ;•• 

Greene -..*.. 

6— DOC.  wo.  87. 


June,  1835 
June,  1816' 
December,  1830 
Prior  to  April,  1817 
April,  1836 
April,  1837 
June,  1817 
1808 
March^  1825 

March,  1822 
May,  1818 
March,  1825 
December,  1816 
December,  1827 
1822 

1803 
1B30 

April  24,  1835 

December  5, 1836 

Prior  to  1818 

February  18,  1817 

October  20,  1819 

March  3,  1823 

July  2, 1816 

March  4,  1833 

June,  1833 
Juue,  1837 
March,  1835   ' 
About  1812 
May,  1803 

June,  1809 

December,  T826 
March,  1818 


1819 
1819 

April,  1820 


Madison 

Kichland 

Hancock 

Lawrence 

Williami 

Same 
Tuscardwas 
PortagQ 

Same 
Ross 
MonroiB 
Clermont 
Knox 
Stark 
Adams ) 
Brown 
Belmont 
Butler 
Hamilton 
Henry 
H^nry 
Hocking 
Huron 

Same 

Same 
Jackson 
Wayne 
Carroll 

Mercer 

Same   ' 
Putnam 
Fayelte 
Gallia 

Same 

Sanie 

Same' 
Columbifina 

Same 
Clark 
Clark 
Holmes 
Shelby 
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Townahiplk 


Granville 

Greene 

German*- 

Green 

Grerman 

Guilfortf. 

Granger 

Greene 

Gustavus 

Giandview 

Goshen 

Green ••••• 

Green •••  • 

Groshen*  ...i.... 

Grand* 

Green  Camp- 
Grand  Prairie 

Gilead 

Groshen*. • 

Grenoa 

Greene 

Greenfield* 
Greenvilfe* 
Grerman*  ••« 
Gibson****** 

Greene 

Groshen 

Greene 

Greene 

Greene 

Crerman**** 

Goahen 

Geneva****' 

Goshen 

Green */ 

Greene 

Good  Hope 
Greenwioh 
Greenfield* 
Grafton**  *• 

CU>ram < 

German**** 
Gaiper 


,^. 


.  Paie^f  dipBltttkw, 


Previous  to  1809 
August,  1.813 
June,  1805 

1832 

1832 
October,  1819 
February,  1820 
March,  1806 
July,  1820 
Prior  to  1810 
MarQb>  1834 
June,  1805 
August,  1814 

June,  1824 
Prior  to  1824 
Prior  to  1824 
June,  1835 
April,  1808 
1816 

1805 
Prior  to  1826 
Prior  to  1826 
1836 
Peoember,  1824 
March,  1819 
April,  1811 
December,  1806 
1834 
December  5, 1831 
June  6, 1831 
March  22, 1816 

Prior  to  1802 
Prior  to  1818 
December  7,  1824 
March  1, 1824 
August  1, 181^ 
1827 
March  6, 1838 
March  4,  1839 
D<N;tm)Nirt4, 1824 


Licking 
Clinton 
Montgomery 
Harrison 

Same 
Medina 

Same 
Trumbutt 

Same 
Waahingtoa. 
Hardin 
Scioto  ' 
Richland 
Champaigm 
Marion 

Sao^ 

Same 

Same 
Tuscarawas 
Delaware^ 

Fairfield 
Darl^e 

Same 
Darke 
Monroia^ 
Clermont 
Stark. 
Adams 
Brown 
Alleui     . 

Samie 
Ashtabtila 
BeimoQt 
Hamilton  . 
Hocking    . 

Sama 
Huron 

Sa,m9 
tx)rain 
Lucas 

Same 
Preble 
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TowMUpi. 


DtMprChfeSBlntiMi. 

QtmwOm. 

March?,  1811 

Preble 

February,  1817 

Wayne 

March  4, 1822 

Sandusky 

June,  1*812 

Gallia 

March,  1816 

Gallia 

Columbiana 

March,5l8l4 

Muskingum 

March,  1808 

same 

March,  1811 

Geauga 

April,  1821 

same 

March,  1807 

Franklin 

1819 

Clark 

December,  1836 

Logan 

Holmes 

September,  18l4 

Licking 

April,  1808 

same 

September,  1816 

same 

June,  1819 

same 

180S 

Warren 

Previous  to  1819 

Medina  . 

June,  1825 

sam9 

August,  1806 

Trumbull 

March,  1812 

same 

March,  1811 

same 

March,  1836 

Hardin 

March,  1832 

Scioto     . 

Richlaad' 

Champign 

1816 

Delaware 

1820 

same 

1808 

l*ortage 

December,  1810 

same 

Ross 

same 

1803 

Fairfield ' 

t^riorto  1826 

Darkej 

March,  1826 

Knox 

March,  1826 

same 

March,  1826 

Knox 

1818 

Brown 

Prior  to  1811 

Ashtabula 

December  7, 1829 

same 

Gratia 

Green 

Green  Creek 


Huntington 

Harrison 

Hannover 

Highland 

Hopewell • 

Hambden ••'.. 

Huntsburg 

Hamilton— •••—••• 

Harmony ►•• 

Harrisoo 

Hardy 

Hopewell •••• 

Hanover 

Harrison *'••- 

Hartford ;• 

Hamilton • 

Harrisville 

Hinckley ••••  • 

Hubbard 

Howland 

Hartford 

Hale ... 

Harrison «-• 

Hanover 

Harrison 

Harlem 

Harmony •« 

Hiram .— • 

Hudson 

Huntington 

Harrison.—f.-  — 

Hocking 

Harrison -• 

Howard 

Harrison 

HilUar 

Huntington •.  • 

Harpersfieid— .^• 
Hart^rove 
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NAMES  OP  TOWNSHIPSr-CToMiMlai 


ToWBbipt. 


Date  of  OrfuilsBtlon. 


Hanover 

Holmes— ••' 

Huron 

Hartland'*** 

Harrison 

Hamilton- •• 
Henrietta-- 
Huntington- 

Homer 

Harrison  ••• 
Hopewell  ••• 
Harrison  •••• 
Harrison  •••• 
Harrison*--- 
Harris  •••'  •• 


Independence*  < 
Island  Creek* 
Israel • 


Jennings,  organized  while  a 

part  of  Wirtiams 

Jackson ••• - • 

Jefferson 

Jackson 

Jefferson 

Jefferson •» 

Jackson - 

Jackson*'* -  •• 

Jefferson 

Jackson 

Jersey • 

Jefierson*-* ••• 

Jackson*** 

Jackson** 

Jefferson 

Jackson • 

Johnston 

Jackson  ••* 

Jefierson 

Jefferson* 

Jefferson**  ••*•** 


1811 

Prior  to  1816 
March  7,  1826 
April  7, 1818 
Decerrtber  6,  1826 
Decembers,  1826 
1827 
March  4, 1833 
June  6,  1816 
Decembers,  1824 
March  27,  1839 
March  4,  1833 
1806 
April  4, 1826 

May,  1814 
June  4, 1806^ 


1813 
About  1812 
June,  1815 
July,  1811 
March,  1816 
March,  1816 
Previous  to  Ap.  1819 
August,  1818 
December,  1833 
May,  1820 
June,  1805 
December,  1810 
June,  1^26 
December,  1826 
July,  1820 
September,  1816 
March,  1836 
April,  1810    ' 
June,  1^08 
August,  1814 


Counties. 


Butler 

Crawford 

Huron 

same 
Jackson 

same 
Lorain 

same 

same 
Preble 
Seneca 
Van  Wert 
Carroll 
Pickaway 
Sandusky 

Cuyahoga 

Jefferson 

Preble 


Pubam 
Highland 
Fay  etc 
Muskingnm 

same 
Franklin 

same 
Morgan 
Logan 
Shelby 
Licking 
Montgomeiy 

same 
Coshocton 

same 
Trumbull 

same 
Hardin 
Madison 
Scioto 
Richland 
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TiBvriwliipg. 


Jftekson-M *v ;... 

Jackson**^ ''^  »f».#4«...  ....•<.•• 

Johof(te0»p»M»»*»<««»»'* ^•••* 

JaCKMft*>'*t»f«  ••^•••••••••••••.•f< 

JGTOr80Il'»T«»*»«  •►• I" 

JefiersoQ  •—>•••  -• m.  .. 

JefiersoD  *  •• *,-.w..v 

J  &CK80D  **"****,•  •^••••■•r#  4  •'••»««•  I 

Jackflon f ^- 

Jackson 

Jackson - ?••••  *..»! 

Jefferson •••♦ 

Jadcson-*— ••- ^.^^ 

Jefferson  - • 

Jackson r r*. 

Jackson******^*******"  •••••••••••^ 

Jelierson***^  ***'•*«**  ••••••«  ••^•f»< 

Jackson - 

Jackson****^* **'••••*'  «••••■••••»» 

JeflRwion^f  *•*»•**.  •♦• -^ 

Jack8on*'**-^«*«»* ••*•.*.... 

Jackson**  *****^>*^***«**  ••••••••••i*, 

Jeffer8on*4«f  •*•*»  •••*• *• 

Jadwon*»»»»*«»»j»*^*'**-  •*«•••< 
Jefier8on**»*f*«*^«***^**«****«* 

Jackson****-  -•• ,•♦.....-. 

Jackson******* ^* 

JeBinga*****—  •* 

JacksoB**^***'**^ 

Jackson**-*—* -*• 

Jerome*********/* 

Jackson* •*.;..^ 


•••••^•« •••••• 


#•*•■«••«*•  I 


Knox* 
Kirtland" 
iviiibuck  •••«*»M**«*» 
Knox*** 

Keene **^ 

EiQsnM»**«*.i 
Kingston^*** 
Kingsville*-.* 
Kirkwbod*** 

Knox »« 

Knox***  ••«  •• 


'4)«t*6rorfaiiiiatioii. 

..     .  GiOBtlM. 

Dttec^ber^  18d9 

Hanoock 

Obampaipi     . . 

aatne 

March,  1815 

Pike 

Jul.y^  1«37 

WiMiain9  .'    ^ 

Mapcb;  1837 

Tuseavawaa 

Rees          . 

.         1833 

Dftrk#             .  i 

July,  1816 

Monroe     > 

Juao,  1834 

Clermont 

Mardi,  1825 

Kn^ 

March,  1625 

same 

March,  1815 

Stark 

Deeember,  1806 

Adama    .. 

1623 

Brewn.    . 

June  6^  1631 

Allen.. 

PnortolSll 

Ashtabula 

Jipril4,  1839 

Crawien}  ,   , 

June  e,  1824 

Oueraaey 

June  4, 1816 

same 

PHortbl618 

•  Hoekisg  . 

July  1,1816  .       . 

'  Jaokson  ,\ 

January  85, 1822.. 

<  '  same 

Deoambev  18, 1-816 

P#ebU.     -   , 

Maroh»a,iai2 

.aam» 

Deoembev  4,1882 

Seneoa 

Fohruary,  1819 

Wayne 

VanWen 

-  1806 

Pickaway  i 

December  25, 1829 

Sandusky 

March  12,1821 

Union 

December  6,  .1830. 

same 

•  ColunabiAniL'  -  > 

Norember,  1816  •  • 

Geauga      * 

Holmes     .. 

-same 

March,  1625.  . 

Coahoetoa   . 

Marchy  1820  .      . 

-TrumhuU..      ^ 

18i3  .. 

Delaware .    . 

Prior  to  lail 

Ashtabula. 

»   

March  2,  1819 

Gueins^;  <  '-A 

May  10, 1803 

Jefferson 
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NAMB8  OP  TOWWgaiPa    Cuutmi*. 


VMnaUfs. 


fc»4»««««*^«*«' 


Liberty  •*— — ♦ 
Liberty*-—**- 
Liverpool*  ••••• 

Licking ♦•.. 

Le  Boy 

Liberty  •—«^— 
Loramie  .*•*•- 
Licking  •»*••••• 
Liberty  •*••••  • 

Lima '••• 

Liberty 

Liverpool 

Litchfield 

Lafayette»««*»« 
Linton  ..•.*•••• 
Lara3rotte» 
Liberty-*  •*•*• 
Lordstotm  '<^ 
Lawrenoe*««»< 

Liberty* •* 

Ludlow  .—••** 
Liberty  •••"-• ' 
Liberty  ••*• 

Letart  ••«*«•«» 

Lebanon  *.—*•— 

Lawrence  " 

Lawrence- •••*•*' 

Liberty - 

Lincoln***'  •  *  ••*•■*• 

Liberty *•-**«• 

Liberty •*— • 

Liberty 

LezingloB''*«»«<«< 

Lake * ^. 

Lawrence-  •••*"• 

Liberty 

Lewi*^-**"'*'**- 
I^eiiox— •..—.•• 
IjQiQon  ••k**««*<v  • 
Liberty-'— .•—. 
Iiikerty****^  ••••••  • 

Lykene v*%4. 


«•#•• »••• 


»••«  (•«••»• 


Dltlt*r  OffUiittUoa. 


lindi,  1897 

1605 

16M 
July,  1811 
June,  18fO 
AuguflC,  18)8 
December,  1895 
prev.  to  Jan.,  1819 
May,  1308 
December,  1820 
Decennber,  18i8 
July,  1817 

JrevioQs  to  1819 
tme,  1<831 
March,  1832 
June,  1811 
Mareh,  1835 
June,  1806 
June,  1827 
Jeoe,  1815 
Mar«b,  1832 
July,  1819 
Match,  1837 
December,  1630 
prior  to  April  1^19 
|nriorloApriM819 
June,  1817 
April,  1808 

1808 

1828 


1808 
March,  1826 
September,  1815 
Juae,  1816 
December,  1815 
December)  18n 
18^18 
^iorto  1811 
1808 
1803 


Putnam 

Highlaiid 

ColttmbMft 

MuskiagttHi 

Geauga 

Logan 

same 
Shelby 
Licking 

^ame 

mune 
Clinton 
Medina 

same 

same 
'Go^oetcm 


TrumbuU 

eame 
Washuqmi 

flame 


Hardin 
Hancock 
-Meige 

same 
Lawreatie 
Tueearaww 
Delaware 

same 
Rose 
Pairfieli 
Knox 
Stark 


Adame 
Brown 
Aflhtabvia 
Butler 


Cmw&fd 
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T«rBdilpti 


LondoiHleriyv*'*" 

Liberty ??••*» 

Lftttrel t^^ 

Lyme -t ♦..- 

Lick V--— 

La  GraDgo.- 

Lost  Creek--^**"^" 

Laaier •-•• *  •• 

LoudoD  •  •  •  •»*^' •  "^  •  J  •  •  •  • 

Liberty - 

Lake--- - 

Lee M—. 

LondoQ  •♦^  ••»•«  *♦••«• 

Liberty *•• 

Leesburg-*———^- 


Marion*'.*— 

Monroe •••** 

Marlborwifb-'-—— • 

Madieoa— ••^— »- 

MadieoQ— *«*•« 

MorgM-1 

Middleton-r •- 

Madison  ...*••••••••-•' 

Madison  •• •- 

Meiga « 

Monroe " 

Muskingmn* 

Mentor » 

Munson • 

Montville  •••••• 

Hadison 

Montgoai5ry-«**M.  .. 

MadisQA  *•*••' 

Mifflin  ••*»»*»^f »•' 

Morgan -^ 

Meigsville  «->«•— «•'•  • 
Manchester-  ..—m. 

MLadriyer  •' 

Moorefieid  M  •* 

Madison f 

Miami •-' 

Monroe  ••••«••:••••  t**** 


Jvuie4»lS16 
February  18,  18£8I 
March  2,  1824 
l^pt,  11,  1819 
July  2,  1816 
June,  1-827 
January  25, 1819 
March  4, 1811. 
Maroh  «,  1832 
June  d^  1832 
Septanaber,  1814 
March  10, 1856 
March  4,  1833 
June  1, 1822 
March  6,  }826 

June,  183S 
March,  1835 
March,  1823 
June,  J  810 
About  1812 
March,1818 


July,  1819 
June,  1819 
July,  1819 
Septem^r,  1817 
June,  1816 
April,  1821 
March,  1822 
March,  1811 
March,  1807 
June,  1808 
Septeeaber,  1811 
prey,  to  April,  1819 

Jrer*  to  April,  1819 
uly,18tO 
1819 
1819 
1819 
Auguat,  1818 
Matdifl8t2 


OvrnUei. 


Quernsey 
.same 
Hocking 
Huron 
Jackson 
Loraia 
Miami 
Preble.. 
Seneca 

samo 
Wayne 
Carroll 
Carrol) 
Union 

same 

Maroac^      >  . 
Putnam 

Stark  .. 
Highland  . 
Fayette 
Gallia 
Columbtaaa 
same  • 
Muskinguai . 


same 

aama 
Geauga 

same 

saone 

same 
Franklin 


Movgaa 
•same 
same  , 

Clarke. 


Logaa 
same 
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[Doc;  No. 87.] 
tCAMBS  OF  TOW^SHIPS-CWili»n««f. 


McArthor 

Mechanic •• 

Monroe » 

McLean  •••<^ •- 

Mary  Ann«—* 

Madison -•• 

McKean -•• 

Monroe 

Miami •• 

Marion  ••••• — 

Madison  ..»...*--.. 
Miami  ....'•.•—... 

Moorefield  - 

Monroe ••'• 

Medina  •••  — 

Montville 

Monroe ••• 

Millcreek  ♦••*• 

Mecca  * 

Milton- 

Mesopotamia  •^••* 

Marietta ••••*•• 

McDotmW  •••••*•••• 

Marion  •••••*- 

Monro©*-**— ••••'• 

Madison -•• 

Morgan ••••< 

Montgomery—- 

Monroe »•••*••.. 

Mifflin-.... -.. 

Milton .*...*.. 

Madison •"• 

Marion .-.••.*, 

Madriver-*— — .• 

Mason *** 

Mifflin*'  •  •  —•*••*••*.. 

Mavfield -rf.. 

Middleburg-*.—. 
Milford  ...— — 
Morven-....*^****. 
Marion  ....^•*«*.. 
Montgomery  .•••*• 
MUl' 


Mardh  1826 


April,  1834 
Juhe,  1S17 
March,  1812 
February,  1818 
March,  1812 
June,  1808 
June,  1810 
March,  1809 
December,  1829 

1832. 

1832 
April,  1819 
March,  1822 
December,  1824 
June,  1617 
July,  1820 
March,  1816 

No  record 
December,  1835 
March,  1836 
March,  1819 
June, 1810 
June,  1^25 
March,  1816 
March,  1816 
December,  1814 
JuAO,  1816 
August,  1814 
December,  1630 

Augast,  1 820 
Marob^  1816 
February,  1819 
8et)te}i]l^r,  18*18 
April,  1837 
^riortol824 
mrk>r  to  1Q24 
beoeraber,  1831 
Marcli|f83d 


same 
Holmes 

same 
Shelby 
Licking 

same 

same 

same 
Greene 
Clinton 
Moutgon^y 

same 
Harrrison 

same 
Medina 

same 
*  Coshocton 

^aroe  * 
Trumbull 

same 

same ' 
Washington 
Hardin 

same 
Madison 
Scioto 

same 
Ricfahmd 

same 

same 

same 

same 
Hancock 
Champaign 
Lawrenee 
Pike 
Cuyahoga 


Wiiiiami^ 
Marion* 

same 

san^e- 
Tuaearaww 
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Townahliw. 


Marlborough  *•'•.*...-.. 

Maotua  « 

Madison 

Monroe 

Malaga v 

Miami*-"'" r 

Moorpe 

Morgan ^ 

Monroe 

Morris > 

Miller 

Milford... 

Middlebury 

Meig8»*'*-<. 

Monroe 

Marion* 

Moulton—M 

Morgan ^ 

Monroe» 

Millsford 

Mead ^ 

Madison < 

Milford 

Morgan • 

Mifflin * 

Margaretta 

Madison^'-f 

Millwood  .•..^ 

Monroe  , 

Mill  Creek 

Miami ....^ 

Marion- « 

Milan 

Milton 

Madison n 

Mount  Pleasant 

•iuonroe * 4 

Monroe 

Mohican  ••. 

Milton ', 

Monroe , 

Madison 

Monroe 

7— DOC.  NO.   87. 


DftM  of  Organjxatioiij 


1808 

March,  18 10 

1812 

1836 
December,  1820 
Supposed  to  be  1800 
June,  1825 
x\farcb,  1825 
March,  1825 
March,  1825 
March,  1825 
March,  1825 
March,  1825 
December,  1806 
June,  1817 
March  3,  1834 
March  3,  1834 
March  13, 1819 
June  19,  1818 
December  6,  1825 

1810 

1805 

1811 

March  9,1838 

December  1, 1815 

June  8, 1836 
March  31, 1818 
Prior  to  1802 
Prior  to  1802 
December  5,  1832 
January  2,  1821 
July  1,  1816 
July  2,  1816 
March  3,  1807 
June  8,  1825 
September  29, 1817 
April,  1812 
October,  1818 
March  4,  1833 

1806 

1806 


Gountieg. 


Delaware 

Portage 

Fairfield 

Darke 

Monroe 

Clermont 
same 

Knox, 
same 
same 
same 

same 

same 

Adams 

same 
Allen 

same 
Ashtabula 

same 

same 
Belmont 
Butler 

same 

same 
Crawford 
Erie 
Guernsey 

same 

same 
Hamilton 

same 
Hocking 
Huron 
Jackson 

same 
Jefierson 
Miami 
Preble 
Wayne 

same 
Carroll 
Pickaway 

same 


Digitized  by  CjOOQIC 


50 


[  Doc.  No.  87*  ] 
NAMES  OP  TOWNSHIPS— CoflfuMKd. 


TowBsbipi. 


Muhlenberg* 

Madison 

Mill  Creek  •• 


Nimishillen*- 
New  Market- • 

Newton 

Newbury  ••  •• 

Norwich 

Noble... 

Newark 

Newton 

Nottingham  .• 

North ... 

Norton.* 

New  Castle... 

Newton 

Newport 

Nile 

Newlor 

Newburg 

Nelson..- 

Northampton. 

Norlhfield 

Neave 

New  Lyme... 

Napoleon 

New  Haven  • 
New  LfOndon*. 

Nor  walk 

Norwich 

Newton.*  •.•  ••• 
Newberry 


Ottawa 

Osnaburg « 

Ohio 

Olive 

Orange*." 
Oxford  .  .. 
Orange  *..< 
Orange**.. 
Orange  ..*< 


Dale  of  OrgaiiiiaUon. 


My  4, 1834 
March  12,  1821 

March,  1809  . 

1805 
March,  1809 
March,  1817 
August,  1819 
July,  1820 
June,  1810 
March,  1809 

1832 

1832 
Previous  to  1819 
June,  1811 
March,  1808 
Prior  to  1799 
May,  1803 
March,  1838 
October,  1814 
March,  1818 
December,  1810 
May,  1819 
Prior  to  1826 
December  6, 1825 
April  24, 1835 
August  1,  1815 
March,  2, 1818 
Feb.  18,  1817 
March  6, 1827 
June  8,  1825 
June  8,  1825 

August,  1834 
March,  1809 
November,  1804 
Previous  to  Apr.  M9 
September,  1819 
June,  1811 

December,  1836 
Priorto  April,  1819 


OOOBtltt. 


Pickaway 
Sandusky 
Union 

Stark 

Highland 

Muskingum 

Greauga 

Franklin 

Morgan 

Licking 

same 
HanriflOB 

same 
Medina 
CoshoctoB 
Trumbull 
Washington 
Scioto 
Pike 

Cuyahoga 
Portage 

same 

same 
Darke 
Ashtabula 
Henry 
Huron 

same 

samo 

same 
Miami 

same 

Putnam 

Stark 

Gallia 

Morgan 

Shelby 

Coshocton 

Richland 

Hancock 

Meigs 
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NAMES  OP  TOWNSHIPS— ConfiniMif. 


&l 


Townthtpc. 


Pfttt  of  Off  anlsatIoB« 


Coontles 


dive  ... 
Olmsted- 
Orange" 
Oxford.. 
Orange- 
Oxford". 

Ohio 

Ohio 

Orwell- 
Oxford  *. 
Oxford .. 
Oxford  •• 
Oregon  «• 
Orange*. • 


Perry 

Pleasant  •••• 

Pike 

Paris 

Plain- 

Perry  • 

Paint f 

Paint .'. 

Perry 

Perry 

Perry 

Painesville* 

Perry 

Parkman..'- 

Plain 

Perry 

Prairie 

Pleasant-.... 

Penn 

Pike* ••♦* 

Pleasant. -. 

Perry 

Paint 

Prairie  — - 

Perry ^, 

Perry  .-M... 
Perry 


July,  1819 
December,  1829 
June,  1820 
April,  1808 

1816 

1815 
October,  1818 
February,  1801 
June  6,  1826 
1811 
December  1,  1815 

June  6, 1837 
March  4, 1835 

(*) 
December,  1835 
March,  1815 
Apri),  1818 
March,  1809 
December,  1813 
May,  1808 
About  1812 
March  1816 
1833 
November,  1816 
Prior  to  1806 
June,  1815 
March,  1817 
March,  laiO 
June,  1820 
Decenober,  1819 
March,  1807 
June,  1819 

1819 

1819 
June)  1830 


Previous  to  June,  1819 
January,  1814 
March,  1820 
*  Organized  while  a  pan  of  Williams^ 


Meigs 
Cuyahoga 

same 

Tuscarawas 
Delaware 

same 
Monroe 
Clermont 
Ashtabula 
Butler 
Erie 

Guernsey 
Lucas 
Carroll 

Putnam 

same 
Stark 

same 

same 

sanoe 
Highland 
Fayette 
Gallia 
Columbiana 
Muskingum 
Geauga 

same 

same 
Franklin 

same 

same 

same 
Morgan 
Clark 

same 
Logan 
Holmes 

same 
Shelby 
Licking 
Montgomery 
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[Doc  No.  87. 3 
NAMES  OF  TOWNSHIPS- Continiierf. 


Townships. 


Pike 

Perry 

Poland 

Pleasant—' 
Pleasant  ••• 

Pike 

Porter 

Perry < 

Plymouth- 
Portage  •••• 
Pleasant-- 

Perry 

Pee  Pee    - 

Pebble 

Perry 

Parend  •••« 
Pulaski  ••• 
Pleasant- •• 

Perry 

Peru 

Porter 

Palmyra— 

Paris 

Portage  — 

Paint 

Paxton 

Perry 

Pleasant*  ••• 

Perry 

Pleasant- •• 

Pike 

Pleasant  •• 

Pike 

Perry 

Perry 

Pusheta-- 
Plymouth- 
Pierpont— 

Pease 

Pultney-— 

Pitt 

PerkiM— • 
Portland- 


Dite  of  Organfxatkm. 


July,  1818 
April,  1817 
March,  1805 
March,  1834 
April,  1810 
September,  1814 
December,  1814 
September,  1816 
February,  1818 
March,  1833 
March,  1835 
June,  1826 
March,  1815 
October,  1820 
December,  1823 
March,  1826 
March,  1834 
Prior  to  1824 
August,  1818 
1817 
1826 
March,  1810 
October,  1«20 
February,  1816 


1816^ 
1806 
March,  1821 
March,  1826 
March,  1826 

1818 

1823 

1818 
March,  4, 1834 
December  6,  l«34 
June  7,  183a 
June  18,  1818 


March  2, 1818 
May  f9,  ia27 


CbiuiUei. 


Ck)shoctoQ 

same 
Trumbull 
Hardin 
Madison 

same 
Scioto 
Richlaad 

same 
Hancock 

same 
Lawrence 
Pike 

same 

same 
Cuyahoga 
Williams 
MarioB 
Tuscarawas 
Delaware 

same 
Portage 

same- 
same 
Ross 

same 
Fairfield 

same 
Monroe 
Knox 

same 
BrowD 

same 

same 
Allea 

eame 
Ashtabula 

same 
Belmont 

same 
Crawford 
Erie 

same 
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TowMhipt. 


Portage  •••. 

Powells  Greek - 

Peru 

Pittsfield  ••••—•• 

Penfield 

Port  Lawrence* 

Providence * 

Pleasant- 

Perry 

Paint  ••  - 

Plain 

Pleasant-*^ 

Perry 

Pickaway — 

Perry 

Paris • 


Recovery '—* 

Kiley 

Richland 

*Raocoon  ••— 

Rich  Hill 

Russell 

Rush  Creek  < 

Richland 

Ripley -•• 

Ross 

Richland  •••• 
Randolpb  •••• 

Rumley 

Richfield  *<•- 
Rozbury  **••• 

RottttdfaMMl  •« 


Kchb 
Ridfl 
Rush 
Rutland^' • 

Rome 

Royalton^ 
Rockport' 
RicUand' 
Rush 


Date  6f  Orgaointlon. 

Oountiea. 

Erie 

April  24,  1836 

Henry 

February  16,1820 

Huron 

March  5, 1827 

Lorain 

1827 

same 

October  13^  1836  . 

Lucas 

June  6,1836 

same 

June  8,  1831 

Seneca 

Heptember,  1814 

Wayne 

March,  1816 

same  ' 

same 

June  5, 1837 

Van  Wert 

June  4,  1833 

Carroll 

1806 

Pickaway 

1806 

same 

March  12, 1821 

Union 

March,  1831 

Mercer 

1834 

Putnam 

June,  1836 

same 

1821 

Gbllia 

March,  1815 

Muskingum^ 

1827 

Geauga 

June,  1827   ' 

Losan 
.Holmes 

same 

March,  1811 

Greene 

April,  1810 
November,  1804 

Clinton 

Montgomeiy 

1832 

Harrison 

Previous  to  1819 

Medina 

December,  1806 

Washington 

April,  1833 

Hardin 

December,  1812 

Madison 

March,  1835 

Hancock 

June,  1838 

same 

Champaign 

Prior  to  April,  1819 

Meigs 

1819 

Lawrence 

October,  1818 

Cuyahoga 

February,  1819 

same 

Jane,  1824   . 

Marion 

December,  1828 

Tuscarawas 
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NAMES  OF  tOWSmVPS^Cc^MMui. 


TowMblpf. 


Badnor  

Bandolph  •••• 

Ravenna  

Rootstown'** 
Richland  *•• 
Rush  Creek 
Richland  •*- 
Richmond***' 

Rome  ••• 

Richland  ••••• 

Ross 

Reiley 

Richland  •••• 

Richland 

Richfield  —.. 

Richfield 

Buggies • 

Ripley 

Richmond*— 
Richland  •••• 

Ross 

Rodkester**** 

Russia •• 

Ridgeville  »•• 
Royalton  ••^< 

Reed ' 

Ridge •• 

Rose 

Riley 


St  Mays 

Salem 

Sugar  Creek* 

Sandy 

Sugar  Creek* 

Salem 

Spriiigfiekl  •*• 

St  Clair 

Salem     

Smith  ' •• 

Springfield  ••• 
Salt  Creek  •*•< 


|Dtlt  of  OigtalsailoB 


181S 
December,  1810 
February,  1816 
August,  1811) 

1803 

1803 
Prior  tol8«6 
March  4,  1828 
Prior  to  1811 

1803 
1807 

April  24,  1885 
June  8,  1836 
December  1,  1815 
December  6, 1825 
Mareh  6,  1827 
June  7,  1836    ' 
Jufle29,  1816 
March  3^  1812 
March  4,  1835 
June  4, 1825 
1824 
June  4,  1837 
December  5, 1826 
Jane  5,  1837 
March  4, 1833 
Mareh  1,  1924 

1819^ 
December,  1836 

(*) 
March,  1809 

Mareh,  1816 

Augtist,  1819 

June,  1812 


March,  1S08 


VonMm. 


Delaware 
Portdge 

same 

Ecme 
Fairfield 

same 
Darke 
Ashtabiite 

sane 
Betmrnt 
Bntler 

same 
Ckiermey 
Henry 


fiuroir 

same 

same 

same 
Jackson 
Jenersoti 
Loraia 

same 

same 
Lncas 
Seneca 
Van  Wert 
Cmrroll 
Saniluaky 

Meroef 
samie 
PutnaM 
Stark 


Higblaad 

GaHia 

Cdiraibiwi 


*  Organized  while  a  part  of  Williams. 


same 
same 
MndciagM 
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S& 


I^BAIpS, 


Date  of  Organlsatloi. 


CoantiM. 


Saletn-« *••— 

Springfield^"-** 

Sharon •*••• 

Springfield*  •—••■ 
StOKes**  •••«»••**«••< 
Salt  Creek—*- 
Daieni ••••••*  ••••••< 

St.  Albans 

Sugar  Creek— 

Salem ••  ••••••< 

Short  Creeks— 
Stack—*—- ••-^•* 

Sharon -  •••  • 

SouthingtoD*-*«*< 

Salem '•  ••• 

Stokes -^••*' 

Springfield--— 

Sharon -.*-. 

Sandusky 

Salem 

Salsbury—  '••-^- 

Salem — •^... 

Scipio -— 

Satton -••    • 

Synuns  •••*•••*•••• 

Seal. 

Sunfish - 

8trong8vill6'***.^ 

Solon*  •..« *• 

Springfiekt* 

St.  Josephs*' ••• . 

Salt  Rock 

Scott - 

Sandy •••< 

Salem —-.... 

Sugar  Creek**^< 

Scioto •••*. 

Shalersville.***.' 

Springfield- 

Stow ^.. 

Streetsborough*' 
Sufiield*..*^****" 


February,  18  IT, 
March,  1809     * 

1806 

1819 
December,  1837 

June,  1826 
September,  1813 
May,  1803 
March,  1811 
June,  1813 

1832      • 
1832^ 
1831  or  •« 
June,  1817 
Prior  to  1798 
April,  1810 

February,  1819 
February,  1818 

Prior  to  April,  1819 
Prior  to  April,  1819 
Priorto  April,  1819 
Prior  to  April,  1819 
JiBe,  1817 
March,  1815 
Mareh,  181ft 

1817  or '18 
December,  1825 
April,  1836 
April,  1834 
Priorto  1824 
Prior  to  1824 
June,  1817 
April,  18P8 
March,  1811 

1819 
March,  1812 

1808 
December,  1810 
December,  1826 
March,  1818 


Muskingum 

same 
Franklin 
Clark 
Locan 
Holmes 
Shelby 
Licking 
Greene 

same 
Warren 
Harrison 

same 
Medina 
Trumbull 
Washington 
Madison 
Kichland 

same 

same 
Champaign 
Meigs 
Meigs 
Meigs 

same 
La\rrenc« 
Pike 

sanne 
Cuyahoga 

same 
Williams 

same 
Marion 

same 
Tuscarawas 

same 

same 
Delaware 
Portage 

same 

same 

same 

same 
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Townfliipt, 


Scioto 

Springfield  ••••• 

Sunsbury 

Salem •• 

Switzerlaid'— 

Seneca 

Stonelick 

Spregg - 

Sc»tt 

Sterling**^ 

Scott »• 

Shawnee 

Sheffield 

Say  brook ^ 

Somerset  ....—• 

Smith y.-f' 

St.  Clair 

Sandusky 

Sycamore •• 

Seneca - 

Spencer 

Symflfies - 

Sycamore 

Springfield 

Storrs 

Starr— *••• 

Swan 

Salt  Creek 

Sherman - 

Scioto '• 

SteubeQville-t. 

Springfield 

Smithfield 

Salem 

Saline v- 

Sullivan 

Spencer 

Sheffield-— - 

Sylvania 

Swan  Creek-* 

Springfield 

Staunton 

Spring  Creek* 


•••  •..••«  I 


DbU  •(  Oifanlsatloii. 


June,  1819 
July,  1816 
January,  1827 
July,  1816 
March^  1812 
December,  1806 
February,  1818 
1824 
1828 
December,  1834 
March  11, 1820 
March  6, 1827 


1803 
April  4,  1836 

December  2, 1834 
March  2,  1819  j 
Prior  to  1802 
Prior  to  1802 
Prior  to  1802 
In  1836 
Prior  to  1818 
June  6, 1826 
April  26, 1818 

July  2, 1816 
May  10,  1803 
December  6, 1804 
November  7, 1806 
June  12,  1807 
March  6,  1833 
1827 
December  3,  1831 
1824 


June  20,  1836 
January  2a,  1819 
January  iB6, 1819 


OOTBtiefc 


Moaroe 
same 
same 


ClermoDt 


Browa 
same 

Allea 

Ashtabula 
same 

Beluumt 
same 

Butler 

Crawford 
same 

Guernsey 
same 

Hamilton 
same 
same 
same 

Hocking 
same 


Huron 
Jackson 
Jefierson 
sama 
same 
same 
same 
Lorain 
^me 
same 
Lucas 


Miami 
same 
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NAMES  OF  TOWNSHIPS^  C<MtMMi«2. 


sr 


.  Tovmhipt. 


Somers 

Seneca **•• 

Scipio ^••• 

Sugar  Creek- 
Salt  Creek  ••< 

Salt  Creek 

Scioto 

Sandusky*  •-•• 

Scott M- 

Salem- •»•••— - 


Tu8caraw^»a•— 

Troy ^.— .. 

Thompson 

Tmro -— • 

Turtle  Creek- 
Turtle  Creek- 
Tuscaraw^L-- 

Tiverton - 

Taylor  Creek" 

Troy 

Tiffin V- 

Tully 

Troy -.- 

Thompson*  •'*• 

Trenton 

Talmadge--- 

Twinsburg 

Twin -• 

Twin 

Tate 

Tiffin 

Tnunball 

Tymochtee-  • 

Townsend 

Troy  

Twin - 

Thompson 

Tully .-.. 

Townsend 


D»t«  of  OrgaoUaikm. 


Union- 
Union- 
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MneBs  1815 
December?,  18€4 
December  6, 1824 
April,  1812 
March,  1816 

1806 

1806 

fB19 
April  5,  1Q33 
April  4,  1836 

March,  1810     .. 
December,  1834 
March,  181? 
March,  1810  . 
Pjrev.  toJune,  1819 
August,*  1804 
June,  1811 
December,  1824 
April  18S3 
September,  1814  . 
December,  1831 
March,  1828 

1816 

1620 

t833 
Nevember,  1812 
March,  1819 

Prior  to  1826 
SM{>po8ed  to  be  1802 
December,  1806 
March  6,  1826 

September  16,  1820 
June  2«  1836 
June  6, 1815 

Dftc«mber  2, 1839 
April  8,  1820 

Dsisember,  1828 
September  18M 


Preble 
S|eaeca 

same 
Wayne 

same 
Pickaway 

same 
Sandusky 

same 

same. 

Stark 
Geauga 

same 
Franklin 
«helby 
Warren 
Coshocton 

same 
Hafdin 
Bichland 
Williams 
Marion 
Delaware 

same 


Portage 
same 
Ross 
Darke 
Clermont .. 
Adams 
Ashtabula 
Crawford 
Huron 
Lorain 
Preble 
Seneca 
Van  Wert 
Sandusky 

Mercec 
Putnam 
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[Doc.  No.»7.] 
NAMB8  OP  TOWN^lFB-^^Cimimm^d. 


TiWMktpt, 


Union •-•• 

Union 

Unity - 

Union - 

Union 

Union -••• 

Union * 

Union*  •••^♦»  •••«••••  ••' 

Union < 

Union .•.—.. 

Union •• . 

Union ' 

Union - 

Urbana - 

Union •*  • 

Union •*- 

Upper****" *••• 

Union *, '••"• 

Union** 

Union •-• 

Union*  **♦••**•  ••••*•••' 

Union »- 

Union ••••• 

Union ...»-^..... 

Union • - 

Union ^ < 

Union****^  «**4»*>%.»< 

Union ^ 

Union < 


Ptf  olOfganlMtioa, 


Van  BttfOtt«*< 

Vernon > 

Virginia 

Vernon • 

Vienna 

Vernon**  ••••*• 
Vermillion- 
Vernon  

Van  Buren*  ^ 

Violet* -- 

Van  Buren*** 
Vermillion  • 
Venice  «...,.. 


July,  1809 
About  1812 

Mytl81i 
April)  1821 
April,  1820 
May,  1808 
August,  1813 
January,  1814 
January,  1802 
April,  1810 
May,  1803 
June,  1632 


Prior  te  April,  1817 
Prior  to  April,  1817 
March,  1833 

September,  1822 
December^  1811 
March,  1826 
1820 
March  3, 1634 

»    1823 
Junes,  1825 
Mareh  4,  1833 
March  12^  1821 

January,  1836 
April,  1810 
JiiM,  1826 
March,  1806 
Mareh,  1806 
September,  1818 
Auguet,  1814 
February,  1818 
Ihiah,  1831 

1808 

1838 
August  1,  1815 
June  1, 1829  I 


OomUtt. 


Highland 
Fayette 
Columbiana 
Muskingum 
Morgan  . 
Loffan 
Lining 
Clinton 
Warren 
Washington 
>fadison 
Scioto 
Uanoodc 
Chi^paign 

same 
Lawrence 


Tuscarawas 

Ross 

Monroe 

Clermont 

Knox 

Brown 

Allen 

Belmont 

Butler 

Miami 

Carroll 

Union 

Shelby 
Chttton 
Coshocton 
Trumbull 


Sioto 
Richland 


Hancock 

Pairfiekl 

Darke 

Huron 

Seneca 
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NAMES  OF  T0WN3HIPS-C<m<tmie«i. 


S& 


To«ro0bl|M. 


Wayne 

WashiogtoQ  ••• 
WashingtoQ  •• 

Whiteoak 

Wayne 

WilkeayUle-.... 

Walnut  

Washington  ••- 

Wayne 

West 

Washington  ••• 

Wayne 

Washington  •• 
Windsor  ••...... 

Washington  •  •  • 
Walnut  Creek-< 
Washington  ••  < 
Washington  '•• 
Washington  ••• 

Wayne*- 

Washington  ••* 

Wayne 

Washington  ••* 

Wayne 

Washington  *•• 
Washington  — 

Wadsworth 

Westfield 

Washington  ••  • 
WhiteEyc8"-- 

Warren 

Weathersfield 
Warren 


Watertown 

Waterford - 

Washington, 

Wayne 

Washington 

Worthington 

Washington  

^Before  the  Organization  of  the  State. 
tBefore  the  organization  of  the  State 


Date  of  Organiution. 


June,  1BS3 
March,  1838 
March,  1823 
1820 
About  1812 
June,  1810 
April,  1819 
1834 


June,  1822 
March,  1826 
1809 
June,  1819 
June, 1838 


April,  1826 
March,  1812 
March,  1837 
June,  1835 
January,  1810 

1803 
June,  1818 

1832 
previous  to  1819 
October,  1819 
June,  1811 
December,  1823 

December,  1808 
September,  1810 
August,  1810 
June,  1806 
prior  to  1798 
March,  1836 
June,  1808 
Auguft,  1814 
March,  1815 


OMntiw. 


Mercer 

same 
Stark 
Highland 
Fayette 
Gallia 

same 
Columbiana 

same 

same 
Muskingum 

same 
Franklin 
Morgan 
Loean 
Holmes 

same' 
Shelby 
Licking 
Clinton 

same 
Montgomery 

same 
Warren 

same 
Harrison 
Medina 

same 
Coshocton 

same 
Trumbull 

same 
Washington 

same 

same 

Washington 
Hardin 
Sciotb 

same 
Ricbland 

same 
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[  Doo.  No.  87.  ] 
NAMES  OF  TOWNSHIPS— Cwitfaiieil. 


Townibipi. 


Washington 

Wayne 

Windsor 

Willoughby 

Warrensvillo 

Washingtqn 

Washington      •• 

Warren •• 

Warwick  ".r 

Wayne  .••••.>••••• 

Washington 

Westfiel.a 

WindhaiQ 

Walnut r 

WashingV)n 

Wayne-- 

Washinglpn  —• 

Wayne 

Washington 

Wayne 

WiUiamsburgh; 

Wayne ••• 

Wayne  —.••••.•• 

Winchester 

Washington 

Wayne 

Washingtpn  •— 

Wayne*. 

Williamsfielcl  •• 

Windsor  

Wayne 

Wheeling    

Warren  •••  •••••• 

Washington  •••• 

Wayne 

Whetstone  

Washington  •••• 

Westland 

%  Wheeling 

Wills  ...v—.v 
Whitewater  •••• 
Washington  —  ' 
WrtewMin 


Dftte  of  OrganlsatloD. 


March,  1832 

June,  1817 

Winter  of  1 836 fii'Se 

1816 
April,  1836 
June,  1824 
March,  1819 
April,  1819 
March,  1810 
March^l827 

1822 
March,  1813 

1807 
prior  to  1826 
prior  to  1826 
June,  1832 
March,  1824 
February,  1801 
January,  1819 
February,  1800 
March,  1826 
December,  1806 
January,  1838 

1822 
June  3^1833 
December  6, 1834 
June,  4,  1812 
March  8, 1826 
prior  to  1811 


March,  1832 
1806 

March  3,  1823 


prior  to  1802 
January  6,^826 
March  1,  1824    ' 


CMntiei. 


Hancock 
Champaign 
Lawrence 
Cuyahoga 
same 
Williams 
Marion 
Tuscarawas 

same 

same 

same 
Delaware 
Porlj^e 
Fairfield 
Darke 

same 
Monroe 

same 
Clermont 

same 

same 
Knox 
Adams 

same 
Brown 
Allen 

same 
Ashtabula 

same 
Ashtabula 
Belmont 

same 


same 
Butler 
Crawfbrd 
Gitjernsey 

same 

same 

same 
Hamilton 
HoddDg 
Hufon    ^ 
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61 


TowDsbHw. 


Washington- • 

Wayne 

Warren  ••••»• 

Wells 

Wellington  •• 
Waynesfield  • 
Waterville  ••• 

Wing 

Washington  • 
Washington  • 

Wooster 

Wayne- 

Willshire 

Washington  • 
Washington  < 

Walnut 

Wayne 

Washington  > 
Washington  ' 


Xenia 


Yellow  Creek. 

York 

York 

Youngstown  •• 

York 

York 

York 

York 

York 

York 

York  


Dite  of  OrganisaUon. 


September  10,1821 
June  11,  1805 
May  10,  1803 
March  4,  1823 
1824 


June  8,  1826 

April,  1812 
October,  1816 

March  4,  1833 

1806 

1806 

1806 

January  1,  1831 

January  4,  1838 

August,  1805 


June,  1819 
December,  1831 

(*) 
December,  1828 
1837 

June  6,  1836 
June  3,  1839 
February  26,  1822 
December  2,  1834 


Coantlai. 


Zanesville ••••    June,  1808 

Zane )  August,  1818 

*  Before  the  organization  of  the  State. 


Jackson 
Jefferson 

same 

same 
Lorain 
Lucas 

same 

same 
Miami 
Preble 
Wayne 

same 

Van  Wert 
Carroll 
Pickaway 

same 

same 
Sandusky 
Union 

Greene 

Columbiana 

Morgan 

Medina 

Trumbull 

Tuscarawas 

Darke 

Belmont 

Lucas 

Van  Wert 

Sandusky 

Union 

Muskingum 
Logan 
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REPORT- 


AUDITOR  OF  STATERS  OFFICE, 
CoLTTHBUSi  February  20,  1840. 

T6  ths  Hcnonile  General  Assemhly: 

Gentlexsn: — I  herewith  transmit  yon  statements  of  the  condition 
of  soodry  banks  of  this  Statei  which  are  required  by  their  several 
charters  to  be  communicated  to  this  Department^  and  laid  before  the 
General  Assembly. 

Having  but  one  copy  of  the  documents,  the  same  has  beon  trans* 
mitted  to  the  House  oiBepresentatives. 

BespectfuUy  submitted, 

JNO.  BROUGH, 
AMdUartf  Sitk* 
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Clqiton  Baxic,  CohmbWf  January  6, 1840. 
John  BbovqEj  Esq.,  Auditor  of  State: 

Sol: — I  annex  a  correct  statement  of  the  condition  of  this  banfc,- 
attested,  as  prescribed  by  the  charter. 

Respectfully, 

J.  E.  JEFFORDS,  Cashur. 

A  STATEMENT  of  ike  condition  of  the  Clinton  Bank  of  Columlm, 
Monday,  January  6, 1840. 

Notes  and  bills  discounted $392  064  B6 

Banking  house  and  other  real  estate* 18  424  76 

Due  from  eastern  banka o'sTi  3$ 

Due  from  western  banks 33*138  57 

Eastern  bank  notes,  dec. 8*938  00 

Western  bank  notes,  dsc 2o|916  41 

Suspended  debt • *..• I  i^g  |^ 

Gold  and  silver 64*848  14 

638,774  29 


^pital  stock  paid  in $300,000  00 

Contingent  fund 15^0oq  qo 

Profit  and  loss 8,876  46 

Due  to  banks ^SjiSB  66 

Post  notes  not  due ...m.. , 69  870  00 

^p^}^: :: 67I726 19 

CirculatiOD— f  1, 2,  and  3  notes $10,504  00 

$5  and  upwards 43^30  00 


-^ ■       53,834  00 

538,774  29 

Personally  appeared  before  roe,  this  11th  day  of  January,  1840, 
William  Neil,  President,  and  J.  E.  Jeffords,  Cashier,  of  the  Clinton 
Bank  of  Columbus,  and  made  oath  that  the  annexed  statement  of  the 
condition  of  said  bank  is  correct  and  true,  according  to  the  best  of 
their  knowledge  and  belief;  and  in  witness  thereof,  they  have  sub- 
scribed their  hands  before  me. 

WM.  NEIL,  President. 
J.  E.  JEFFORDS,  CMUer. 
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Clinton  Bank^  Columhis,  January j  1840. 

W6)  the  andersigned,  Directors  of  the  Clinton  Bank  of  Columbu^ 
do  certify  and  declare,  that  the  accompanying  statement  is  coned 
and  accurate  to  the  best  of  our  knowledge  and  belief. 

WM.  NEIL, 

B.  W.  DESHLER, 
W.  S.  SULLIVANT, 

C.  N  IS  W ANGER, 
P.  VOORHEES, 
P.  CAMPBELL, 

Thomas  Wood,  J.  P. 

STATEMENT  of  the  condiiian  of  the  Commercial  Bank  of  Ciac* 
natij  on  the  first  Monday  of  January^  1840. 

Capital  stock - $1,000,000  00 

Circulation 157,044  00 

Post  notes,  payaWe  12  months  after  date 89,530  00 

Due  on  deposites — 

To  the  Treasurer  of  the  U.  States $1,380  98 

To  public  officers 24,904  06 

To  individual  depositors 199,856  28 

226,141  32 

Canal  Fund  Commissioners • 544  49 

StateofOhip 2,000  00 

J.  Whitehill,  Treasurer  of  Onio 4,$l«  W 

Cincinnati,  Lebanon  and  Springfield  Turnpike  Com- 
pany   • •••• *••  2>119  tt 

Due  to  banks 114,144  T8 

Unplaimed  dividends $2,583  00 

Divideiid,  No,  18,  declared  this  day— .-  50,000  00 


Contingent  fuad— •• -• $10^0  00 

Profit  and  loss 312,195  80 


a8,68S0O 


322,195  80 


Checkaott  time 49,337  00 


$2,020,458  88 


Bills  and  notes  discounted #670,950  65 

Bills  of  exchange 780,1*9  29 

Ohio  SUte  bonds. $82^08  23 

City  bonds 11,000  00 

Bank  st^ck • 13,509  00 

Incuraocv  ftook 2,125  35' 


$1^1,109  M 


109,042  68 
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Bemittanoe  for  collection $39,096  65 

Cash  balance— 

Notea  of  Ohio  banks $6,955  00 

Notes  of  other  banks 36,120  00 

43,075  00 

Specie  on  hand $171,672-  76 

Specie  on  special  deposite, 
for  which  we  hold  a  cer- 
tificate        60,000  00 

221,672  76 

264,747  76 

Heal  estate 68,939  20 

Personal  property 4,277  13 

Protest  account 573  60 

Poe  from  banks 92,643  12 


•2,020,458  88 


STATEXENT  OF  SMALL  NOTES  IN  CIBCULATION. 


AmX  iMiiod. 

Redeemed. 

In  Circulation. 

I'S 

2's 
3's 

$29,000 

42,000 
63,000 

$24,879 
31,896 
51,801 

$4,121 
10,104 
11,199 

134,000 

108,676 

25,424 

J.  S.  ARMSTRONG.  PrendenU 

JAMES  M'CANDLESS, 

JACOB  STRADER, 

JAMES  JOHNSTON, 

J.  R.  CORAM, 

J.  SMITH, 

GEO.  C.  MILLER, 

N^.  WRIGHT, 


Asia  of  OMd^  dtp  of  Cinemnati: 


Before  me,  Mayor  of  said  citji  this  day  appeared  James  S.  Arnv- 
strongi  President,  and  James  Hall,  Cashier,  of  the  Commercial  Bank 
of  Cincinnati,  who  being  duly  sworn  according  to  law,  depose  and  say, 
that  the  report  of  the  condition  of  said  bank,  within  written,  is  correct 
and  tryoi  to  the  best  of  their  knowledge  and  belief.    I  also  certify  that 
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1,  the  said  Mayor,  am  not  m  stockholder  in  said  bank^  nor  a  director 

nor  officer  of  the  same. 

J.  S.  ARMSTRONG,  PrendeiU, 
JAMES  HALL,  Cashier. 
Sworn  before  me,  on  the  22d  day  of  January,  A.  D.,  1840. 

SAMUEL  W.  DAVIES,  Mft9i>r. 


STATEMENT  of  the  Bank  rf  Cleveland^  an  Monday j  Janmry  6' 

1840. 

Discounted  notes $366,921  0« 

Bills  of  exchange  *• 120,739  IS 

Bonds  and  mortgages 19,000  09 

Real  estate  and  securities 36,092  85 

Bank  lease  and  furniture 4,600  00 

Bank  stocks 8,600  00 

Deposites  in  eastern  banks  • 29,177  61 

Due  from  other  banks * 10,286  65 

Notes  of  other  banks 3,946  00 

Gold  and  silver 28,043  29 

625,206  57 

Capital  Stock $298,050  00 

Surplus 18,006  88 

Dueother  bank«  — f 18,670  67 

Circulation 260,427  00 

Deposites • ••  ••       40,052  02 

626,206  57 

The  last  dividend  of  profits  was  6  per  cent.,  amounting  to  $14,750. 

T^e  largest  amount  of  notes  in  circulation,  during  the  last  year, 

m^  $383,647. 

CeTtified  by  JOEL  SCRANTON, 

N.  M.  STANDART, 

N.  DOCKSTADER, 

N.  C.  BALDWIN, 

D.  Cf.  VAN  LINE,  \Dirtciar9. 

A.  SEYMOUR, 

L.  KINDAL, 

ZALMON  FITCH,  Prtet, 

J.  ROCKWELL,  Ca$hier, 

8taU  of  Ohioj  Cuifohoga  County,  u. 

Personally  came  before  me,  Zalmon  Fitch,  President,  and  Jamet 
Rockwell,  Cashier,  of  the  Bank  of  Cleveland,  and  make  oath  that  the 
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forromiigBtiiUtnOiit  b  jaM  antf  trae,accordiog  to  their  best  knowledge 
and  belief.  GEO.  HOADLY, 

Juaice  of  the  Peace. 
OtB^BLAUD,  Januarff  7,  -1840.  » 

Bank  of  Cleiteland,  January  7,  1840. 

John  Bbauqh,  Esq.,  SiidWjr  of  State  of  Ohio: 

Sis  :— ^Agreeobly  to  the  2dd  sectioa  of  the  charter  of  this  institu- 
tioo,  I  have  prafixed  the  statement  of  the  condition  of  the  affairs  as  it 
existed  on  the  first  Monday  of  January,  1840. 

Very  respectfully, 

J.  ROCKWELL,  Cashier. 

BANK  OP  CIRCLEVILLE,  December  3, 1839. 

'    BfiSOVaOBB,  TBt 

Notes  and  bills  of  Extbange  discounted $307,263  33 

Due  from  banks  in  Atlantic  cities* 18,620  49 

DttefromoChergoifen(b4nhs^<-*^«....^«...*.,..  .*♦* ♦  8,546  93 

Notes -df  fid  vent  banks  ia  Ohio 8353. 00 

Notes  of  solvent  banks  elsewhere 16,914  00 

Specie — gold  and  silver  coin  and  cents 63,343  36 

ffidWWdaVaccounU- —.• »- 1^060  M 

Heal  estate,  $2,992  19— personal,  $2,461  32 5,453  51 

4l9,4g4  ,14 

....        LUBILITIES,  viz: 

i*)ttf  in  eirculatien-. ?..♦-.. $117,896  00 

Individual  deposites 35,201   14 

Individual  deposites  to  appy  on  debts 12,666  19 

Due  to  banks  in  ^\^lanti9  cities 35.6  28 

Due  to  other  banks  and  corporations 25,655  22 

Total  liabilities  to  the  public 191,774  83 

Capital  stock  paid  in $200,000  00 

Surplus - 27,689  31 

227,^89  31 

419,464  14 

We,.4he  undersigned,  directors  of  the  Bank  of  Circleville,  O.,  do 
^T%\sj  certify  that  the  foregoing  statement,  of  the  copdition  of  the 
said  bank,  as  it  existed  on  the  morning  of  the  first  Monday  in  Decom- 
2 — DOC.  wo.  88. 
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ber,  1839,  is  accurate  and  jast.  That  the  rate  of  the  laat  dirideid  of 
profits  was  five  per  centum  upon  the  capital,  amounting  to  ten  thou- 
sand dollars.  That  the  greatest  amount  of  debts  due  from  this  bank, 
at  any  time  during  the  preceding  year,  (ineludiag  depositee  by  banks 
and  individuals,  to  the  amount  of  eighty-five  thousand  eight  hundred 
and  forty  98-100  dollars,)  was  three  hundred  thousand  eight  hundred 
and  two  dollars  and  three  cents— $300,802  03. 

JOS.  OLDS, 

HOEL  Lawrence, 

OEO.  &ADCUFP, 
N.  S.  GREGG, 
W.  MARTIN, 
S.  S-  DENNY,  . 
THOS.  HUNO. 

Slate  of  OhiOf  Pickaway  ccmnly,  ss: 

The  undersigned,  the  President  and  Cashier  of  the  Bank  of  Cirde- 
viUe,  being  duly  sworn,  depose  and  say,  that  the  foregoing  statement 
is  accurate  and  true  as  we  verily  believe. 

JOS.  0LD9t  PreMetU. 
HOEL  LAWRENCE,  CaMer. 
Sworn  and  subscribed  to,  this  fourth  day  of  Deoember,  1839,  be- 
fore me,  JACOB  LEIBY,  J.  P. 


CONDITION  of  the  Franklin  Bank  cf  Cjndmiatf,  on  Jamury  6, 

1840^ 

Notes  discounted - $727,789  60 

Bills  of  exchange 476,140  74 

City  bonds 47,000  00 

Bank  stock • 20,000  00 

Real  estate 38,659  «7 

Due  from  banks -       63,57*  50 

CASH  ITEMS. 

Funds  in  transitu $13,363  00 

ON  HAND. 

Gold 17,611  14 

Silver 69,469  09 

Copper 16  90 

Notes  of  Ohio  banks 22,738  00 

Notes  of  Other  banks 126,241  00 

■      248,339  13 

1,621,401  24 
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Capital  stock  paid  in $1,000,000  00 

NOTBS  IN  CIRCULATION.  ]> 

One's $6,604  00 

Three's 3*82«  GO 

Fire's  And  upwards 62,610  00 

— 61,936  00 

Post  notes - t ^ 43,006  00 

Due  Treasurer  of  Ohio-— * £6,000  00 

Due  Auditor  of  Ohio,  tax ^ -..  2,000  00 

Due  banks - - 77,866  06 

Due  Pension  Agent 1,483  74 

Due  individual  depositors 238,249  62 

Due  dividend  No.  13 40/X)0  00 

Due  dividends  unpaid • 300  00 

CoiitingeBt  fund $30|000  00 

Airpks  fimd 101,611  82 

131,611  82 


1,621,401  24 


Whole  amount  of  one  dollar  notes  on  hand,  $13,663. 
Whole  amount  of  three  dollar  notes  on  hand,  $40,710. 
The  last  dividend  of  profits  was  made  in  July  last,  4  dollars  a  share, 
amouatidg  to  $40,000. 

DAVID  LORING, 

FENTON  LAWSON, 

J.  C.  TUNIS, 

DANIEL  H.  HERNE, 

JOS.  REYNOLDS, 

CUAS.  FISHER, 

EDMUND  DEXTER, 

J.  H.  GROESBECK,  FresidnU. 

W.  HOOPER,  Cashier. 

Suae<(fOhiOfC^rfCmcim0ihi8: 

Before  rae,  Samuel  W.  Davies,  Mayor  of  said  city,  personally  ap- 
peared J.  H.  Oroesbeck,  President,  and  Wm.  Hooper,  Cashier,  aod 
severally  made  oath  that  the  foregoing  statement  of  the  condition  of 
the  Franklin  Bank  of  Cincinnati,  is  oorrect  and  true. 

In  witoiess  irhereef  I  have  hereunto  set  my  hand,  and  affixed  the 
seal  of  said  city,  this  11th  day  of  January,  1840. 

SAML.  W.  DAVIES,  Miyar. 
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ANNUAL  STATEMETof  the  Bank  of  Geauga, 

t 

l^BSOnRCBS. 

Discounted  notes  and  drafts $2ia,619  13 

Specie » 31^60  66 

Notes  of  other  hanks 6,988  00 

Bank  drafts  ...• ^ ^ - e,000  00 

Due  from  banks-.— * • -^ «,2«6  08 

Deposites  in  eastern  cities  ••'-'—' -" 1^329  40 

Bank  stock  .— • -t 6^000  OO 

Banking  house  and  lot * 10,798  00 

Real  estate • t- 4,147  48 

Suspens*  account -•  —^ • 2*673  47 

Expenses 932  « 

I    ■      ii     ■ 
£93^M8  SI 


LIABILITIBS. 

Capital  Stock  paid $165,0$8  08 

Profits  on  hand -  •*•  tJBBS  64 

Dividends  unpud ••••m » 66  43 

Doe  to  banks - 94«  19 

Current  deposites : 18,108  «1 

Deposites  to  apply  ott  debts- 11,848  15 

Circulation  -v* r * 100,432  00 


293,668  67 


The  undermgned,.  President  and  Cashier  of  the  Bank  of  Geauga, 
beioe  duly  swornt  oepoae  and  say,  that  the  above  statement  of  & 
condition  of  said  bank,  as  it  existed  at  the  close  of  business,  on  the 
30th  day  of  November,  1839,  is  correct  and  true  as  we  verily  be- 
lieve. 

WM.  L.  PERKti^S,  Pte^.  pno.  tm. 
GEORGE  MYGATT,  Cashier. 


9me  of  Ohio,  ^9eetttgh  Cwmtf,  w;      ' 
Swora  and  subscribed  to  belbfe  me. 


PjUUBsvillb,  Jkcenitr  %,  1839. 


Ea)WA»D  FUffTv 
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BiKi  OF  GfiAuoA,  PAiNEsviLLitf,  DecefhherSj  1699. 

ioKft  BvovGH,  ISsQ.,  AuUior  of  Slate: 

IHkt  Bni-^l  send  yon  herewith  annexed,  the  acimidl  statement  <>r 
the  cxMJfdition  of  this  hank,  kn  it  existed  at  the  -elose  c^  kieinasa,  en 
the  SOth  day  of  November,  1899,  agreeably  to  our  act  of  ttioofpeM- 
tloki.  I  have  caused  tbe  same  to  be  paWshed  in  tM  Tel^grttpTi  and 
Wkigy^iiblished  "weekly  at  Painesriiie,  in  aecOTdatiai^  wkir  oar  ekat- 
ter,  and  have  paid  the  p^isher  of  said  paper  fer  adv^rttslilg  tbesanh^ 
for  three  weeks^  Mi^^  Hitchoodc^  ear  President,  is  at-Oohnnbas^  and 
'  will  Hand  you  the  paper  in  which  the  statement  is  published,  and  show 
yen  tne  receipt* 

Respectfully  yours, 

GEO.  MYGATT,  Cathier. 


STATEMENT  ^  A3  t^ndUim  tf  tie  LafayeUe  Bank  of  dnemuUij 

Bills  discounted  •••-. -. $812,502  89 

Bills  of  exchange  discounted *^*—  555,909  39 

$1,868,412  28 

Loan  to  city  of  Cincinnati ; 20,000  00 

Loan  to  Cincinnati  &  Whitewater  Catikt  €ompaily ^i* ••  8,100  Oo 

Stocks ,.... ,  5^600  00 

DtieffoM^a^tet^n  tenks-.... .;..•.'..  $12,96*4  1^4    '    '' 

Dae  from  other  banks  and  agenti '..-•••"     46,692  97 

1 -'        65,657.81 

Real  estate,* baHklbg  K6\i«e,lk<J.--... •' '       54,280  OP 

Cash,  viz:  gold- -v •    $766  99       '        ' 

sllt^r. •••••'. 55,437  63 

$36,203  62 

Notes  of  banks  of  Ohio 39,927  00 

Notes  of  banks  ofother  states,  38,272  00 

78,199  00 

114,402  62 

1,630,452  71 
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Capital  ftock  paid  in $\fiOOfiOO  00 

Bond  payable  to  Bank  United  States,  on  March  1 220,000  00 

Ciroulationy  ono^s $633  00 

three's— 1,899  00 

five's  and  upwards 35,916  00 

38,346  00 

Due  individual  depositors*  •• 164,266  36 

Due  other  banks - - 6ly461  W 

Due  state  of  Ohio,  tax  on  dividend  No.  10 8,000  00 

Dividends  undairaed* - • 246  00 

Dividend  No.  10,  declared  this  daj,  $4  per  riiar^— •^  40,000  00 

Drafts  drawn  on  time - — • 14,671  4f 

Conthigeat  fund* ^—-^ $30,000  00 

Surplus  fund— M 90,680  04 

89,660  04 


1,630,462  71 


Highest  mrculation  during  1830— January  17,  $676,110. 

JOSIAH  ARMSTRONG,  PrttidmiL 

W.  6.  W.  OANO,  CmMer. 

C.  SOUNTAO, 

6.  K.  SHOENBBROER, 

TH08.  BAKBWBLL, 

IL  BROOKS, 

C.  DONALDSON, 

S.  S.  L'HOMMEDIBU, 

JOHN  D.  JONES, 

B.  J.  MILLER, 

Slat$  rf  OkiOj  dig  of  Cvifimmii: 

Jesiah  Lawrence,  Pesident,  and  W.  O.  W.  Gano,  Cashier,  this  day 
appeared  b^re  nie,  and  made  oath  before  me  that  the  foregoing  stale- 
ment  is  oorreet  and  true. 

In  testimony  whereof,  I  have  hereunto  set  my  bandy  and  affiled  tk 
seal  of  said  eity,  this  14th  day  of  JiME^uary,  1840. 

SAML.  W.  DATIBS,  Ma^ar. 


I 
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STATEMENT  of  the  Btmk  of  MauOhn,  Monday,  Jismuarg  6, 184a 

Bondfl  and  notes  diaccNinted «•*  $224,689  00 

Bills  of  exchange •• • 78,867  90 

Due  from  banks -  16,054  35 

Notes  of  solvent  banks- 13,912  00 

Specie,  gold  and  silrer •••..  42,712  68 

Furniture  and  expenses 3,246  96 

Bankii^  house  and  lot • 4,666  67 

883,149  56 

LIABILITUS. 

Capital  Stock $200,000  00 

Circulation 136,239  00 

Due  to  banks 10,838  74 

Due  to  depositors • • 20,953  91 

Surplus 15,117  91 

383,149  56 

The  greatest  amount  of  debts  whieh  have  at  any  time,  during  the 
preceding  year,  been  due  from  this  bank,  including  deposites,  is 
1^74,064  74-100.  The  amount  of  the  last  diridend  made  by  this 
institution,  was  fire  per  cent,  upon  the  capital  stock,  amounting  to 
tlOfiOO,  declared  in  July  1839. 

F.  HUBSTAHL, 

ARTINE  WALES, 

NATHAN  TALBATT, 

GEORGE  HAISH, 

P.  C.  HULL, 

P.  HANDY, 

C.  K.  SKINNBB. 

Dttecion* 
SlakofOhWfSiarkCkmti^ySs: 

The  undersigned.  President  and  Cashier  of  the  Bank  of  Massillon, 
being  duly  sworn,  depose  and  say,  that  the  above  is  a  true  statement 
of  the  condition  of  this  institution,  as  made  up  from  the  books  this 
day. 

C.  K.  SKINNER,  PresidM.   . 
PARKER  HANDY,  CiMJUer* 
Sworn  and  subscribed  to,  this  6th  day  ^January,  1840,  before  me. 

LAT.  GOODSPEED, 
Juitke  tf  the  Peiee. 
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STATEMENT  OF  «1B  BANK  OF  SANDUSKY. 

Sanduski/f  Erie  County ^  O.,  December  2»  1839. 


BSSOUBCBStf 


Bills  discounted - -  $161,865  96 

q^b— specie f20,036  71 

notes  of  Ohio  banks 6,764  OO 

notes  of  other  bonks 2,688  00 

34^87  71 

Dttoftosa^  Ohio  banks • r 211  ^ 

Depc^ites  ^n  eastern  cities 31,434  30 

WiMtate V-. 12>711  63 

Bankfjuraiture • * 2,438  24 

Siisp^nd^^  debt '•• ^,818  47 

Ejppjose  account $899  93 

P^«>'  *  ^P- _'i!!  958  « 

^':  ■     "  -^^  .'-..-••  .■  •-    g4e,8l6  11 

'   *'    TJUBJhLIrtES.                             '  ' 

Capit<4sto<Jk , $100,000  00 

Notbd^n  Circulation • - 97,710  00 

Profits  accrued •.-...—■ r 6>*^  fj 

Due  to  other'Ohir)  hanks-T • 2.762  W 

Due  depositoxfe  ■-* 34,360  13 

Surplus  fund 5,000  00 

Dividend  unpaid JlS  aa 

Bills  payable,  not  matured • "^  "^j^^  ^ 

t49^8ie  11 


Amount  of  la^t  dividend  declared  in  July,  was  34  per  cent,  on  capi- 
tol  stock,  $Sj60Q.  ,. 

Our  largest  cirtnltatiott^t  any  one  lime  during  the  precedmg  year, 
WW  $1405786,  in  the  ition;th  of  March4t8t. 
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Bank  of  Sandusky,  December'  9%  18Sd. 

The  above  is  a  correct  statement  of  the  bank,  to  the  best  of  our 
knowledge  and  belief. 

BURR  HIGGINS, 

W.  W.  WETHERELL, 

K.  TOWNSEND, 

J.  NIGHT, 

W.  TOWNSEND, 

J.  W.  RANSOM, 

F.  CHAPMAN, 

Directors. 

The  undersigned,  President  and  Cashier  of  the  Bank  of  Sandusky, 
Ohio,  hereby  certify  the  within  abstract  from  the  books  of  said  bank, 
to  be  substantially  correct,  according  to  the  best  of  our  knowledge 
and  belief. 

BURR  HIGGINS,  PreMenL 
W.  W.  WETHERELL,  Cashier.  , 
Datbd,  Bank  of  Sandusky,  December  5, 1839. 

State  of  Ohio,  Erie  County^  ss: 

Personally  appeared  before  me,  the  signers  of  the  above  and  fore- 
going statement,  and  being  by  me  duly  sworn,  said  on  their  oaths  that 
the  same  was  true  and  correct. 

JOHN  N.  SLOANE, 
Mayor  of  the  town  ofSafidusky. 
Monday,  December  15,  183S^. 


ANNUAL  statment  of  the  Bank  of  Wooster,  usM  existed  m  the  first 
Moftday  of  January j  1840. 

Bonds,  notes  and  bills  discounted •«  .......  .f896^8S  M 

Stocks  and  agent  in  New  York £3^869  24 

Expense  account  ^ 108  46 

Protest  account 78  33 

l^iefrom  banks «- ft64%'B  96 

Notesof  other  banks 27,606  00 

Specie,  viz:  gold  coin - $1,338  60 

silver  coin 47,696  69 

49,036  19 

^21,664  24 
3— DOC.  NO.  88. 
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Cf^pital  ilo^  paid  in $t28,9J7  17 

Diiteouiits  received $349  61 

Profitand  loss 60  03 

Ezckange  account 114  03 

615  6T 

Contingent  fund 16,000  00 

Dividends  unclaimed 315  85 

Due  to  banks 8,009  49 

Notes  in  circulation 178,172  00 

Ohio  State  Treasurer 9,636  !4 

Lake  Erie  and  Muskingum  Road  and  Caiial  Company* •  3,658  61 

Deposites  to  apply  on  debts 29,666  05 

Ot^er  deposites 48,075  18 

521,664  24 


The  rate  of  the  last  dividends  of  profit  declared  and  payable  on  the 
1st  January  inst.,  was  4  per  cent. — Amount,  $9,164  93,  five  per  coot 
of  tfhich  (four  hundred  and  fifly-seven  76-100  dollars,)  is  credited  lo 
the  state. 

JOHN  H.  HARRIS, 
S.  F.  DAY, 
J.  JACOBS, 
BENJ.  JONES, 
CONSTANT  LAKE, 
J.  P.  COULTER, 
JOS.  S.  LAKE, 
D.  ROBISON, 
J.  STIBBS, 

Direelan. 

fitaU  qf  OMoy  Wayne  County j  ss: 

PersoQally  appeared  before  me,  J.  H.  Harris,  a  Justice  of  the  Peace 
in  and  for  said  county,  J.  P.  Coulter,  President,  and  Jos.  S.  Lake, 
Cashier,  of  the  Bank  of  Wooster,  who  being  duly  sworn,  on  oath  d^ 
dare  the  forsoing  statement  of  the  Bank  of  Woosterto  be  truess 
Ihey  verily  believe. 

J.  P.  COULTER,  PreMeni, 
JOS.  S.  LAKE,  Cashier. 
liwoni  and  subscribed  before  me,  this  6th  day  of  January,  1840. 

JOHN  H.  HARRIS, 
JusHce  of  the  Peace. 
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CONDITION  of  the  Bank  of  Xenia,  December  8, 1839. 

I^otes  and  bills  discounted $173,^2B  56 

Real  estate 2,537  24 

Eastern  deposites 37,435  12 

Due  from  banks * 14,796  08 

Expenses • • 676  49 

Notes  and  checks  of  Ohio  banks ii^i60  40 

Notes  and  checks  of  other  banks 14,413  00 

Eastern  bank  notes  and  drafts • 5,179  98 

Specie •*• • 70,666  99 

346,593  75 

Capital  stock $100,000  00 

Surplus  fund • 12,296  33 

Profits 8,56*;^  28 

Due  to  banks... .^ 1,875  59 

Deposites 67,520  55 

Circulation 156,334  00 

'  346,593  75 

The  greatest  amount  of  bills  in  circudatioik  during  the  past  twelvqr 
nobDfhs,  was  $192,917. 
THi  last  dividend  made,  was  6  per  cent,  for  the  last  six  months. 

SUUe  of  OhiOj  s$: 

Personally  appeared  before  me,  John  Ewihg,  President,  and  E;  F. 
Drake,  Cashier,  of  the  Bank  of  Xenia,  who  being  duly  sworn,  say 
that  the  above  statement  and  condition  of  the  Bank  is  correct,  to  the 
best  of  their  knowledge  and  belief. 

JOHN  EWINQ,  PretiderU. 
E.  F.  DRAKE,  Cashier. 
Sworn  and  subscribed  before  me,  this  5th  day  of  December,  A.  D., 
183d. 

EDO.  BENNET,  /  P. 
We,  the  undersigned  directors  of  the  Bank  of  Xenia,  do  certify  that 
the  statement  and  condition  of  the  bank  is,  to  our  best  knowledge,  cor- 
rect. 

JAMES  GALLOWAY, 
DANL.  M'MILLAN, 
R.  D.  FORSMAN, 
JOHN  DODD, 
SAML.  T.  CANBY, 
WM.  ELLSBERBYy 
A.  HIVBLIN6, 
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JtZHIBIT  of  the  Bank  of  ZanesvilUy  showing  its  condition  asUet- 
isted  on  the  first  Monday  of  January^  1840,  as  required  hy  its 
charter. 

Amount  due  in  bills  and  notes  discounted $246,682  99 

Due  from  eastern  banks 19.169  39 

Due  from  Ohio  banks 1,581  47 

Bank  atock 4,400  00 

Eeal  estate 76,783  22 

Personal  property 1>000  00 

Notes  of  Ohio  banks  on  hand < 4,219  00 

Notes  of  other  banks  on  hand 4,170  00 

Gold 374  22 

aiver 17,467  40 

Copper- ' ^  ^ 

373,827  69 

Capital  stock  paid  in $268,187  50 

unpaid,  $31,812  60. 

Contingent  fund 24,616  32 

Due  depositors 26,909  77 

Dividend  declared  this  day,  thr«e  per  cent.,  including 

state^ax 8,447  90 

Due  to  banks • 16,9*>  ^0 

Notes  in  circulation — lO's ••••  $3,660  00 

6's 10,686  00 

3's 12,714  00 

2's ••      1,420  00 

I's -" 2,467  00 

30,836  00 


373,827  59 


Notes  on  hand  of  a  less  denommation  than  five  dollars,  are  oneV, 
$2,130;  two^s,  $3;096;  three^s,  $29,463. 

We  oeirtify  the  above  te  be  a  true  exhibit  of  tRe  condition  of  said 

hank. 

D.  W.  RHODES, 
JOHN  BOWxMAN, 
J.  T.  FRACKER, 
J.  RAGUET, 
PETER  MILLS, 
GEO;  JAMES, 
CHARLES  G.  WILLSON, 
CHAS.  B.  GODDARD, 
WM.  H.  BEARD,  Direciars. 


Digitized  by  CjOOQ IC 


[Doc.  No.  88.]  21 

State  of  Ohiot  Muskingum  County^  ss: 

Before  me,  personally  came  the  said  Dudley  W,  Rhodes,  President 
of  said  bank,  and  Charles  C.  Gilbert,  Cashier  thereof,  and  made  oath 
that  the  above  exhibit  is  correct. 

D.  W.  RHODES, 
CHAS.  C   GILBERT. 
Sworn  to  and  subscribed  before  me,  this  8th  day  of  January,  1840. 

W.  BUELL, 
Justice  of  the  Peace, 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC 


M-  Digitized  by  CjOOQIC 


Doc.  No  89. 


COMMUNICATION 


FROM   THE 


GOVERNO  R, 


TRAlflMITTlNCI   A   COMICUNICATION    FROM   THB  GOVERNOR   OF  SOUTH 

CABOUNA,  IN   IUCI.ATION   TO   THE   GEORGIA   AND 

MAINE  OONTROTERSY. 


February  20^  1840. 
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EXECUTIVE  OFFICE,  OHIO, 

Columbus,  February  20,  1840. 
To  the  General  Assembly: 

I  herewith  transmit  to  your  honorable  body,  a  copy  of  a  re- 

g[>rt  'and  resolutions,  adopted  by  the  Legislature  of  the  State  of 
outh  Carolina,  in  relation  to  a  controversy  between  the  States 
of  Georgia  and  Maine. 

Having  but  one  copy,  it  is  transmitted  to  th6  House  of  Repre- 
sentatives. 

Very  respectfully, 

WILSON  SHANNON- 
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EXECUTIVE  DEPARTMENT, 

Abbevillb,  South  Carolina,) 
January  26,  1840.     \ 

To  his  BixceUency^  ihe  Goyeknor,  of  the  State  of  Ohio: 

SiR^— I  herewith  transmit  to  your  Excellency,  the  enclosed 
Report  and  Resolutions,  adopted  by  the  Legislature  of  South 
Carolina,  in  relation  to  the  Georgia  and  Maine  Controversy,  with 
the  request  that  they  be  laid  before  the  Legislature  of  your 
State. 

I  have  the  honor  to  be. 
With  considerations  of 

High  respect,  your  ob't 

PATRICK  NOBLE. 
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STATE  OF  SOUTH  CAROLINA: 

Columbia^ 

In  the  House  of  REPREtncNTATivts,) 
December  13,  1839*         J 

The  Committee  on  Federal  Relations,  to  whom  was  deferred 
so  much  of  the  Governor's  Message,  as  relates  to  the  controversy 
between  the  State  ot  Georgia  and  Maine,  with  the  accompanying 
Documents,  have  had  the  same  under  consideration,  and  beg  leave 
to  submit  the  following  Report: 

In  May,  1837,  a  slave,  named  Atticu?,  the  property  of  James 
Sagurs  and  Henry  Sagurs,  citizens  of  the  city  of  Savannah,  in 
Chatham  county,  in  the  Stale  of  Georgia,  was  cotiveyed  from 
that  State  to  the  State  of  Maine,  by  Daniel  Philbrook  aitd  Ed- 
ward Killeran,  citizens  of  the  latter  State:  the  former  of  whom 
was  the  nnaster,  and  the  latter  the  mate  of  the  schooner  Boston, 
which  had  recently  entered  the  portol*  Savannah.  On  the  16th 
of  June,  of  the  same  year,  information  on'oath,  was  made  before 
a  magistrate  of  Chalnam  county,  by  James  Sagurs,  one  of  the 
owners  of  the  slave,  that  Daniel  Philbrook  and  Edward  Killeran, 
"did,  on  or  about  the  fourth  day  of  May  last,  feloniously  inveigle, 
steal,  take  and  rarry  away  without  the  limits  of  the  State  of 
Georgia,"  the  slave  Atlicus;  **that  the  said  Daniel  Philbrook  and 
Edward  Killeran  have  been  guilty  as  the  deponent  is  informed 
and  believes,  of  a  felony  under  the  laws  of  this  State,"  and  ♦*that 
since  the  commission  ot  said  felony,  the  said  Philbrook  and  Kil- 
leran have  fled  from  this  State,  and  are,  as  he  believes,  at  this 
time,  within  the  limits  of  the  State  of  Maine,  in  iht  United 
States." 

A  warrant  for  the  arrest  of  Philbrook  and  Killeran,  was  issued 
by  the  Magistrate  before  whom  the  information  was  made,  on  the 
same  day,  to  which,  the  officer  charged  with  its  execution,  re- 
turned that  they  were  not  to  be  found  in  the  county  of  Chatham* 

On  the  21  St  of  the  sUme  monfthr,  his  Excellency,  William  Schley, 
Governor  of  the  State  of  Georgia,  made  a  demand  upon  his  Ex- 
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cellency,  Robert  P.  Dunlap,  Governor  of  the  State  of  Maiae,  of 
Philbrook  and  KilleraD,  as  fugitives  fromtbe  justice  of  Georgia, 
charged  of  feloniously  inveigling,  stealing,  taking  and  carrying 
away,  a  slave,  and  transmitted  with  his  demand,  a  copy  of  the 
affidavit  and  warrant,  and  the  return  duly  authenticated.  On  the 
16th  of  August,  of  the  same  year.  Governor  Dunlap  addressed  to 
Govemo/  Schley,  a  communication, .  in  which  he  declined  to 
cause  the  arrest  of  Philbrook  and  Killeran. 

In  December,  1337,  the  Legislature  of  Georgia,  adopted  reso- 
lutions, declaring  the  refusal  of  the  Executive  ofM  aine  to  surren- 
der Philbrook  and  Killeran,  dangerous  to  the  rights  of  the  people 
of  Georgia,  and  directly  and  clearljr  in  violation  of  the  plain  let- 
ter of  the  Constitution  of  the  United  States:  that  the  State  of 
Georgia  became  a  party  to  the  Federal  Constitution,  no  less  fmr 
the  better  protection  of  her  own,  than  the  common  rights  and 
interests  of  all,  and  that  when  these  ends  are  defeated,  she  is 
released  from  the  obligations  of  that  compact,  and  it  has  become 
her  right  and  her  duty,  to  provide  protection  for  her  people  in  her 
own  way;  that  when  an  indictment  should  be  found  against  Phil- 
brook and  Killeran,  the  Executive  be  requested  to  renew  the 
demand  for  their  arrest,  and  if  the  demand  be  again  refused  by 
the  Executive  of  Maine,  that  a  copy  of  its  resolutions  be  trans- 
mitted  to  the  Executive  of  each  State  in  the  Union,  to  be  laid 
before  their  respective  Legislatures;  that  a  copy  be  transmitted 
to  the  President  of  the  United  States,  and  to  the  Senators  and 
Representatives  of  Georgia,  in  Congress,  to  be  submitted  to  that 
body;  and  if  the  Legislature  of  Maine,  at  its  next  session,  after 
those  resolutions  should  have  been  forwarded  by  the  Executive 
of  that  State,  neglect  to  redress  the  grievance  complained  oSf 
then,  that  the  Executive  of  Georgia  announce  the  sanae  by 
proclamation,  and  call  a  Convention  of  the  people,  to  take  into 
consideration  the  state  of  the  commonwealth  of  Georgia,  and  to 
devise  the  course  of  her  future  policy,  and  to  provide  ml  necessa- 
ry safeguards  for  the  proteclion  of  the  rights  of  her  people. 

On  the  7th  of  February,  18S8,  an  indictment,  charging  Phil- 
brook and  Killeran  with  larceny,  in  feloniously  inveigling,  steal- 
ing, taking  and  carrying  away  the  slave  Atticus,  was  found  by 
the  grand  jurv  of  Chatham  county,  and  on  the  27th  of  April,  Ks 
Excellency,  Governor  Gilmer,  the  successor  of  Governor  Schley, 
made  upon  Governor  Kent,  the  successor  of  Governor  Dunlap,  the 
demand  requested  by  the  Legislature  of  Georgia,  and  accompanied 
that  demand  with  the  copy  of  the  indictment  found,  and  Uie  pro- 
ceedings on  which  it  was  founded,  duly  authenticated. 

On  Uie  85th  of  June,  Governor  Kent  declined  to  order  the 
arrest  and  surrender  required  by  the  autliorities  of  Georgia. 
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Ob  the  19lb  of  August,  163»>  Ooyemor  Gilmer  addrefttd  « 
eomoHniication  lo  Gov^nmor  Fairfield,  the  succetser  of  Goveraor 
Kent,  desiring  to  be  informed  of  the  action  of  the  Legislature  of 
Maiiie,  on  tiu%  subject  of  the  resolutions  of  the  Legislature  of 
Oeofgia,  and  reoeived  ibr  answer,  the  proaeedings  of  the  Legis- 
lature of  Maine,  dectariii^  it  inexpedient  to  legislate  on  the  sub- 
ject,, as  it  is  exclusively  within  the  province  of  the  Executive 
iVpartment. 

The  second  clause  of  the  second  section  of  the  fourth  article 
of  the  Constitution  of  the  United  States,  provides  ^Hhat  a  person 
charged  in  any  State  with  treason,  felony  or  other  crime,  who 
shall  flee  from  justice,  and  be^ found  in  another  State,  shall,  on 
demand  of  the  Executive  authority  of  the  Sta^  from  which  he 
fled,  be  delivered  up  to  be  removed  to  the  State  .having  jurisdio- 
lion  of  the  crime." 

The  act  of  Congress  of  1793,  declares,  ^that  whenever  the 
Executive  authority  of  any  State  m  the, Union  or  of  either  of  the 
Territories  North- west  or  South  of  the  River  Ohip,  shall  demand 
any  parson  as  a  fugitive  from  justice,  of  the  Exceptive  authority 
of  any  such  State  or  Territory  to  which  such  person  shall  have 
fled,  and  shall  moreover  produce  the  copy  of  an  indictment  fbund, 
er  an  affidavit  jniKle  before  a  magistrate  of  any  State  or  Territo- 
jyas  aforesaid,  charging  the  person  «o  demanded  with  having 
•emnutted  treason,  felony,  or  other  crime,  certified  as  authentic 
bj  the  Governor  or  Clue/*  Magistrate  of  the  State  or  Territory, 
from  which  the  person  so  charged  fled,  it  shall  be  the.  duty  of  the 
Executive  authority  of  the  State  or  Territory  to  which  such  persom 
shall  have  fled,  to  cause  bim  or  k^r  .to  J^e  arrested  and  surrendered, 
and  notice  of  the  arrest  to  be  gi;ren  to  the  Executive  authority 
JBMtking  such  demand,  or  to  the  agent  of  9uch  authority  appointed 
to  receive  the  fugitive,  and  to  cause  the  fugitive  tQ  he  delivered  to 
such  agent  when  he  shall  appear.'^  . 

By  the  code  of  Georgia,  ^*simple  larceny  is  the/etonious  taking 
and  carrying  away  the  personal  goods  of  aUQlher,''  and  the  same 
code  provides,  that  ^any  person  or  persons  who  shall  feloniously 
take  and  carry  away  a  dave,  shall  be  punished  .by  imprisonment 
at  bard  labor  in  the  Penitentiary,  for  any  time  not  less  than  three 
years  and  not  longer  than  seven  years.'' 

In  reply  to  the  demand  of  Governor  Scbley,  his  Excellency, 
6even»or  DunUp,  suggests  that  Philbrook  and  Killeran  viaited 
tb^  city  of  Savannah,  in  the  course  of  their  business  as  Mariner^ 
and  returned  to  their  domicii  tn  Maine,  by  the  customary  route, 
and  in  the  usual  time;  that  they  abided  at  their  residence  without  . 
concealment,  ai»d  demeaned  themselves  as  unsuspecting,  and 
mnoeent  citiceas,  and  insists  that  it  may  well  be  called  a  question 
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wheth^  tuch  a  couni^  of  condoet  can  b«  reginrcM  Mm 

from  justice,  and  they  as  ^fbgitirai,'*  within  the  meaaing  of  ikm 

Constitutioo* 

As  this  point  is  rather  suggested  than  made,  jmar  eanaiDitiaa 
w3l  proceed  to  a  brief  examination  <3(  the  grovnds  on^bidi  «ka 
refusal  to  surrender  tb^  fegitives,  is  supposed  to  be  justified. 

The  first  grodnd  taken  by  Governor  Dunlap^assunies,  that  the 
affidavit  submitted  to  him,  does  not  specitj  the  fact  of  whk^  the 
imputed  felony  is  predicated,  but  merely  suggests  the  eommieaion 
of  a  fetony,  without  enabfing  his  Excellency  to  determine,  -wrhe^ 
ther  it  aimed  at  the  subversion  of  the  government,  or  affected  the 
life,  liberty  or  property  of  individual  citizens,  and  that  there  ii 
no  specification  ot  time,  place  or  the  manner  of  its  coromisdHMi. 
Tnie  second  ground  is,  that  the  commrission  of  the  larceny,  is  not 
posithrely  charged,  but  that  the  larceny,  is  believed  by  the  dep<v 
nent  to  nave  been  committed;  and  maintains  that  such  an  aflSda- 
Tit  would  not  authorize  a  magistrate  to  issue  his  warrant  of  arres^ 
or  justify  the  detention  of  an  individual  for  trial- 

Your  committee  cannot  well  concehre  that  an  affidarit  so  dev 
hi  its  specification  of  the  particular  offence— even  with  the 
minuteness  with  which  the  statute  of  Creoi^ia  defines  it,-^>-4ttid  as 
direct  and  positive  in  chargmg  the  alleged  fugitives  with  it^  p6r> 
petration,  could  have  been  the  subject  of  mistake  or  miseoncet>> 
tton.  Its  language  is  positive  and  explicit,  that  th*y  **did  fcte- 
niously  inveigle,  steal,  take  and  carry  away**  the '  slave,  and  not 
that  the  deponent  had  been  informed,  or  believed  they  had  done 
•e. 

The  legal  propositions  insisted  on  by  Ms  Excellettcy,  the  O^ 
vemor,  in  the  grounds  on  which  his  reftisal  is  put,  appear  td  year 
committee  to  be  as  untenable,  ^  the  assomptioa  of  fact  hi  bf»th, 
is  gratuitous  and  palpable. 

All  who  have  the  slightest  knowledge  of  Criminal  Law^  cannot 
hat  be  aware,  that  precision  of  statement,  and  particulaiitj  of 
avehnent,  do  not  constitute  requisites  of  any  protess  or  proceed^ 
ing,  tfiat  seeks  merely  the  arrest,  or  detention  of  one  smpegied 
of  crime,  bat  that  information  on  oath  that  a  crime  has  heea 
actually  committed,  and  that  there  is  cause  and  probaUliCy  ef 
suspecting  the  party  agamst  whom  the  warrant  is  prayed,  is  aS 
that  is  usually,  or  can  be  legally,  required. 

Whatever  opidion  may  be  entertained  of  the  sufficiency  of  the 
affidavit,  or  of  the  nature  of  the  objections  rais6d  by  Cky^^ner 
Dunhp,  his  successor  Governor  Kent,  adnata,  that  the  yroundi 
of  hfa  predecessor's  refusal  are  removed  by  the  indfetmem  Iband, 
mcopy  of  which  accompanied  the  second  demmndwMeh  wai 
by  Qovemor  Glhner.  . ..     .     .      > 
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He  admits  that  the  copy  of  the  indictneiit  found,  ^for  iteitega 

Mii^ail^fed  lebe  a  dare,"  as  he  ia^ileased  fodemgimtetboahar||ev 
if  niliieieat  evidence  that  the  alleged  fogitives  from  the  justice  of 
Ckergia  are  oharged  with  a  crime,  bat  sees  no  eridenoe  that  thejr 
am  fogttiree  from  jnstice;  and  when  their  arreat  ia  demanded  ae 
a  rifi^ht^elaims  for  the  Exeeolhre  of  Mainev  the  right  to  be  9alisii- 
ed  of  tho  exiatence  of  this  fact,  as  one  of  the  conditions  of  the 
demand.  He  suggests  a  doobt,  whether  an  aocnsation  or  charge 
SAust  not  have  been  made  before  the  flight,  to  authorize  the  de* 
mand,  ond  feels  but  little^doubt,  that  such  was  the  chief  ioteatioa 
of  those  who  framed  our  Federal  Constitution. 
-  is  the  demand  a  r^ht ?  The  righft  of  a  Forei^  -gtate  or  King- 
dom, independent  of  treaty  stipntaiioos  to  req^re  the  surrend^is 
M  demaiMt;  of  those  who  have  coinnutted  ertm^  in  another 
oeoatrjy  ie  a  proposition,  of  which  many  distingoished  writers  on 
{roblie  law,  maintain  the  affirmative,  and  some  with  equal  claims 
16  <3enside«ation«  the  negative.  But  whatever  maybe  the  right 
amongst  Foreign  Nations,  aH  concur  that  the  impolicy  of  aQbrd> 
iag  an  asylum,  and  a  rduge  to  fugitives  firom  justice  of  other 
Stato,  is  Aindeniable.  It  is  believ^  that  most)  if  not  all  Fore^ 
States,  that  have  estaUished  commercial  relations  with  othap} 
have  thonght  fit  to  provide  for  their  security  in  this  regard.    . 

When  it  shall -be  remembered  that  our  Federal  Government,  in 
its  tmaty  with  Great  Britain  in  1 71^49  stip<Uatad<  expressly  for  this 
right;  lbs»t  the  Constitntionof  the  United  States  was  intended  "^tP 
fcrm  a  nrtore  perfect  Union,  establish  jostice,  and  ensure  domestic 
traoqnilrty"  between  contignous  Stales;  and  that  that  instrument 
imperatively  declares  the  ftigitive  ^<shall,  en  demand,  be  delivered/' 
your  committee  cannot  perceive, the  propriety  with  which. the 
r^t  caT»  be  questioned. 

That  the  suggestibB,  whether  an  accnsatien^  or  charge  sboqld 
not  have  been  made,  before  the  iigbt  of  the  offender^  to  antbo* 
rtee  the  demand,  and  reqnire  -the  sarrender,  ia  destitute  ef  al) 
claim  to  even  plansibilrty,  yonr  conunittee  will  not  pause  te 
demonstrate*  -    * 

Can,  then,  the  refusal  to  cause  the  arrest  and  surrender  of 
Philbrook-  and  iS^ilteran,  find  justification  in  the  insufficiency  of 
the  testimony,  to  establish  the  fact  that  they  had  fled  Irow  th^ 
justice  rf  Georgia. 

Yonr  eonmiittee  are  of  opinion  that  some  evidence  of  his  Higbt 
should  aecomptmy  the  demand  of  a  fugitive  from  justice,  so  th^ 
it  may  apT>car,  that  the^rty  demanded,  has  departed  withotft 
havlag  responded  to  the  imputed  crime,  or  endmred  its  pMpisbaient 
in  the  State,  wboee  laws  are  atieged  to  have  been  viplat^,  M 
they  can  not  entertam  a  doubt,  that  merely  prima  fftoie  evid^  ftea 
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of  tfie  flict,  is  all  that  ki  any  case  can  ba  required,  or  in  aiofit 
cates  ooald  be  produced.  That  tlie  flight  waf  with  the  wMm 
or  porpose  to  erade  punistmienty  or  to  elude^iMtice,  is  a  &ot  thit 
is  susceptible  of  oulj  presumptire  proof,  and  rarety  couM  be 
otherwise  establtahed,  than  by  proof,  that  a  crime  had  been  coak* 
mrtted,  and  that  its  perpetrator  had  gfone  without  theliouta  of  Ihs 
State,  baring  jurisdiction  ef  the  oflTence.  But  the  affidaik 
charges  the  flight  of  these  individuals,  directly  and  positively^aad 
receires  confirmatiou  from  the  return  of  the  office  recharged  wilk 
the  execution  of  the  warrant,  in.  the  county  of  Chatham.  The 
Constitution,  and  the  Act  of  Congress,  inprovidkig  for  the  arrest 
and  removal  of  fugitiYSs  from  justice,  intends  sununary  aud  roinif- 
tertat  proceedings,  and  does  act  ^cootempiate  judicial  iovestigi- 
tion  for  ascertahunent  of  the  fitgitives'  guilt.  The  evideuca  wbiek 
shall  accompany  the  demand,  is  prescribed  by  the^Supreiae  Lm. 
It  is  intended  to  show  prima  facie,  that  the  party  is  guilty,  that 
there  is  probable  cause  to  belieie  him  guilty,  such  as  would  upas 
a  warrant,  justify  his  commitment  for  triaL 

If  this  be  the  purport  and  efieet  of  the  evidence,  in  the  htm 
prescribed,  it  appears  to  your  committee  that  the  right  te  deaaod 
the  removal  of  a  fugitive,  is  uadenioble,  and  the  duty  to  cause  the 
arrest  and  surrender,  imperative. 

Your  cemmitiee  will  not  here,  refrain  from  alhisioB  to  a&ct 
which  may  afibrd  some  illustration  of  the  course  which  the  Exec- 
utive and  Legislative  Departments  of  Maine,  have  n^em  fit  t» 
pursue,  in  respect  to  the  demands  which  have  been  made,  of  the 
surrender  of  the  alleged  fugitives  from  the  justice  ef  Georgia 
Afber  the  refusal  of  Governor  Bunlap  aod  after  the  adioa  of  the 
Legislature  of  Georgia  on  the  subject,  the  Legislature  of  Maiae 
enacted  a  law,  that  when  the  surrender  of  a  fugitive  from  justice 
shall  be  demanded  of  the  Executive  of  that  State,  ^and  the  Gov. 
emor  shall  be  satisfied,  on  iavestigation  of  the  grounds  of  socb 
demand,  and  that  the  same  ia  made  Gonfounably  to  law,ai^  o^ght 
to  be  complied  wiih,  he  shall  issue  his  warrant  uader  the  seal  of 
the  State  authorizing  the  agent  who  should  make  such  deawad, 
either  forthwith  or  at  such  time  as  shaU  jt>e  designated  in  the 
warrant,  to  take  and  transport  such  .offender  to  the  line  of  this 
State.'' 

That  this  statute  intends  by  the  Executive  Department  ef 
Maine,  inquiry  into  the  guilt  of  the  fugitive,  and^a^determinjgtioo 
of  the  expediency  of  ordering  his  surrender  whether  be  be  inno- 
cent or  guihy,  although  demanded  conformably  to  law,  its  term, 
as  well  as  its  history,  may  well  render  probahle.  If  this  beiU 
just  kterpretatien,  well  may  the  Govemor  of  Maine,. call  the 
Ti|^t  to  demand  a  fugitive  from  justice^  a  question^ 
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B«eif  this  eoAitnietion  be  hio^rredy  and  the  Tight  to  mriui.the 
flettMnd  unimpttTred  bjr  the  sUtote,  it  wiU  be  perceived,  that  the 
warrant  of  arrest  must  be  executed  by  the  agent  of  the  Stale 
whose  Chfef  Magiinrate  makes  the  cfemand,  and  thdt  the  Gaver- 
ilor  of  Matne,  may  aathorixe  the  arrest  either  forthwith^  or  at 
sadi  tiffle«,  as  may  be  designated  in  die  warrant.  The  diftculties 
which  such  agent  would  at  any  time,  experience,  in  making  an 
hmsiy  in  a  Foreign  Jurisdiction,  cspeeiaity  with  a  warrant  desig- 
nating a  remote-day  forits  execution,  added  to  the  chances  of 
escape  which  it  holds  out,  would,  in  most  cases,  make  it  ntteriy 
impracticable.  HoWererineompE^ible  with  the  Supreme  Law, 
TOtarcommhlee  may  deem  this  Statute  of  Maine,  illustrated  as  it 
Is  by  the  eenduct  of  her  Exeeutrre  Department,  they  are  con- 
strained to  regard  it,  aa  indioatiBg  the  settled  detennmation  of 
diat  SiatCf  that  no  citizen  of  hers,  shall  ever  answer  in  a  Sottthem 
tribunal,  for  an' ofience  against  the  right  to  certain  property,  to 
which  her  pouct  and  pboplb,  are  most  eordially  hostile. 

The  faeikies  which  the  Federal  Connitutioii  afford^  to  citiaens 
of  the  United  States,  who  are  inioMcal  todav^ry,  of  abduct^ 
iag  and  inveigling  slaves  fnotntben^  owners,  and  the  temptation 
to  embraee  those  facilities,  which  is  suggested  by  such  imponity, 
as  the  authorities  of  Maine  have  provided  for  her  citiaens, 
presents  a  conjpneture;  which  the  leasl  timid,  and  the  mostpru- 
dent  amongst  us,  may  well  deem  foil  of  peril  to  the  rights  of  .the 
Soath.  M^en  uie  safeguards  of  the  Federal  Constitution  shall 
become  ineffectual  and  illusory,  then  indeed,  the  period  has  arriv- 
ed, when  the  States  of  the- South  must  take  care  that  their  citi- 
zens sustain  no  detriment.  Let  us  tell  our  brethren  of  the  North 
tniklly ,  btrt  resohitely,  that  if  they  did  introduce  slaves. amoi^st  us 
against  our  remonstrance,  they  shall  not  remove  them  againsl 
our  consent,  andlhat  whilst  we  tolerate  no  impairment  of  our 
title  to  our  property,  in  the  Halls  of  the  Federal  Legislature,  we 
will,  also,  permit  no  State  to  convert  itself  into  a  city  of  refuge, 
for  those  who  invade  it  as  felons. 

Your  committee  recommend  the  adoption  of  the  following 
resolutions: 

Resolved^  That  it  is  the  duty,  as  well  as  the  right,  of  any  State, 
to  insist  on  the  faithful  observance  of  the  Federal  Constitution, 
by  each  State  in  the  Union. 

Besolved^  That  to  define  crimes  and  febnies  within  its  jurisdic- 
tion, is  an  incident  to  the  sovereignty  of  each  State,  and  that  no 
other  State  can  question  the  exercise  of  that  right. 

Retohed^  That  to  demand  the  surrender  and  removal  of  fugi- 
tives from  justice,  is^  by  the  Constitution,  n  right;  and  the  arrest 
and  surrender  a  duty;  that  the  denial  or  impairment  of  this  right. 
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m  iQcMnsltnt  with  tht  ocuutkolioBal  obiigiilioDt  of  •  Stat«»tiid 
•nbveriiva  of  the  peade  a^d  good  govecmneiU  of  |b«  othw 

Remtved^  That  the  r^t  has  been  tnpaipadt  if  not  daniMl,  by 
the  authoritMi  of  Maine,  and  that  tfaia  Stale  wiU  never  cooseBti 
that  any  State  shall  becomo  an  ail jom  fior  those  who  are  fiigitifei 
fitmi  the  justice  of  other  States. 

Re9olved^  That  this  State  will  make  common  cause  with  any 
State  of  thif  Confederac  j,  in  maintaining  its  just  rigbts^  under  tbi 
gaarantjF  of  the  Constitotioo  of  the  United  Stetes;  «kI  should  the 
obligations  of  this  instrument  be  disregardad  by  those  whoie 
duty  it  may  be,  to  enforcothem,  it  will  take  couneel  of  its  oa> 
Slates  of  this  Co»fiBderacy«  ha? ing  sioailar  interests  to  protect  and 
similar  injuries  lo  redress,  in  devising  and  adopting  such  measaiff) 
as  wiU  maintain,  ol  any  haiard^  these  rights,  ai^  that  propeitj^ 
which  the  obligations  of  the  compact  of  Union*— oancellsd  Sf 
they  then  will  t^^  as  to  u8-«-have  failed  U>  enforce* 

Meaofmd^  That  the  Executive  of  this  Stale,  be  itquested  to 
transnnt  to  the  Executive  of  the  several  Stages,  to  be  laid  befors 
their  respective  Legislatures,  to  the  President  of  the  Unit^  Stttei, 
and  to  our  Senators  and  Representatives  in  Congress  n  copy  of 
the  above  Report,  and  of  these  Resolutions. 

Rtwolved^  That  the  Hoose  do  agree  do  the  Report.  Ordered, 
that  it  be  sent  to  the  Senate  for  concurrence.  By  order 

T.  W.  GLOVER,  CUtk,  Omm  Heprt^^ntatiDo. 

In  Skuatb,  Decemiber  20»  1889. 

Memdvedj  That  Senate  do  concur.  Orderedt  it  be  retamed  to 
the  House  of  Representatives.  By  order 

WILLIAM  K  MARTIN,  atrk  SemUe. 
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REPORT. 


Office  of  the  Board  of  Public  Worm, 
Columbuiy  February  20,  1840* 

To  the  Hofu  the  General  Assembly  of  the  Slate  of  Ohio.- 

In  obedience  to  a  resolution  of  the  House  of  Representativedy 
that  the  Board  ofPubric  Works  report  to  the  House,  at  the  earliest 
day  practicable,  all  necessary  information  on  the  following  sub- 
jects, to  wit: 

1st.  What  is  the  least  possible  amount  of  money  necessary,  fo 
progress  with  the  works  on  the  Wabash  and  ^e  cand,  for  the 
current  year; 

2d.  What  is  the  smallest  possible  amount  necessary  to  a^e  the 
materials  now  on  hand,  with  economy  for  the  State,  without 
making  any  new  contracts,  on  each  of  the  several  other  works 
now  under  their  charge,  and  to  preserve  the  same  from  dilapida- 
tion, specifying  each  work  separately;  and  also  the  amount  of 
unexpended  balance  of  appropriations  heretofore  made  for  each.. 

3d.  How  much  is  now  due  and  unpaid,  to  contractors  Md 
laborers  on  each  ^ork,  specifying  each  separately; 

4th.  If  there  be  no  new  contracts  made  upon  the  public  works 
the  coming  year,  whether  any,  and  if  any,  how  many  officers 
there  are  now  employed  and  in  the  pay  of  the  State,  whose  ser« 
vices  may  be  dispensed  with^  specifjmg  the  grade  and  the  salary 
or  compensation  of  each ; 

5th.  What  amount  of  damage  the  State  will  sustain,  if  any, 
by  suspending  operations  upon  all  or  any  of  the  oublic  worksy 
and  in  what  the  damage  wiH  consist;  and  what  would  be  the  esti- 
mated amount  on  each  work,  specifying  each  separately:  the 
Board  submit  the  following 

REPORT. 

Extengkm  of  the  Miami  CanaL 

The  balance  of  appropriation  made  in  the  law 

authoriang  the  constructkMi  of  this  work,  and 

now  unexpended,  is  -  -  -       f  473,37 1  66 

The  amount  due  contractors  up  to  the  present 

time,  is  ,  .  .  -  130^6000 
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It  18  not  considered  advisable  at  the  present  time  to  increase 
the  appropriations  upon  this  work.  The  difficulty  of  obtainiog 
funds,  indicates  the  necessity  of  curtailing  the  expenditure  <? 
money  in  every  work,  as  much  as  is  possible,  consistently  with  the 
preservation  of  the  work,  and  the  public  faith.  And  with  a  view 
to  this  object,  it  will  be  proper  to  limit  the  operations  to  the 
more  important  and  difficult  contracts,  suspending,  temporarily, 
lighter  and  less  difficult  work.  If  this  policy  should  be  pursued, 
the  expenses  of  the  engineering  department  may  be  diminished 
about  two  or  three  thousand  ddlars.  There  are,  however,  about 
sixty  miles  of  line  under  contract — some  jobs  are  very  nearly 
completed,  and  others^  from  their  peculiar  position  and  magai- 
tude,  cannot  be  suspended  without  great  loss,  particularly  those 
on  which  there  is  much  timber  work  and  blufi  lands  exposed  to 
•the  action  of  the  streams.  The  loss  occasioned  by  a  total  suspen- 
sion will  probably  exQeed  twenty  per  cent. 

inprovement  of  the  Mushingwn. 

The  unexpended  balance  of  former  appropria- 
tions on  this  work,  is  -  -  .  .       ^41/329  98 
Amount  due  contractors  at  this  time,    -  -  70,000  00 

Leaving  a  balance  of    -  .  ^  -       J  171,389  98 

The  amoupt  of  appropriations  necessary  for  the 
year,  is  -  -  -  -  -  295,000  00 

The  engineer  corps  on  this  improvement  has  been  gradually 
reduced  during  the  past  year;  and  a  further  reduction  can  be 
made  the  present  season  so  as  to  diminish  the  expense  at  least 
two  thousand  dollars. 

The  navigation  of  tlhe  Muskingum  river,  though  partial  and 
uncertain  as  it  formerly  was,  depending  on  the  occurrence  of 
floods,  yet,  in  the  present  condition  of  the  improvement  it  is  en- 
tirely suspended,  and,  must  repiain  so  until  die  works  are  com- 
pleted. As  it  is,  it  confers  no  benefit,  but  is  a  positive  injury. 
What  has  already  been  expended  can  yield  but  little  revenue  ta 
the  State  until  the  improvement  is  completed;  and  in  its  present 
unfinished  condition,  the  work  is  constantly  exposed  to  injury  from 
freshets. 

Hocking   CamU 

The  unexpended  balance  of  former  appropriations 

on  this  work,  is  .....  -'  f  14t,373  98 
The  amount  due  contractors  at  this  time  is,  -        10,000  00 

Leaving,  a  balance  of         ....  $131^78  98 
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Tbii  amount  will  comidete  the  canal  to  NelsonrMle,  secure 
from  waste  what  has  already  been  expended  below  that  point, 
and  protect  the  work  from  dilapidation.  The  Hocking  canal  is 
80  nearly  finished  to  the  town  of  Nelsonviile,  the  oentre  of  the 
coal  repon,  that  it  would  be  good  policy  to  complete  the  work  tq 
that  place.  Below  that  point,  the  expenditure  q{  a  few  thousand 
doUan,  wpukl  place  the  work  in  a  condition  to  receive  no  great 
injury  until  funds  conkl  be  better  spared  to  continue  it. 

Wabash  and  Erie  Canal.     ^ 

The  unexpended  balance  of  former  appropriations- 

on  this  work,  is $428,637  00 

The  amount  now  due  contractors,  is    •        -        -     106,000  00 
The  amount  required  to  be  appropriated  this  year,, 
in  addition  to  the  unexpended  balance,  is  -        -     300,000  00 

This  amount  would  enable  the  board  to  place  this  work  in  a 
situation  to  be  completed  during  the  summer  of  184 1. 

This  canal,  extending  from  the  Indiana  State  line  to  the  Mau- 
mee  Ba^,  a  distance  of  87  miles,  is  all  under  contract  Some  of 
the  sections  are  finished  and  accepted^juid  the  others  in  all  the 
different  stages  towards  completion.  The  engineer  corps  cannot 
be  materially  diminished  without  injury  to  the  work. 

Walhonding  Canal. 

The  balance  of  former  ^propriations  on  this 
work,  is  -  -  -.  -  -     |37,272  24 

The  amount  of  appropriations  necessary  to  com- 
plete the  work,  is  -  -  -  -       75,000  00 

Least  amount  that  should  be  expended  this  year,  is     1 12,272  24 
The  amount  now  due  contractors,  is     -        -        -       29,900  00 

The  engineer  corps  on  this  canal,  cannot  be  materially  dimin* 
ished  until  the  locks  and  dams  are  completed.  The  whole  of  the 
line  of  this  canal,  2S  miles  in  leogth,4s  under  contract,  and  about 
one  half  of  the  sections,  promiscuously  located,  are  completed  and 
accepted.  The  others  are  in  all  the  different  stages,  from  having 
one  half  the  work  done  to  being  nearly  completed* 

The  damages  incident  upon  a  suspension  of  operations  on  this 
canaJ,  cannot  be  estimated  with  any  degree  of  accuracy,  as  the 
greater  pcn-tion  of  the  line  lies  either  in  the  Walhonding  river,  or 
in  its  immediate  vicmity,  exposed  to  any  considerable  rise  of 
water. 
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It  wonid  be  impossible  to  make  eveftan  appraxitnatioii  towards 
an  estimate  of  the  damages  of  various  kinds  that  mast  necessarily 
be  sustained  by  a  suspension  of  operations  on  either  of  the  pub- 
lic works  now  under  contract,  that  have  progressed  iar  towards 
oompletioB.  The  contractors  have  generally  made  ample  pre- 
parations for i:omple ting  their  jobs,  such  as  the  erection  of  buil- 
dings, and  fixtures  for  the  accocmnodation  of  laborers  and  teams, 
the  purchase  of  tools  and  implements,  and  the  procuring  of  ma- 
terials; they  have  left  other  business  with  the  reasonable  expec- 
tation of  completing  all  the  work  contained  in  their  contracts. 
Farming  operations  are,  to  a  certain  extent,  necessanly  suspen- 
ded in  the  vicinity  of  the  public  works,  until  they  are  completed. 

To  suspend  operations  on  these  works,  must  necessariij  pro- 
duce an  abandonment  of  the  contracts,  and  the  creation  of.  nu- 
merous real,  as  well  as  imaginary  claims  for  losses  and  damages. 

Past  experience  having  shown  us  with  what  facility  claims  can 
be  ^got  up"  and  substantiated^  even  where  the  State  ha^  performed 
its  part  of  the  contract;  what  may  then  be  reasonably  anticipated 
where  the  State  is  really  the  aggressor? 

In  thq.annual  report  of  the  board,  the  losses  and  damages  to  be 
sustained  by  a  suspension  of  operations  of  even*^  one  year,  was 
estimated  at  20  per  cent,  on  the  value  of  the  work  already  pe^ 
formed,  being  in  the  aggregate  over  five  hundred  and  fifty  thou- 
sand dollars.  This  amount  is  conjectural  only,  but  upon  further 
reflection  the  board  are  satisfied  this  estimate  is  not  exaggerated, 
but  that  on  some  of  the  works  it  \%  too  low. 

Ohio  Canal. 

The  estimated  amount  for  keeping  the  Ohio  canal 
in  repair  the  ensuing  season,  and  for  comple- 
ting the  Portage  Summit  reservoir,  is  -       $175,000  00 

The  amount  now  due  contractors,  is      -  -  20,000  00 

The  estimated  amount  to  be  derived  from  tolls 

and  water  rents  during  the  year,  is    -  -         450,000  00 


Miami  CanaL 

The  amount  estimated  for  keeping  the  Miami 

canul  in  repair  for  the  year,  is            -            -  $20,000  00 

Same  for  the  Warren  county  canal,      -    .        -  3,000  00 

«_"  ,      ''       Extension  of  the  Miami  canal,      -  5,000  00 


•* '.  ^ 


$26,000  00 


I 
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The  estimated  amount  to  be  derived  from  tolls 
and  waler  rents,  is    -  -  -  -         $75,000  00 

No  additional  appropriation  is  needed  for  the  Warren  county 
canaK  The  amount  due  t^ontractors  may  be  estimated  at 
$15,000. 

The  expenses  of  engineering  upon  this  work  may  now  be 
merged  in  the  Miami  canal,  which  will  produce  a  reduction 
amounting  to  $1,500* 

In  addition  to  the  current  expenditures  for  repairs  on  the  Miami 

canaU  it  will  be  necessar)^  to  provide  for  the  payment  of  about 

$6,000,  for  the  draining  ox*  certain  ponds  in  Butler  county,  now 

under  contract:  this  being  considered  part  of  the  Miami  canal, 

•  no  appropriation  is  necessary* 

Urhana^  Troy  and  Ghreenville  Turnpike. 

If  this  work  should  be  continued,  the  expenditure  upon  it,  in- 
cluding the  amount  now  due  to  contractors,  will  be  about 
1(19,000.  The  appropriation  made  for  this  work  by  a  former 
aw,  is  specially  limited  to  $30,000,  and  not  h^'ing  been  yet 
expended,  no  further  similar  action  is  necessary* 

Weskm  Re9erv$  and  Mcmnee  RoaJL 

Hie  unexpended  balance  of  former  appropriations  on  thk  work, 
is  A^OOO;  the  amount  due  contractors,  is  $10,000;  leaving  a 
deficit  of  $2,000.  It  will  re()|iire  to  comf^ete  the  woric  now 
imder  contract,  an  additioohl  sum  of  $10,000. 

Tliat  portion  of  the  road  from  Portage  river  to  Lower  Sandus- 
ky, a  distance  of  fifteen  miles,  has  been  prepared  for  re«eiving  the 
metal;  and  it  is  believed  tbat  an  additional  appropriation  of 
$50,000,  win  be  sufficient  to  protect  that  portion  of  the  road, 
with  a  covering  of  seven  inches. 


Respectfully  submitted, 

WILLIAM  RAYEN,  Pres't 
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SPECIAL   REPORT 

or  THB 

OHIO  CANAL  FUND  COMMISSIONERS, 

Ul  RKPl^T    TO   A   RESf^imON    OF   THE   SENATE,   ASKING  FOR  INFOB- 

MATION   IN   RBOARI)  TO   THB   MONET   BOKROWBD 

tPOR  THB   USE   OF   THE   8TATB* 


February  24,  1840. 
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REPORT. 


Tb  ikB  HmmraUe  th^  Semte  tf  Okioi 

The  following  rp»olutioa  of  the  Senate  ha«  been  xeoeived  by  lia 
Fund  CominissioDerSy  viz: 

Resolved,  That  the  Canal  Fund  Commissioners  be,  and.  they  are 
hereby  required  to  report  to  the  Senate,  at  the  earliest  possil?le  pe^riod, 
a  statement  exhibiting  in  detail  the  following  facts: 

1.  The  total  amount  of  money  borrowed  for  the  vse  of  the  5t*U} 
the  total  amount  of  bonds,  scrip,  or  other  evid^i^cesof  debt  which  have 
been  issued  for  money  so  borrowed,  specifying  io  order,  each  particu- 
lar bond  or  other  evidence  of  debt;  when  issuedi  to  whom  i^ued,  the 
amount  and  rate  of  interest,  when  payable,  the  periods  of  payiW9t,.^d 
place  of  payment  of  [Principal  and  mtere^t* 

2.  The  rale  of  premium  obtained  on  each  ^f  said  bonds  or  othe« 
evidences  of  debt,  snd  how  the  same  has  be^n  used  or  applied. 

3.  The  Banks  in  which  the  m^ney  so  borrowed  has  beeii  firo^) 
time  to  time  deposited;  the  times  of  such  depositee,  the  s^paratt 
amouats  so  deposited,  and  at  what  times  the  same  have  beej;^  with: 
drawn,  and  at  what  interest  if  any,  has.  been  rjece^ved  by  theStat^  pa 
such  depositeif,  and  how  the  same  has  been  used  or  applied.       , 

4.  The  toial  amount  of  money  that  has  been  drawn  from  all  olhar 
sources  by  them,  specifying  the  separate  amounts  frpm  such  sOMrc^^ 

6.  The  total  amount  that  has  beea  disbursed  on  all  of  the  public 
works  of  the  State,  and  a  separate  statement  of  t^e  amountxlisbursed 
on  each  particular  work,  together  with  the  amount  paid  on  allsMhi 
scriptions  to  each  and  every  corporation  of  company,  specifying  th^ 
dates  and  amounts  of  all  corresponding  disbursemenU  and  payments, 
and  to  whom  paid  thereon. 

,6.  The  total  amount  of  the  interest  paid  on  the,debts  of  the  Stato 
up  to  this  date,  (December  IQ,  1839,)  whether  foreign  or  domestici 
with  the  limes  of  payment,  to  whom  paid,  and  when^piyd*  * 

7.  The  character  of  the  funds  deposited  from  time  to  time,  subjisct 
to  the  disbursement  of  the  Board  of  Public  Works,  and  the  plaoiBs  of 

deposits.  .        L    tn    J  n 

In  reply  to  the  several  inquiries  of  the  resohitton,  jiha  Fond  Com- 
missioners respectfully  state: 
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1.  Thftt  the  total  amount  of  monej  borrowed  as  pennaoeot  loam 
for  the  use  of  the  State,  is  nine  milliqp  six  hundred  sad  forty-six  thoiH 
sand  one  hundred  and  twenty-three  dollars;  for  which  certificatee  of 
Canal  Stock  hare  been  issued,  consisting  of  Ohio  Fire  and  Six  per 
cents.,  redeemable  at  the  pleasure  of  the  State,  in  the  city  of  New 
York,  after  the  years  1860, 1866,  and  1860.  The  interest  ie  made 
payable  at  the  Manhattan  Company's  Bank,  in  said  city,  which  is  the 
traosfer  agent  of  tlie  board,  on  the  first  days  of  January  and  July  in 
each  year.  The  annexed  exhibit  will  furnish  the  loans  made  each 
year  consecotirely,  from  182^  to  1839,  iBslusire.  As  this  stock  is 
continually  changing  hands,  it  would  be  impracticable  to  furnish  a  list 
of  every  stockholder  during  the  above  /period,  without  giving  a  very 
lengthy  list  of  names.  The  persons  and  corporations  who  took  each 
separate  loan,  will  be  found  in  the  exhibitf  and  the  appendix  will  fur- 
nish the  names  of  the  holders  of  Ohio  Slocks  as  they  stood  on  the  trans- 
fer books  in  New  York,  on  the  1st  of  Jannary,  1840.  It  wHI  also  spe- 
cifically detail  the  denomination  of  the  stocks  sold,  and  their  rate  of 
interest,  which  it  is  apprehended  will  present  all  the  information  re- 
quired under  the  first  head  of  inquiry. 

2.    In  1825  the  Commissioners  contracted  a  k)an  in  New  York,  of 
four  hundred  thousand  dollars  of  Fire  per  cents.,  at  a  discount  of  two 
and  a  half  per  cent.    In  1826,  a  loan  of  one  million  of  dollars  of  Six 
per  cent.  Stock,  was  effected  in  that  city  at  par.    In  1827,  loans  of  one 
millioB  two  hundred  thousand  dollars  of  Six  per  cents,  were  made  in 
New  York  and  Philadelphia,  on  which  an  aggregate  premiam  of  ser- 
enty-seven  thousand  five  hundred  and  eighty  67''100  dollars,  was  ob- 
tained by  the  State.    In  1828,  one  million  two  hundred  thousand  dol- 
lars of  Six  per  cents.,  were  sold  in  New  York,  at  a  premium  of  forty- 
eight  thousi^nd  eight  hutid  red  and  forty  dollars.    In  1 830,  Six  per  cent 
Stock  to  the  amount  of  six  hundred  thousand  dollars,  was  disposed  of 
in  New  York  at  a  premium  of  one  hundred  and  fire  thousand  four  hun- 
dred and  twenty  dolhir>.    In  1832,  one  hundred  thousand  dollars  of 
Six  per  cents,  were  sold  in  New  York,  at  an  advance  of  twenty-four 
thousand  dollars.    In  1836,  a  par  loan  was  made  in  Ohio,  of  twenty 
thousand  dollars  of  Six  per  cent.  Stock.    In  1 837,  a  loan  of  five  hun- 
dred and  fifty  thousand  aoilars  of  Six  per  cent  Stock  was  negotiated  ia 
New  York,  at  a  premium  of  sixty-two  thousand  eight  hundred  and 
fifty  dollars.    During  the  same  year,  one  hundred  and  fifty  thousand 
dollars  of  Five  per  cents,  were  sold  in  Ohio,  at  par.  In  1 838,  the  Com- 
missioners negotiated  a  loan  of  two  million  and  ten  thousand  dollars 
of  Six  per  cents,  in  New  York,at  a  premium  of  one  hundred  and  ninety- 
three  thousand  four  hundred  and  twelve  50-100  dollars.    In  1839,  two 
inilllons  four  hundred  and  sixteen  thousand  one  hundred  and  twenty- 
three  dollars  of  Six  per  cents,  were  disposed  of  in  New  York  and 
Ohio,  on  which  a  premium  qf  seventy  thousand  four  hundred  thirty- 
five  76-100  dollars  was  received  by  the  State. 

All  the  premiums  above  mentioned,  have  been  paid  out  on  the  ss^ 
eral  ptttilic|rorks  of  Ohio. 
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S.  The  ftrads  borrowed  by  the  Commissioners  for  Canal  purposes, 
hare,  from  time  to  time  been  deposited  in  different  Banks  of  the  State, 
as  contracts  hare  been  made  with  them  to  become  the  disbursing 
agents.  Prom  the  year  1825,  up  to  1832,  the  Lancaster  Ohio  Bank, 
and  the  Western  Reserve  Bank,  were  the  sole  disbursing  agents  of 
the  Board,  the  other  Banks  of  Ohio  refusing  the  agency  on  the  terms 
proposed.  During  this  period,  the  funds  borrowed,  were  deposited  in 
these  institutions  on  the  drafts  of  the  Commissioners,  drawn  in  their 
fiiTor,  from  time  to  time,  at  60  days  sight  The  Banks  in  the  mean 
time  adraocing  the  funds  required  for  the  public  works.  This  agency 
was  faithfulty  conducted,  and  without  any  charge  upon  the  State. 

After  the  completion  of  the  Ohio  Canal,  in  1832,  the  Western  Re- 
terre  Bank  closed  its  account  with  the  Fund  Board.  A  circular  waa 
then  addressed  to  the  difierent  prominent  Banking  Institutions  of  the 
State,  to  ascertain  on  what  terms  they  would  receive  the  Domestio 
Fund  as  it  accumulated  in  the  Treasury,  disburse  tlie  same  on  the 
public  works,  and  transmit  the  amount  necessary  to  meet  the  semi- 
annual interest  to  stockholders,  in  New  York.  The  Lancaster  Ohio 
Bank,  and  the  Commercial  Bank  of  Lake  Brie,  agreed  to  receive  these 
ftinds  upon  the  conditions  of  the  circular,  and  discharge  the  duties  re* 
quired  of  them  as  disbursing  agents,  free  of  cost  to  the  State.  They 
weVe  accordingly  appointed,  and  continued  the  agency  until  1837, 
when  loans  were  agam  made  under  the  authority  of  the  Legislature,  in 
New  York.  After  the  loan  of  this  year  had  been  contracted  for^  the 
Commissioners  addressed  a  circular  to  the  Banks  of  Ohio,  inquiring  on 
what  terms  they  would  purchase  their  drafts  on  New  York,  and  dis- 
barse  the  proceeds  on  the  public  works  in  Ohio.  The  proposition  of 
the  Lancaster  Ohio  Bank,  to  allow  one  and  one  half  per  cent,  premium 
for  the  same,  being  the  best  ofier  made,  was  accepted,  and  drafts  at 
sixty  days  sight  were  drawn  from  time  to  time,  in  favor  of  that  In- 
stitution for  the  whole  amount  of  the  loan,  being  five  hundred  and  fif\y 
thousand  dollars.  Du  ring  this  year,  a  loan  of  one  hundred  and  twenty  ^ 
five  thousand  dollars  of  Five  per  cents.«  was  contracted  with  the  Bank 
of  Marietta,  and  twenty-five  thousand  dollars  of  the  Bank  of  Musking- 
um; fifty  thousand  dollars  of  Six  per  cents.,  were  also  taken  by  the 
Bank  of  Muskingum,  at  par.  By  the  contracts  of  loans  the  proceeds 
were  deposited  in  these  institutions,  and  disbursed  by  them  on  the 
Muskingum  Improvement,  for  the  benefit  of  which  work  these  loans 
were  specially  made. 

During  the  year  1838,  there  existed  an  unprecedented  difierenee  of 
exchange  between  New  York  and  Philadelphia,  in  favor  of  the  former 
city.  The  Commissioners  availed  themselves  of  this  difieronce,  and 
transferred  five  hundred  thousand  dollars  of  the  funds  borrowed  that 
year,  from  New  York,  to  the  Pennsylvania  Bank  of  the  United  States, 
at  a  premium  of  three  per  cent;  this  deposite  bore  an  interest  at^the 
rate  of  five  per  cent,  per  Hnnum,  until  paid.  A  circular,  similar  in 
tenor  to  those  abov6  mentioned,  was  addressed  to  the  different  Bank- 
ing Institutions  of  Ohio.  In  reply,  the  Commercial  Bank  of  Cincin- 
nati offered  for  the  funds  defosited  in  the  Bank  of  the  United  States^ 
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three  14-100  per  cent  premium,  which  was  the  highiut  and  bett  bid 
received^  and  was  consequently  accepted.  Drafts  were  accordingly 
drawn  at  60  days  sight,  from  time  to  time,  in  favor  of  the  Commercial 
Bank,  for  the  whole  amount  of  the  deposite,  and  disbursed  by  it  on  the 
public  works  in  Ohio.  The  Lancaster  Ohio  Bank,  ofiTered  for  one 
hundred  thousand  dollars,  in  New  York,  a  premium  of  five  25-100  per 
cent.,  which  was  the  highest  offer  reoeived.  Drafts  to  that  amouat,at 
60  days  sight,  were  drawn  in  favor  of  the  Bank,  and  the  money  paid 
out  by  it  on  the  public  works  of  the  State.  At  an  early  period,  after 
the  ceneral  appropriations  for  canal  improvements  had  beea  made  by 
the  Legislature,  in  1838,  to  provide  funds  that  were  then  urgently  re- 
quired on  the  Wabash  and  Erie  Canal,  the  Commissioners  contracted 
a  temporary  loan  of  one  hundred  thousand  dollars  with  the  Laacastec 
Ohio  Dank,  with  the  unde|:standing  that  it  should  be  refunded  to  the 
bank  out  of  the  avails  of  the  first  loan  made  by  them  in  the  city  of  New 
York,  at  the  same  rate  of  e^fphange  paid  for  the  di-afls  purchased  the 
preceding  year,  being  one  and  one  half  per  cent*  The  proceeds  were 
deposited  in  that  Institution  and  paid  out  on  the  Wabash  and  Erie  Ca- 
nal, by  the  Bank,  on  the  checks  of  Leander  Ransom,  Acting  Commia' 
sionen  On  the  10th  day  of  April,  a  loan  of  one,hundred  thousand  dol- 
lars was  contracted  with  the  Urbana  Banking  Company,  at  a  pre- 
mium of  twelve  50-100  per  cent,  by  the  terms  of  which  the  proceeds 
were  deposited  in  that  Bank,  and  disbursed  by  it  on  the  Miami  Canali 
north  of  Dayton,  and  on  the  Warren  County  CanaL 

In  J  uly  of  the  same  year>  a  loan  of  one  million  of  dollars  was  taken 
by  the  Ohio  Life  Insurance  and  Trust  Company,  at  a  premium  of 
eighty-three  thousand  seven  hundred  and  fifty  dollars.  It  was  ex* 
pressly  stipulated  by  the  provisions  of  this  loan,  that  the  funds  should  be 
deposited  in  the  Bank,  and  disbursed  by  it  on  such  of  the  public  works 
as  the  Commissioners  might  designate,  allowing  for  the  deposits  at 
the  rate  of  five  per  cent,  per  annum,  while  any  part  thereof  remained 
unexpended.  It  was  also  made  a  condition  in  the  contract  with  thi« 
Company,  that  they  should  deposite  in  New  York,  on  the  31st  of  De- 
cember ensuing,  any  sum,  not  exceeding  two  hundred  thousand  dol- 
lars, to  meet  the  payment  of  interest  due  on  Ohio  Stocks,  on  the  first 
day  of  January,  1 839,  on  which  the  Bank  was  entitled  to  receive  a 
premium  of  one  per  cent.  In  pursuance  of  a  requisition  upon  them, 
the  Company  paid,  in  New  York,  on  the  first  day  of  January,  one  hun- 
dred and  ninety-four  thousand  dollars. 

In  July  of  the  same  year,  the  Commissiorters  contracted  witk  the 
Lancaster  Ohio  Bank,  for  a  loan  of  one  hundred  thousand  dollfurs;  with 
G.  Swan,  for  a  loan  of  ten  thousand  dollars;  and  with  the  Commercial 
Bank  of  Lake  Erie,  for  a  loan  of  one  hundred  thousand  dallara.  Qa 
the  two  former  of  which,  a  premium  of  nine  thousand  two  hundred 
and  twelve  50-100  dollars,  and  on  the  latter,  a  premium  of  eight  thou- 
sand five  hundred  dollars  were  received*by  Uio  State«  These  losju 
were  taken  tinder  an  agreement  that  the  proceeds  should  he  deposited 
in  the  Banl^  and  disbursed  by  them>  on  aay  of  the  puUic  works  le- 
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quired;  the  State  receiving  an  inteveit  at  the  rate  of  five  per  cent,  per 
aonumy  while  aoy  portion  of  the  depoaite  remained  undrawn* 

The  loans  that  were  contracted,  premiuois  aad  interest  received 
thereon  in  1839^  and  the  Banks  in  which  the  fiinds  were  and  are  now 
deposited,  are  particularly  stated  in  the  Annual  Report  of  the  Commis- 
sioners, made  to  the  General  Asaembly,  on  the  6th  of  February,  inst. 
In  the  tabular  exhibit  ann^jced,  these  items  of  inquiry  will  appear  in 
the  statement  therein  for  1839. 

The  only  Banking  Institution  out  of  the  State,  except  the  Bank  of 
tke  United  States,  before  mentioned,  in  which  the  fixhida  borrowed  by 
Um  Commissioners,  have  been  deposited,  prior  to  1839,  is  the  Manhat- 
tan Compaay's  Bank  in  the  City  of  New  York.  The  interest  received 
for  the  moneys  deposited  in  that  Institution,  by  the  State,  from  1825  to 
1839  inclusive,  has  been  at  an  average  of  four  per  cent. 

The  interest  received,  both  in  New  York  and  Ohio  on  depositee,  has 
been  applied  to  the  payment  of  the  interest  doe  to  stockholders^  or 
dieburaed  on  the  puUic  works  in  Ohio.  The  Fund  Commissioners 
have  never  authorized  the  payment  of  any  money  on  the  poblio  works^ 
except  tinder  the  requirements  of  law,  and  upon  the  requisitions  of  the 
Board  of  Canal  Commissioners  or  Public  W^orks.  Whenever  these 
lequisilions  have  been  received,  the  disbursing  Banks  have  been  in- 
atructed  to  place  the  necessary  amount  of  funds  to  the  credit  of  the 
Acting  Cemmissioners,  who  have  been  advised  of  the  same.  The  funds 
thiie  set  apart»have  been  drawn  upon,  and  paid  out  upon  the  checks  of 
the  Acting  Commissioners,  for  the  benedt  of  the  several  works  re» 
spectively  placed  under  their  charge. 

4.  The  only  other  sources  from  which  money  has  been  drawn  by 
the  Commissioners,  are  the  State  Treasury,  being  the  Domestic  Funds, 
applicable  to  Canal  purposes,  reported  by  the  Auditor  of  State,  and  the 
temporary  loans  of  the  Surplus  Revenue,,  made  by  them  with  the  coun- 
ties of  Ross,  Trumbull,  Portage  and  Warren,  which  will  severally  ap* 
pear  in  detail  in  the  annexed  exhibit* 

6*  The  total  atnouikt  of  funds  disbursed  on  all  the  public  works  of 
the  Stale,  the  amount  paid  on  each  separate  work,  together  with  the 
amount  paid  on  subscriptions  to  each  and  every  corporatioB  or  comt 
pany,  will  also  be  seen  in  detail  in  the  accompanying  exhibit.  A  states 
meat  of  each  separate  payment  woul(f  require  an  exhibit  of  every 
oheek  thai  has  been  issued,  from  the  commencement  of  the  construe* 
tioa  of  the  Ohio  Canal,  up  to  December  10,  1839,  whether  for  oon<» 
tracts'^  CQatingencie%  awards^  damagea,^c»  Such  an  exhibit  wouUi 
necessarily  be  very  voluminous,  and  it  is  apprehended  that  the  Siinate 
scarcely  require  such  a  statement,  particularly  as  each  check  and 
vouches  of  payment  have  been  deposited  in  the  office  of  the  Aoditor  of 
StatOf  each  year  after  they  have  been  examined,  and  a  settlement  had 
wiih  tWa  BE)ar4  l>y  the  oooHnittees  of  Finance  of  the  Senate  and  Houae 
of  Sepreaentativea. 

6th»  The.total  aiaounl  of  inter^  paid  in  New  Yerk^on  pexaaBk 
neatkaaa^  up  te  January  !».  1840,  inclusive,  waa  ikutee  millions  foujB 
handled  and  aineCy-mAe  thoniand  seven  hundred  and  eighty -one  del* 
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lars  and  two  cents.  The  interest  on  the  domestic  debt,  up  to  thedose 
of  the  fiscal  year^  1838,  has  been  paid  by  the  Auditor  of  State,  out  of 
funds  applicable  for  canal  purposes,  and  deducted  from  the  amount  of 
that  fund,  reported  to  this  Board.  The  interest  on  that  debt  for  1830, 
has  been  paid  by  the  Commissioners,  and  amounted  to  the  sum  of 
seventy-eight  thousand  and  twenty-five  dollars  and  six  cents*  The 
total  interest  paid  on  the  surplus  fund,  borrowed  from  the  comities, 
amounted, at  the  timcf  of  their  annual  report,  February  6th,  inst.,  lo 
fiAeen  thousand  three  hundred  and  twenty-seven  dollars  ead  seven 
cents.  The  times  of  payment  of  the  interest  on  these  leans,  are  1st  ^ 
of  January  and  July,  annually,  and  the  place  of  payment,  the  State  ' 
Treasury.  The  interest  on  tho  permanent  loans  is  paid  to  the  holders  of 
Ohio  stocks,  or  their  legal  representatives,  at  the  transfer  ofiioe  of  the 
Board,  in  New  York,  on  the  first  daysof  January  and  July,  annuallyi 

7th.  The  funds  deposited  in  the  different  banks  of  this  State,  have 
been  current  bank  notes  of  0)iio,  and  this  description  of  money  hss 
been  disbursed  by  them  on  the  checks  of  the  acting  commissioners,  as 
before  stated,  and  at  such  places  on  said  works,  as  they  have  required. 

There  is  also,  hereunto  attached,  an  exhibit,  or  account  curreat, 
showing  the  receipts  and  expenditures  of  each  year,  with  the  uoex- 
pended  balance,  regularly  carried  up  to  February  6,  1840.  In  thii 
exhibit  there  will  appear  to  be  three  hundred  and  eighteen  dollan, 
sixty-six  cents  and  nine  mills  less  than  in  the  balance  there  reported. 
This  difierence  appears  in  the  early  statement  of  the  acoonnte,  and 
must  have  casually  crept  in,  but  as  will  be  seen,  cannot  affect  the  in* 
terests  of  the  State. 

It  thay  be  well,  by  way  of  explanation,  to  observe,  that  the  loans 
contracted  for  in  1825, 1826,  and  1827,  were  made  payable  in  instaU  ^ 
ments,  by  the  contracts  of  sale.  Of  the  loan  contract^  in  1825,  the 
larger  portion  was  not  received  until  the  following  year.  Of  the  loan 
of  1826,  four  hundred  and  thirteen  thousand  six  hundred  and  thirty* 
four  dollars  51  cents,  was  not  paid  until  1827;  and  of  the  loan  of  that 
year,  there  remained  a  balance  of  seven  hundred  and  ninety-six 
thousand  five  hundred  dollars,  until  1828.  For  these  loans  scrip  ce^ 
tificates  were  issued  by  the  Commissioners  for  the  whole  amount  res- 
pectively, authorizing  that  full  stock  certificates  should  be  issued, ai 
payments  were  made,  retaining  a  sufficient  per  centage  to  secure  the 
fulglment  of  the  contract.  The  balance  of  the  loans  unexpended  each 
year,  have  been  deposited  in  the  Manhattan  Company,  bearing  aniiH 
terest  at  the  rate  of  five  per  cent,  per  annum,  until  withdrawn,  which 
was  done,  from  time  to  time,  as  necessity  required. 

In  the  appendix  of  the  list  of  stockholders,  and  the  amount  of  stock  ^ 
certificates  issued  from  the  transfer  office  at  Now  York,  there  will  ap- 
pear an  item,  as  in  the  hands  of  the  Messrs.  Barings,  of  nine  bandred 
and*  twenty-five  thousand  dollars.  Of  this  sura,  one  hundred  and  sixty 
five  thousand  dollars  were  sent  to  them  as  the  property  of  the  North 
American  Trust  and  Banking  Company,  which  is  explained  in  the  an-  | 
nual  report.  The  balance,  seven  hundred  and  sixty  thousand  dollirs, 
aent  out,  has  not  yet  been  disposed  of,  which  they  are  authoriiad  Kr 
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•ell  tn  aocouBt  of  the  State,  at  not  less  than  par.  The  exhibit  will 
•how  one  hundred  and  fifty  thousand  dollars  less,  than  the  liabilities 
of  the  State,  reported  by  this  Board;  and  it  arises  from  the  fact,  that 
one  hundred  thousand  dollars  of  State  scrip,  issued  to  the  Mad  Biver 
and  Lake  Erie  Railroad  Company,  is  ngw  held  by  tbe  Secretary  of  the 
Treasury  of  the  United  States,  for  which  certificates  of  stock  have  not 
been  issued.  FiAy  thousand  dollars  of  State  scrip,  issued  to  tbe  Ohio 
JElailroad  Company,  is  held  in'  the  same  way. 

It  may  be  proper  here  to  observe,  that  in  all  the  contracts  made  with 
the  banks  to  become  the  disbursing  agents  of  tbe  Board,  they  were  re* 
quired  to  pay  out,  in  redeeming  the  checks  of  the  acting  CommissiooerSy 
such  paper  as  would  prove  acceptable  to  the  contractors. 
Respectfully  submitted, 

SAM.  F.  MACCRACKEN, 

DANIEL  KILGOREi 

JOS.  S.  LAKE, 

Ohio  Canal  Fpnd  Commiiriot^ert. 
CoxjnsMVUf  Fehnuny  124, 1840. 
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EIHIBITf  showing  tlUmmemHiifihemep  feoiMd  Ip  ike  Fmnd  Cowmm- 

tUmerSffrem  18S6  U>  18S9»  inclusive;  the  names  af  individuals  and 
corporaiioiuwhahoklkesmilB;  the rai9 of  interesi  an  itM^th^kma 
were  taken;  the  ppemimn^  -  received  thereon;  the  intenm  ftoeivedm  de^ 
fosiUe^theinterenpakttosk)ckholderSfandtheoandUandjmhli^work$ 
onvAieh  the  said  loans  were  dirimrsed. 

STATEMENT  VOR  19U. 

Five  pet  ceiU.  toon. 

Tsken  b^  Elijah  Lord  ami  Jobo  IUthbqr&,jr.**-*--       $400,600  OO 
Interest  feceiTcd  wideposites-—- • *-  0yt45  JO 

406;e4a  to 

JDeductSi  per  cent,  diacoant f  •• 10,000  OO 

Natl  proeaeda  o{  loaa  and  iDtereat -^ $3^0^648  >0 


PI8BUB8EinDfT8« 


OoObiooftnal,  •. — -^ $WJt9B  43 

Intareat  to  atockholdersv 7,611  46 


jfW©«d07    TO 

fg  .iffl  ti'i  rajtu 


STATEMENT  FOR  1826. 

Si^  per  eetiL  hdsL 

Taken  b^  Jphn  Joeob  Aator,  Lewia  Caaat  John  Rath-, 
bucB»jf.yaodRiifua  L^liord-  ••••« - -m-    $ifiOOfiOO  00 

DiaBUBSEMlNTa. 

OoOhtocaaat ..- 4714,660  64 

.  gTATEMENT  FOR  18f7. 

Sia  per  cent*  loan. 

Taken  by  Saviag't  Bank  of  Near  York,  frime,\tardt 
KingdcCo.,  William  W.  Woolsey,  Elihu  Chauncay, 
Mattbew  Lawler,  Hi^Ie  dc  David^n^  Benjamin 
TevicLTkottiaa  Buddie, Guy  Bryan>  B.  &  I.  Bohleo, 

4.&  Bakac  dc  Son,  %Ad  <5W  R.  Baker  dt  Cb. $l4O0,t»  M 

Premium  received • • »••••  ffJM&  67 

Intereat  on  depoaitea    • ft^94  88 

Total  recaipta $1^9,676  55 
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Oa  Ohio  oaoal  ••• ......^ 4fiQ7MO  OS 

'"- —       $887,740  39 

STATEMENT  FOR  IWe* 

Sifi  jfer  ^ccnt*  loan* 

Taken  by  Prime,  Ward,  King  &  Co-,  Leyw  Curtis, 
George  Ne^wbold,  J.  Perkins,  Farmer's  Flife  Insa-    ' 
ranee  &IjOan  Company,  Frederick  A.  Tracy,  W'. 
G.  Bucknor,  W.  W,  Woolsey,  John  Jacob  Aitor,'  . 

and  Thomas  Biddle •—    $1,200,000  00 

Premium  received ...*.....'.l*...  48)340  00 

Interest  on  depQsites--«—v— • 20,610  17 


L. 


Total  receipt*. $1,269  460  17 

-.        nSiBXrBSEMEKTS*     . 

OttCHriotjanal --v  $773,858  11 

Inter««t  io  atockholders-^ •       54,237  40 

$8^8,005  51 

STATEMENT  FOR  1829. 

Ho  loan  maiclo.  this  yeat.  '  '        ,  '    ' 

Interest  on  depositee' i..^.*.         $26,762  <B 


niSBUBSEMENTS. 

OnObiocanal $792,068  91 

Interest  to  stockholderi^ 254,611  93 

• H         $1,046,680  84 


STATEMENT  FOJ  |830. 

Six  j)€r  cent*  lodn, 

Tajcen  by  Priflue,  Ward,  King  &  Co^and  WHljam  G.  . 

BvwknW  — ••- • :........, $600,000  00 

'  Premium  received ••:•'• ^*     106,420  00 

Interest  on  deposites ../..a-....^....  "       41|647  68 

Total  receipts -. * ••'.••'      $747,067^ 
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DISBURSBMENTS. 


OnOhiocaoal. $944^48  72 

Ii»Ufesi  to stpckbolders ..••—•••       224^06  H 

$1,1^8,549  84 


STATEMENT  FOE  1831. 

No  loM  nmdo  this  year. 

Intofest  received  on  deposites $15,8^0  17 


DISBUKSEMENTS. 

0DOhiocai»l ^614^30.41 

Interest  to  stockholders 250,052  05 

$864,582  4S 


STATEMENT  FOR  1832.  . 

;-  Six  per  cent,  loan 

Taken  by  Prime,  Werd&  King $100,000  00 

Premium  received  ...••-•••*•••"!-♦••*••   24,000  00 

Interest  on  deposites * 5,121  24 


$129,121  24 


BlSBXTSSEnENTS/ 


OnOMo  (Minal, • $46^,176  35 

Interest  to  stockhoWers, 260,000  00 

|669,176  33  0 

STATEMENT  FOR  1833* 

No  loan  nkade  tbie  year. 

Interest  on  doposites,- - -•  $552  85  0 


Q^BUESSB^ENTS.  . 

On  Ohiocaaal, ^ ^...t......  $181,717  66  5      .     . 

Interest  to  stockhoWoM^- m, 263,78^00  0 

r      ^ $'445,506  66  5 
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STATBMBliT  FOE  1834. 

No  loftD  raade  this  year. 

laterest  on  deposhes, ' — •« '••*    $lfi^  70^ 

DlSfiUSSKKENTS. 

OoOhio  canal, f143/«8  n  6 

Intcrettto  alockholdort, 133,000  00  0 

•g    .Ti.i    I  " 

STATEMENT  FOR  1836. 

No  loan  made  this  year. 

Interest  tm*po8ltej(,* — - f^M^  ^^^ 

^  DISBXrBSSMENTS. 

On  Ohio  canal, - f  143,47 f  20 

Interest  to  stockholders,  1834  k  ^5,-      632,000  00 

$676,471  iO± 

STATEMENT  FOR  1836. 
6  p9r  cent,  loan. 

Taken  by  Darid  Grouse, «•     •     $20,000  00  0 

Interest  on  depositQS,-»^«—««* -   •••••  4,446  t6  0 

Total  recjoipt^ - $MM^^ 

DlSBXraSEMENTS. 

On  Ohio  canal, ^ -  $236,141.53  6 

Interest  to  stockholders, •'    266,000  00  0 

..jeauMi  99 j^ 

STATEMENT  FOR  1837 
6  p6t  cent*  fbam 

Taken  by  Bank  of  lifoskingunr,  C.  H;  Russell,  J.  W. 
Ward,  Prioie«  Ward  ft  King,  Christmas,  Iivin|^ 
stone*  Prime  &  Coster,  John  Robbins,  J.  &  A. 
Bobbins,  Isaac  Carren,  ft  John  Ward  <&;  Ca $660,000  00  0 
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Bank  of  Mutkinguro,  Book  of  Maciactii^  <5  ptr  qtnt.)   $150,000  00  Ow 

Premiums  received, 62,860  00  0 

Interest  on  deposites, ^....» 10,041  94  0 

Total  receipts,--.- - $m^mi  94  i> 

mmnisBMKNTfl. 

OnOhiocanalt ••• ...^ $804,612  27  6 

Hocking  Valby  canal,  •*•*. 100,663  13  0 

Walhonding  caaai, * 94,870  00  6  • 

Wanton  oooity  canal,*— *• — ^868  20  0 

.M .      ■   .      $<61,203  60  6 

lalerest  to^stoekholdfra,-"  >    284^76  96  0 

f866,680  55  6 

STATEMENT  FOE  1838. 

6  per  cent.  loan. 

Taken  by  Prime,  Ward  &  King,  Urbana  Banking 
Company,  Ohio  Life  lostiranco  &  Trust  Company, 
Lancaster  Ohio  Bank,  G.  Swan,  Commercial  Bank 

of  Lake  Erie, -^..$2,010,000  00  0 

Premiums  received, 193,412  60  0 

Interesttm  de^itcs, ^ 30,557  25  0 

Total  receipts, '*'"^£^^i^i^ 

DI^BTJRSEAIENTS. 

OiiOhfotswml, $241,286  77 

Wabash  and  Erie  canal, 627,766  09 

Extension  tof' Miami  canal, 261,623  66 

Muskingum  Improvement,-* 294,690  82 

Walhonding  canal, -  — 186,434  69 

Hocking  Valley  canal, 166,688  1 1 

Warren  County  canal, 67,879  39 

Miami  canal— {south  of  Dayton,)-        14,646  93 

Mauroee  road, 27,862  00 

$1,878,667  86  0 

Intarest  to  stockholders,^-^-..  372,928  78  0 

$2,251,696  09  0 
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STATEMENT  iFOR  1839, 


6  per  ant  loan. 

Taken  by  Lancaster  Ohio  Bank,  Urbana  Banking 
Compaby,  Bank  of  Wooster,  Commercial  Bank  of 
Lake  Erie,  Ohio  Life  Insurance  and  Trust  Com- 
pany, North  American  Tru»l  and  Banking  Com- 
pany,Columbus  Insurance  Gompany,CheIsea  Bank, 
(N.  y.)  Simon  Perkins,  Joel  Buttles,  G.  Swan,  Man- 
hattan Company^  (N#  Y.)  Carman  &  Whilehouae, 
W.  H.  Smith,  W»  W,  Cocoran,  T-  P.  May  bee,  W. 

H.Smith,  Jane  ChUd,  Sylvia  Campbell,....- $2,416,133  00  0 

.Rremiuma  received, - 70,435  76  0 

.  iBtejrest  on  deposites, .......*^....        111,627  90  0 

T^rtal  receipts, •• $g,508,186  65  0 

DISBURSBBCENTS. 

On  Ohio  canal, $226,994  16 

Wabash  and  Erie  canal, • 480,822  48 

Miami  canal  extensipo, • 4^0,479  51 

Muskingum  Improvement, 292,381  51 

Hocking  Valley  panal, 261,783  48 

Wal  homing  canal) 126,386  34 

Warren  County  canal, *••    28,328  56 

Miami  canal  •{north  of  Day  ton,) 41,80$  64 

Ternoft  canal,- - ' 1^000  00 

Western  Reserve  &  Maumee  road,-    108,003  34 
Urbana  Troy  and  Greenville,-.. 6,241  00 

'  $1,993,024  92  0 

Interest  to  stockholders, 616,877  08  0 

/  I  til  I ■ 

td,509,908  00  0 
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STATEMENT,  sfwwing  the  whole  amount  of  moneys  received  from 
the  Auditor  of  States  applicable  for  Canal  purposes,  from  1825  to 
1839|  inclusive, 

Keceivedin  1826 $40,000  00  0 

1826 30,000  00  0 

1827 71,606  43  0 

1828 181,777  72  0 

1829 117,950  11  0 

1830 435,603   13  0 

1831 348,848  35  0 

1832 434,143  60  0 

1833 558,879  04  3 

1834 616,448  56  6 

1836 353,913  61  6 

1836  393,924  00  2 

1837 608,493  71  7 

1838 699,048  30  8 

1839 646,245  62  8 


$6,336,782  11  9 


STATEMENT,  shomngthe  amount  of  funds  loaned  from  the  Cwm- 
ties,  and  disbursed  on  tlie  Public  Works  in  Ohio. 

Loaned  of  Ross  county,  in  1837 $39,280  42 

Warren  county,  in  1837 12,332  68 

Portage  county,  in  1837 17,000  00 

Trumbull  county,  in  1 837 44,000  00 


$112,613  10 


STATEMENT,  showing  the  separate  and  total  amount  of  Junds 
paid  to  each  company,  under  the  General  Improvement  Law,  passed 
24th  March,  1837. 

Pennsylvania  and  Ohio  Canal, $340,000  00 

•  Cincinnati  and  Whitewater  Canal, 66,000  00 

Milan  Canal  Company, 21,500  00 

Cincinnati,  Columbus  and  Wooster,  Turnpike  Company,  76,800  00 

Ctncinnatj  and  Harrison  Turnpike  Company, 86,060  00 

Hamilton,  Rossville,  Somervilie  and  Eaton  Turnpike 

Company, 49,917  00 

Milford  and  Chillicothe  Turnpike  Company, 117,981  71 
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Cmcitinali  and  Hamilton  Turnpike  Company, $37,702  l4 

Steubenvillo  and  Cadiz  Turnpike  Company, 14.225  00 

Cincinnati,  Lebanon  &  Springfield  Turnpike  Company,  132,708  25 

Batavia  Turnpike  and  Miami  Bridge  Company, 21,662  33 

Ohio  Turnpike  Company,  39,048  04 

Dayton,  Centre ville  and  Lebanon  Turnpike  Company,-  32,104  21 

Dayton  and  Springfield  Turnpike  Company, 34,421  90 

Goshen,  Wilmington  and  Columbus  Turnpike  Company,  75,139  04 

Zancsville  and  MHysviile  Turnpike  Company, 112.878  66 

Colerain,  Oxford  and  Brookville  Turnpike  Company,--  24,333  00 

Hamilton,  Springfield  and  Carthage  Turnpike  Company,  18,066  44 

Cincinnati,  Montgomeryville,&c.,  Turnpike  Company,  21,842  71 

Ripley  and  Hillsborough  Turnpike  Company, 20,735  47 

Marietta  and  Newport  Bridge  Company, 10,859  00 

Hamilton,Rossville,  Darrtown,  &c..  Turnpike  Company,  14,550  94 

Great  Miami  Turnpike  Road  Company, —  13,412  60 

$1,379,338  34 


STATEMENT,  shotoing  the  total  amount  of  State  Scrip,  issued  t$ 
Railroad  Companies^  under  the  provisions  of  the  General  Lnprote- 
ment  Law. 

Mad  River  and  Lake  Erie  Railroad  Company, $220,000  00  0 

Monroeville  and  Sandusky  City  Railroad  Company,—     33,333  00  0 

Painesvilleand  Fairport  Railroad  Company,; 6,182  00  0 

Ohio  Railroad  Company, 50,000  00  0 

$309,515  00  0 


STATEMENT,  showing  the   total  amount   of  Funds  paid   out  •» 
eqch  of  the  Public  Works  oj  the  StaU. 

OnOhioCanal, *?'?^t'l!^  l\l 

Wabash  and  Erie  Canal, ^'*^^'*^I  ^?  S 

Extension  of  Miami  Canal, ^'^?fll  f,  I 

Muskingum  Improvement, .,f'foi  .t  n 

HockinI  Valley  Canal, 517,624  n 

Warren  County  Canal, 138,747  67  0 

Walhonding  Canal, 436,129  93  0 

Vernon  Canal, ^  J'?^  2^  ? 

Western  Reserve  and  Maumee  Road, ^^E'^^,  tI  l 

Urbana,  Troy  and  Greenville  Road, 6,241  00^ 

$10,831,423  47  f 
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STATEMEJ^Ty  shounng  the   total  amount  of  funds,  paid  an  the 
Foreign  and  Domestic  Debt,  and  on  the  Loans  from  the   Counties. 

Interest  on  Loans,  in  New  York, $3,499,781  02  0 

On  Domestic  Debt,  for  1839, 78,026  06  0 

On  County  Loans,  (surplus  revenue,) 15,327  07  0 

3,59S,13a  15  0 


EXHIBIT^  showing  the  total  amount  of  moneys  received  and  expended 
by  the  Fund  Commissioners,  with  the  balance  on  hand  at  the  close 
of  each  year,  from  1825  to  1839,  inclusive,  as  stated  in  their 
several  annual  reports  to  the  General  Assembly  during  said  periods 

STATEMENT  FOR  1825. 

Loan  in  New  York, $400,000  00  0 

Beceivedof  Auditor  of  State, • 40,000  00  0 

Interest  on  Deposites,  in  New  York, - 6,648  20  0 

Total  receipts, $446,648  20  0 


DISBURSEMENTS. 

Discount  on  Loan,  2i  per  cent. $10,000  00 

Interest  to  stockholders, 7,511  45 

Western  Reserve  Bank, •         20  00 

Expenses  of  Canal  Board, 423  04 

do  Fund  Board, 581  89 

Commissioner's  checks — contracts, 1 13,552  00 

do  do       contingencies,        7,720  00 

Balance, 306,800  41 

446,648  20 


STATEMENT  FOR  1826. 

Balance  of  1825, $306,800  41 

Loan  in  New  York, 1,000,000  00 

Temporary  loan  of  Lancaster  Ohio  Bank, 30,000  00 

do          do        Bank  of  Marietta, - 10,000  00 

Received  of  Auditor  of  State, 30,000  00 

Total  receipts, $1,376,800  41 
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DISBUR8SMEMT8. 

Pftid  ComcniMioaer^s  cbecka— oontracUy$689,952  47 
CommissioDer^schecks — coDting^cies,  23,365  73 
Temporary  loan,  Bank  of  Marietta,    10,000  00 

Interest  OD  same," 226  00 

do.     L.  Cass  &  £.  BuckiDgham,  156  00 

Expenses  of  Fund  Board, 1,170  54 

Expenses  of  Canal  Board, 171  80 

Balance, 651,758  87 


$1,376,800  41 


STATEMENT  FOR  1827. 

Balance  of  1826, $651,758  87 

Premium  on  Loan, 8,475  27 

Eeeeived  of  Auditor  of  State, 71,506  43 

Loan  in  New  York, - 1,200,000  00 

Premium  on  do 77,580  67 

Interest  on  Deposites,  (N.  Y.) 21,063  29 

Tolls, 827  00 

Difference  of  interest  of  W.  G.  Bucknor» 104  69 

•2^31,316  12 


DISBURSEMENTS. 

Interest  to  Stockholders,  (New  York,..-.  $80,090  31 
Temporary  loan  to  Lancaster  O.  Bank,    30,000  00 

Commissioner's  checks— contracts, 761,516  84 

Commissioner's  checks— contingencies,     39,969  02 

Commissioner's  checks — awards, 4,448  77 

Expenses  of  Fund  Board, 1,223  47 

Expenses  of  Canal  Board, 492  98 

Balance,.." 1,113,575  73 


$2,031,316  12 


STATEMENT  FOR  1828. 

Balance  of  1827, $1,113,675  73 

Loan  in  New  York, 1,200,000  00 

Premium  on  same, 48,840  00 

Becetred  of  Auditor  of  State, 181,777  72 

Intewit  <m  deposites,  in  New  York, 20^10  17 

Total  receipts, $g,664,803  62 
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DISBURSEMENTS. 

Interest  to  Stockholders  in  New  York,*   $54,237  40 

Commissioner's  checks— Ksontracts, 726,299  21 

Commissioner's  checks — contingencies,     37,469  78 

Commissioner's  checks-^awards, 8,406  55 

School  Fund, 46,606  43 

Expenses  Canal  Board, 691   16 

Expenses  Fund  Board, 791  42 

Secretary,  1827  &  1828, 200  00 

Balance, 1,691,201  68 


$2,664,803  62 


STATEMENT  FOR  1829. 

Balance  of  1828, $1,691,201  68 

Received  of  Auditor  of  State, 117,960  11 

Interest  oq  deposites,  (New  York,) 26,762  66 

$1,836,914  46 

DISBURSEMENTS* 

Interest  to  stockholders  (New  York,)  up 

to  July  1,  1829, $264,611  93 

Interest  to  Western  Reserve  Bank, 2,267  01 

Expenses  Manhattan  Company, 313  13 

Commissioner's  checks — contracts, 764,62 1  44 

Commissioner's  checks— contingencies,- •     36,666  92 

Commissioner's  checks — awards, 424  04 

Treasurer  of  State, 66,031  46 

Interest  to        do.  3,301  93 

Expenses  Canal  Board,  466  61 

Balance, 728,430  08 


$1,836,914  46 


STATEMENT  FOR  1830. 


Balance  of  1829, $728,430  08 

Received  of  Auditor  of  State, 436,603  13 

Loan  in  New  York, - 600,000  00 

Premium  on  same, 106,420  00 

interest  paid  contractors  of  same, 624  99 

interest  paid  on  loan  of  1828, 413  06 

Interest  on  deposites,  in  New  York, 40,709  48 

Total  receipts, $1,911,100  73 
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DISBURSEMENTS. 

Interest  to  stockholders  in  New  York,  up 

to  July  1,  1830, $224,306  12 

Interest  to  Western  Reserve  Bank, 87  61 

Commissioner's  checks — contracts, 895,708  04 

Commissioner's  checks— contingencies,       44,382  24 

Commissioner's  checks— awards, 3,059  50 

Expenses  Canal  Board,* 651  48 

Expenses  Fund  Board, 262  46 

Secretary    do.    do. - 100  00 

Expenses  Manhattan  Company, 80  00 

Balance, 742,463  28 


$1,911,100  73 


STATEMENT  FOR  1831. 


Balance  of  1830, $742,463  28 

Receivedof  Auditor  of  State, 348,848  36 

Interest  on  deposites,  (New  York,) - 15,860  27 

.    Total  receipts, ^ • $1,107,171  90 


PISBURSEMENTS. 

Interest  to  stockholders,  to  July  1, 1 831,  $250,052  05 

Commissioner's  checks— contracts, 583,169  62 

Commissioner's  checks — contingencies,      29,250  38 

Commissioner's  checks — awards, 1,053  50 

Expenses  Canal  Board, 498  15 

Expenses  Fund  Board, 185  73 

Secretary  Fund  Board 100  00 

Expenses  Manhattan  Company, 273  03 

Balance, 242,589  44 


$1,107,171  90 


STATEMENT  FOR  1832. 


Balance  of  1831, • $242,689  44 

Receivedof  Auditor  of  State, 434,143  50 

Loan  in  New  York, • *— ••      100,000  00 

Premium  on  same, - 24,000  00 

Interest  OQ  deposites, % 6,131  24 

Total  receipU, $806,864  18 
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DlSBXmSKMENTS. 


Interest  to  stockholders  in  New  York,  up 

to  July  1, 1832. " $260,000  00 

Commissioner's  checks — contracts, 374,716  32 

Commissioner's  checks— contingencies,      28,094  22 

Commissioner's  checks — awards, 3,913  80 

Expenses  Canal  Board, 606  18 

Expenses  Fund  Board, 1,361  94 

Secretary  Fund  Board, 312  87 

Premium  to  hanks  for  eastern  drafts,-***  166  00 

Expenses  Manhattan  Company, 27  00 

Balance, 136,686  86 


STATEMENT  FOR  1833. 


$806,864  18 


Balance  of  1832, $136,686  86  0 

Receivedof  Auditor  of  State, 668,879  04  3 

interest  on  deposites,  in  New  York, 662  86  0 

Total  receipts, $696,119  74  3 


DISBURSEMENTS. 

Interest  to  stockholders  in  New  York, 

upto  July  1,  1833, $263,789  00  0 

Commissioner's  check s-'-contracts,  *—   136,384  11  6 
Commissioner's checks*~contingencies,    16.332  88  0 

Commissioner's  checks — awards, 28,218  00  0 

Expenses  Canal  Board,— ^ 611  17  0 

Expenses  Fund  Board, 241  60  0 

Services  of  Agent  in  New  York, 2,030  00  0 

Balance, - 260,613  07  8 


$696,119  74  3 


STATEMENT  FOR  1834. 


Balance  of  1833, * $260,613  07  8 

Received  of  Auditor  of  State, 616,448  56  6 

Interest  on  deposites,  in  New  York, 1,063  70  0 

$868,126  34  3 
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DISBITRSEMENTS. 

Interest  to  stockholders  in  New  York, 

up  to  January  1,  1834, $133,000  00  0 

Commissioner's  checks — contracts,--   108,916  64  0 

Commissioner's  checks— contingencies,   30,392  38  0 

Commissioner's  checks — awards, 1,686  19  0 

Expenses  Canal  Board, 1,116  21  0 

Expenses  Fund  Board, 213  96  6 

Secretary  Fund  Board, 100  00  0 

Balance, 691,697  06  7 


,126  34  3 


STATEME^T  FOR  1835. 

Balance  of  1834, $591,697  06  7 

Received  of  Auditor  of  State, * 353,913  61  6 

Interest  on  deposites,  in  New  York, 6,662  76  0 

Total  receipts, $951,273  44  3 


DISBURSEMENTS. 

Interest  to  stockholders  in  New  York, 

up  to  January  1,  1836, $632,000  00  0 

Loan  to  Miami  Canal  Fund, 60,000  00  0 

Loan  to  Milan  Canal  Company, 16,000  00  0 

Refunded  Auditor  of  State, 16,075  50  0 

Commissioner -8 checks — contracts,---   123,877  93  0 
Commissioner's  checks— contingencies,      8,716  80  0 

Commissioner's  checks — awards, 4,986  00  0 

Expenses  Canal  Board, 944  75  0 

Expenses  Fund  Board, 746  72  0 

Secretary  Fund  Board, 200  00  0 

Expenses  Agency,  New  York, 4,000  00  0 

Balance, 186^726  74  3 


$961,273  44  3 


STATEMENT  FOR  1836. 


Balance  of  1836. $186,726  74  3 

Received  of  Auditor  of  State, 393,924  00  f 

Loan  to  Miami  Canal  Fund,  refunded, 60,000  00  0 

Interest  on  tame, 3,600  00  0 

Loan  of  David  Crouse, - 20,000  00  0 
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Interest  on  depositee,  in  New  York, ;  3,316  26  0 

InterestofLancaster  Ohio  Bank, ».  1,130  00  0* 

Interest  on  loan  to  Milan  Canal  Company,- *••••- 900  00  0 

Advanced  by  Simon  Perkins, 66  02  0 

Total  receipU, ^668,662  02  6 


DISBURSEMENTS. 

Interest  to  stockholders  in  New  York, 

up  to  January  1,  1837, $266,000  00  0 

Commissioner's  checks.— contracts,*—   179,226  410 
Commissioner's  checks^-contingencies,   48,029  27  0 

Commissioner's  checks — awards, 4,422  36  0 

Expenses  Canal  Board, 260  00  0 

Ezpertses  Fund  Board, 978  29  6 

Secretary  Fund  Boards' ••  236  00  0 

Services  of  Agency  in  New  York,.  ..  -      2,000  00  0 
Balance, 167,610  69  0 


#668,662  02  5 


STATEMENT  FOR  1837. 


Balance  of  1836, $167,610  69  0 

Beceived  of  Auditor  of  State, 608,493  71  7 

Loan  in  New  York, [600,000  00  0 

Premium  on  same,  62,850  00  0 

Loan  from  Bank  of  Muskingum, 60,000  00  0 

Loan  from  County  Fund  Commissioners, —    112,613   10  0 

Interest  on  deposites,  in  New  York 10,041  94  0 

Interest,  Mad  River  <Sz;  Lake  Erie  Railroad  Company,        6,196  00  0 

Premium  from  Banks, 3,266  64  0 

Advanced  by  Banks, •  ."•     36,614  32  4 

Advanced  by  Auditor  of  State, /•        1,436  36  7 

Adranoed  by  Simon  Perkins, 21  89  0 

$1.467,933  66  8 


DISBUBStMENTS. 

Ilrterest  to  stockholders  in  New  York, 

up  to  January  1,1838, $284,476  96  0 

CommissioQer's  checks— -contracts,. •••  476,926  61  0 
Commissioner's  cbecks-^contingencies,   68,997  32  0 

Commissioner's  chedcs*-awar£i, 16,204  64  0 
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Premium  ia  New  York  for  specie  to 

pay  interest."..* '•• $16,614  31  O 

Servicesofagent  and  printing  in  N.Y.  ^  2,125  94  0 
Interest  on  scrip  to  Mad  River  and 

Lake  Erie  Railroad  Company, 8,196  00  0 

Interest  ef  Milan  Canal  Company  paid 

to  Treasurer  of  State, 900  00  0 

Amount  to  Pennsylvania  &  Ohio  Canal,  146,000  00  0 

Paid  Turnpike  Companies, 217,082  79  0 

Advance  to  Miami  Canal, 6,430  02  0 

Interest  on  domestic  loans, 1,682  60  0     - 

Expenses  of  Fund  Board, 1,149  65  0 

SecreUryand  printing, 2S8  33,6 

Balance, • 219,067  80  2 

$1,457,933  66  S 


STATEMENT  FOR  1838. 

Balance  of  1837, $219,067  80  2 

Received  of  Auditor  of  State, • .-    699,048  30  8 

Loans  in  New  York, 1,010,000  00  0 

Premium  on  same, 97,180  00  0 

Interest  from  Ohio  Life  Insurance  &  Trust  Company,         8,000  00  0 

Interest  Manhattan  Company, 11,651  80  0 

Interest  Bank  of  United  Slates, 3,634  73  0 

Interest  from  Mad  River  &  Lake  Erie  Railroad  Co.-  8,040  00  0 
Interest  from  Painesville'&Fairporf Railroad  Co.,**  •  1,338  36  0 
Interest  from  Bank  of  Marietta, • 166  66  0 

Total  receifts, $1,968,297  63  0 


DISBITBSEMENTS. 

Interest  to  stockholders,  in  New  York  *•-...  $341,610  9S 

Refunded  Muskingum  Bank 14,200  00 

Lancaster  Ohio  Bank 17,661  61  8 

Paid  Pennsylvania  and  Ohio  Canal  Company 80,000  00 

Turnpike  Companies - 278,637  78 

Interest  to  counties •••.•t>.» 10,464  84 

Services  of  agency  in  New  York 2,000  00 

Stationary  and  printing -.*• - 16%  01 

Interest  on  scrip  to  Mad  River  Railroad *'.-<^  6,000  00 

Payments  in  New  York 2,607  62 

Scrip  to  Monroeville  aod  Sanduaky  City 

Railroad  CoiiipaBy*r ' *.m...^;«.-..  1,338  35  ■ 
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Payments  hy  Lancaster  Ohio  Bank: 

On  Miami  Canal,  (south  of  Dayton) .'...  f  9,646  93 

Warren  County  Canal 664  26 

Hocking  Valley  Canal 38,489  40 

Walhonding  Canal 118,014  22 

Repairs  on   Ohio  Canal 169,696  62 

Muskingum  river 9,626  16 

Paymenls  by  Commercial  Bank  of  Lake  Erie: 

On  repairs  for  Ohio  Canal 67,564  01 

Walhonding  Canal 38,980  37 

Overcharge  to  said  hank 989  83 

Payments  by  Ohio  Life  and  Trust  Company: 

On  Maumee  road    •* 27,862  00 

Warren  County  Canal * 9,333  87 

Walhonding  Canal 29,440  00 

Muskingum  Improvement -— 154,248  00 

AtZanesville 42,844  67 

Hocking  Valley  Canal .- 66,070  71 

Pkywienis  ly  Urbana  Bank: 

Oi  Warren  County  Canal -  47,891  2t 

Repair»on  Miami  Canal 5,000  00 

Payments  by  Commercial  Bank  of  Cincinnati: 

On  Hocking  Valley  Canal -..  62,028  00 

At  Zane«ville 10,870  00 

On  Muskingum  Improvement —  77,102  00 

Paid  interest  on  scrip  to  Fairport  and  Painesville 

Railroad  Company 280  98 

Expenses  Fund  Board 1,308  23 

Secretary  Fund  Board,  for  1837and|1838 560  00 

Stattooary « W  00 

Balance 215,137  17  2 

•  1,958,297  63  0 


STATEMENT  FOR  1839. 

Balance  of  1838 $216,137  17  2 

Received  of  Auditor  of  State 646,245  62  8 

Loans  in  New  York  and  Ohio 2,416,123  00 

Interest  from  stockholders 152  20 

Urhana  Bank «6«  70 

Chelsea  Bank 208  76 

Mad  River  and  Lake  Erie  Railroad-  ••  8,160  60 
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Interest  from  MoDroeville  and  Sanduaky  City  Rail- 
road Company $1,000  00 

Ohio  Railroad  Company 1,133  36 

North  American  Trust  and  Bankiog 

Company < 18,059  63 

Columbus  Insurance  Company 2,824  98 

Premium  on  loans 66,935  75 

Interest  from  Bank  United  States * 116  84 

Advance  by  Auditor  of  State- 20<368  34  6 

Sinking  Fund -^ 12,055  83  0 

Bank  of  Wooster • 4,303  83  6 

Total  receipts $3,363,091  61  1 


niSBURSEMBNTS. 

Interest  to  stockholders,  in  New  York^ f—.-  $440,493  6t 

Charged  to  Wabash  and  Erie  Canal 61,583  70 

Miami  Canal  Fund 24,799  86 

Loans  transferred  to  Wabash  and  Erie  Canal 212,971  20 

Miami  Canal  Fund 304,032  73 

Paid  Pennsylvania  and  Ohio  Canal  Company 116,000  00 

Turnpike  companies-" • 467,217  57 

Ross  county 39,280  42 

Trumbull  county • 10,300  00 

Highland  county 28,834  66 

Interest  to  said  counties 4,872  23 

Interest  on  domestic  debt •/• 78,026  06 

Interest  on  Mad  River  and  Lake  Erie  Railroad 

scrip  ($100.000) 6000  00 

To  North  American  Trust  &  Banking  Company  1,392  66 

Lancaster  Ohio  Bank • 360  00 

Lancaster  Lateral  Canal  Company 61^^41  04 

Cincinnati  and  White  Water  Canal  Company-  66,000  00 

Milan  Canal  Company • 4,360  00 

Services  of  agency  in  New  York— 2,000  00 

Expenses  of  agency  in  New  York 1,666  39 

J.  N.  Perkins 48  30 

Paymenis  by  Commercial  Bank  of  CincintuUi: 

On  Warren  County  Canal 19,389  00 

Miami  Canal  (south  of  Dayton) 2,100  02 

Payments  by  Ohio  Life  and  Trust  Company  i 

On  Warren  County  Canal.. 7,624  63 

Muskingum  Improvement * 132,613  70 

flocking  Valley  Canal 65,676  64 

Western  Reserve  and  Maumee  Road  —• 61,283  50 

Urbana,  Troy  and  Greenville  Road ^.-v  4,976  00 

Miami  Canal  (south  of  Dayton) 20,630  17 
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Payments  hy  Commercial  Bank  of  Lake  Erie: 

On  Ohio  Canal,  for  repairs #23,768  72 

Walhonding  Canal 38,490  00 

Paymenfs  hy  Bank  of  Woo  tier: 

On  Muskingum  Improvement 60,600  00 

Hocking  Valley  Canal 61,377  87 

Ohio  Canal  (repairs) 103,346  01 

Western  Reserve  and  Maumee  Road 31,535  76 

Walhonding  Canal 51,645  34 

do             do    - 4,»60  00 

Vernon  Canab 1,000  00 

Warren  County  Canal 1,314  93 

Ohio  Canal  (repairs) 18,507  93 

Miami  Caral  (south  of  Dayton) 2,175  46 

Payments  hy  William  /.  Ree^t:  ,  -    -  ^ 

On  Muskingum  Improvement 25,740  00 

Oa  flocking  Valley  Canal - i;?30  00 

Payments  hy  WilUam  Wall: 

On  Muskingum  Improvement 2,527  81 

Payments  hy  Franklin  Bank  of  Columbus: 

On  Miami  Canal  (south  of  Dayton) 17,000  00 

'  Payments  hy  Joel  Buttles: 

On  Hocking  Valley  Canal • 10,300  OO 

Payments  by  Lancaster  Ohio  Bank: 

On  Ohio  Canal  (repairs) 80,371  50 

Western  Reserve  and  Maumee  Road 15,983  99 

Muskingum  Improvement  ••• 40,700  00 

Hocking  Valley  Canal 50,267  93 

Urbana,  Troy  and  Greenville  Road 1,266  00 

Payments  hy  Commercial  Bank  of  Scioto: 

On  Walhonding  Canal 30,300  00 

Payments  hy  Columbus  Insurance  Company:  , 

On  Hocking  Valley  Canal 11,700  00 

Muskingum  Improvement 30,300  00 

Premium  on  New  York  drafts"*- — •— 1,071   18 

Expenses  traveling  do 297  07 

Expenses  Fund  Board .       3,615  06 

Secretary,  including  part  salary,  1838 - ^00  00 

Expenses,  traveling,  postage,  &;c. ••  85  63 

Stationary 22  12 

Balance 417,559  36 

$3,363,091  61   1 
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STATEMENT  OF  MIAMI  CANAL  FUND,  1833. 
Received  of  Auditor  of  State, - $65^00000 


SISBUBSESCBNTS. 


Pnld  Commissioner's  checks— contracts 

P^id  Conmiissioner's  oheok8-*contingencie8*< 
Ballance  * 


$7,250  00 

1,061  79     ^ 
46,698  21 


t55,OOO00 


STATEMENT  FOR  1834. 


Balaticeof  1833 

Received  of  Auditor  of  State* 


Total  receipts- 


$46,698  21 
103^27  66 

f  149,925  76 


DISBXTSSEMENTS. 


Pi^id  Commissioner's  checks — contracts'  •••••• 

Paid  Commissioner's  checks— contingencies  • 
i3alanoe •* 


$140,445  94 

2,017  eo 

7,462  82 
$149,925  76 


STATEMENT  FOR  1836. 


Balance  of  1834 

Received  of  Auditor  of  State- 


Total  receipts- 


$7,462  82 
203,668  49 

$211,131  31 


BISBtTKSEMEllTS. 


Paid  Commissioner's checksr— contracts  •••••• 

Plkid  Commissioner's  checks — contingencies  • 
Balance • • 


$120,48227 

3,654  51 
87,044  53 

$211,13131 


Digitized  by  CjOOQ IC 


[06c.  No.  91.]  31 


STATEMENT  FOR  1836. 

Balance  of  1836, f  87,044  63 

Received  of  Auditor  of  State, 63,867  60 

Loan  from  Commercial  Bank  of  Cincinnati, > •     60,000  00 

Total  receipts, $190,902  03 


DISBimSEMENTS, 

Paid  Loan, $60,000  00 

Interest  on  do. 3,600  00 

Commissioner's  checks— contracts,..  117,790  60 

Commissioner's  cbeck8-*contiDgencie»>2,623  5B 

Commissioner's  checks — ayards,***-         368  00 

Balance,^ 6,619  98 

T"      $190,902  09 

STATEMENT  FOR  1837. 

BalaDceof  1836, ^^,9  „ 

Transfei:  of  Wabash  and  Erie  Fund, .— —...  100,000  00 

Intereseton  deposites  in  Ohio  Trust  Compaay^**-*.. 1^231  63 

Advance  by  Lancaster  Ohio  Bank, • 5,430  Of 

#113,181  69 


DISBUXSEMEI?TS. 

Paid  Loan, $60,000  00 

Interest  on  same,' « 2,000  00 

Paymento  by  Lancaster  Ohio  Bank, 11,960  00 

Payments  on  same, 32,346  84 

Balance, 16,886  76 

— -*^- — -       $113,181  69 

STATEMENT  FOR  1838. 

BaUnscie  of  1837, $16,886  75 

Loan  of  Lancaster  Ohio  Bank 60,000  00 

Premium  on  do 6^50  qo 

Loan  in  New  York 160,000  00 

Premium  on  do 12^62  60 
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Lowi  and  Premium $112,140  00 

Interest  of  Ohio  Life  and  Trust  Company 47  25 

do                do                do          do         2,000  00 

Advance  by  Urbana  Bank 78  13 

Total  receipts $349,963  6j 


DISBUBSBMEIfTS. 


AdraBoetoWabash  and  Erie  Canal  Fund,  $16,600  00 

Payments  by  Urbana  Bank,  '- 66,328  12 

do              Commercial  Bank  Cincin't,  69,886  47 

do             Ohio  Life  &  T.  Company,  28,274  61 

do             Lancaster  Ohio  Bank, 1,000  00 

Interest  to  Stockholders, 9,700  00 

Payments  by  Ohio  Life  &  Trust  Com*p.  116,134  66 

Interest  paid  on  same, •  182  37 

Balance 61,967  68 


$349,963  61 


STATEMENT  FOB  1839. 

Balaneeof  1838 $61,957  58 

Kecelvedof  Auditor  of  State 989  ^ 

Loan  of  Lancaster  Ohio  Bank-  ..- ^SM  W 

Piremiamon    do            do ^'^^  ?2 

Transfer  of  loan  from  Ohio  Canal  Fund 296,675  77 

do           Premium  on  same - 7,356  96 

Interest  to  stockholders  transferred 24,799  86 

$445,279  37 


DISBTTRSEISSNTS. 


Paid  interest  to  stockholders, $24,799  86 

PaymenU  by  Ohio  Life  &  Trust  Com*y,..  172,1  H  44 

do  Bank  of  Wooster, —   44,464  29 

do   '  Lancaster  Ohio  Bank, 72,646  00 

do  ColumbusInsuranceCom'y,  123,902  98 

do  Commercial  B1(  Cfncinnati,    7,299  80 


$446,279  37 
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STATEMENT  of  Wabudk  €nd  Erie  Camd  Fmad,  fir  1837. 

Received  of  Aaditor  of  State, ^.. f  295^88  92 

Interest  of  Ohio  Life  and  Trust  Company, •      3,606  12 

Total  receipts, $298,896  04 


niSBTTBSBMSirrs. 


Transferred  to  Miami  Canal  Fund, $100,000  00 

Payments  by  Ohic>  Life  ^  Trust  Com^y,    6%fil0  00 

do  Lancaster  Ohio  Bank, 2,600  00 

Balance, - 130,886  04 


$298,896  04 


STATEMENT  FOR  1838. 

Balance  for  1837, $130,386  04 

Loans  in  New  York 700,000  00 

Premiums  on  same,*  •  ••— - 66,280  00 

Advance  from  Miami  Canal  Fund, 16,600  00 

Interest  from  Lancaster  Ohio  Bank, 868  64 

do  Ohio  Life  and  Trust  Company,- 4^99  19 

$917,833  09 

niSBTJBSSMBIITS. 


Payments  by  Lancaster  Ohio  Bank,  •  •  •  •  $138,620  00 

do  Ohio  Life  dc  Trust  Com^^  111,460  00 

•     do  Commercial  B^k  Cincinnati,  230,846  84 

do  Ohio  Life  dc  Trust  Com'y,  146,017  98 

Interest  to  stockholders, 21,717  80 

Interest  paid  Lancaster  O.  Bank, 336  64 

I  nterest  paid  Ohio  Life  dc  Trust  Com^,         494  73 
Balance, 267,861  20 


$917,333  09 


6— DOC.  NO.  91. 
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STATEMENT  FOB  1839. 


Balance  of  1838, #267,861  «0 

Transferor  Loaaif^«n  Ohio  CannlFiBid,--^ 207^97  00 

Interest  on  Loans  transferred, - 61,683  "JO 

Premium  on  pame, *•- •.*,..—..•.«.....• 6,274  28 

Total  recepitv $632,406  18 


PISBXmSEMENTS. 

Payments  by  Commercia!  B'k  of  Cincin't,  $3,300  00 
do  Ohio  Life  &  Trust  ComV>  2fi9>639  62 

do  Baak  of  Wooster, 46,364  03 

do  LandislerGhioBaQkt 172,618  93 

Interest  to  stockholdiwe,— - 61^83  70 

$632,406  18 
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APPENDIX. 


MANHATTAN  COMPANY, 
New  Yoke,  February  5,  1840. 

S.  F.  Maccbacken,  Esq.,  Commi$8umtr^  SfCj 

Dbar  Sir: — I  have  the  pleasure  to  hand  you  herewith,  the  state- 
ment required  by  yours  of  the  25th  inst.,  which  has  been  prepared  at 
your  request,  without  any  delay. 

I  am,  with  mqch  respect, 
Your  obedient  serv't. 

ROBERT  WHITE,  CoMer,  M.  C. 
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HOLDERS  of  the  Canal  Jhe  and  six  per  cent,  stock  of  the  State  of 
OhiOf  on  tke^rst  day  of  January^  1840. 

OHIO  CAKAL  VIYB  PSK  CENT.  STOCK,  REDBBBIABLB  AFTER  1850. 


8loekhold«n*  Nebmi. 


Scott- 


Ellas  Arnaud 

Jean  Bte.  Aubert 

Geo.  Alston  and  Robt. 
Epenetus  Appleby*— 

Johnfilair 

WilUam  Baley 

Eonice  Bumstead 

Wm.  Clay  &  Wm.H,  Nevitt,  Trustees, 

Adam  Corrie « 

Thomas  Cotterill t 

Elizlt  Cordeman 

lUv.  Georce  Davys 

Fras^ca.  Aloy  de  Hernandez 

Same  in  trust 

James  Deans**' 

A.  M.  J.  D.  Defains 

Eagene  Delarine 

PaolDoig • 

J.Ferguson  and  A,  Service 

M.Fitzhugh * ••*• 

Jas.  Foster  and  Mary  Morton < 

Catharine  Hays *•' 

Frederick  C.  Havemeyer  - 

William  Ha vemeyer 

Frederick  C-  Havemeyer,  in  trust 

George  W.  Heelas <» 

Adelwde  Hero « 

Louis  D.  Henry 

George  Hewlett*** 

BenjanuQ  Heywood 

Mary  Lyon 

Dr.  John  McNaught 

Abraham  D.  Mead < 

John  Marshall 

iMac  and  Augs.  Mead 


Residence. 


Foreign* 

do 
United  States, 

do 
Foreign, 
United  Siates, 

do 
Foreign, 

do 

do 
United  States, 
Foreign, 

do 

do 

do 

do 

do 

do 

do 
United  States, 
Foreifln, 
United  States, 
do 
do 
do 
do 
Unknown, 
Foreign, 
United  States, 
Foreign, 
United  States, 
Foreign, 
United  States, 
Foreign, 
United  States,. 


$8,784  88 

600  00 

7,000  00 

100  00 

760  00 

600  00 

2,600  00 

7,900  00 

8,334  71 

46,800  00 

100  00 

6,000  00 

26,611  7d 

786  13 

2,600  00 

24,000  00 

6,363  03 

460  00 

6,311  00 

1,000  00 

4,000  00 

14,600  00 

3,600  00 

8,000  00 

300  00 

626  00 

2,434  00 

9,217  33 

2,760  00 

33,704  12 

2,000  00 

«,036  04 

410  00 

70,600  00 

1,334  00 
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TABLK-'CanHnued. 


Bioekliolden*  Namei. 


RcflUence. 


Amovnt. 


A.  Murchison,  M.  D. 

Middietowii  Bank 

Capl.  George  Pew-  • 

Bev.  Edward  Pdpe 

Thos.  P.  Kiehardflon 

Juan  de  Dioe  Bobion 

Deborah  Bobinaoa •••• 

Nathan  Stan *• 

Grace  Stan -. 

John  Strang  ••- 

Andrew  Servige  ••"•••  •..«.... 

Robert  Sedgwick,  trustee 

Harriet  Smith 

William  Turpin,  Sen r**. 

Richard  Udall 

Norman  F.Umacke 

Dr.  Conrad  Von  Lingen 

Louisa  Von  Liengerke 

John  Walworth,  A.  K. 

Robert  White,  Cashier 

William  H.  Winthrop,  trustee 


Foreign, 

$1,300  00 

United  SHates, 

2,000  00 

FcM^ign, 

7,000  00 

do 

4,904  13 

United  States, 

962  40 

Foreign, 

8,500  00 

United  States, 

183  54 

do 

22,000  00 

do 

6,500  00 

Foreign, 

1,700  OO 

do 

10,172  IS 

United  States, 

1,888  55 

do 

700  00 

Deceased, 

625  00 

United  States^ 

2,200  00 

Foreign, 

8,702  30 

do 

4,427  87 

do 

4,500  00 

Deceased, 

1,181  06 

United  States, 

4,000  00 

do 

2,562  00 

400,000  00 

OBIO  CANAL  SIX  PEE  CSITTUM  STOCK,  BJUOEBMABLE  ATCKE  1850. 


John  Henry  Albers,™*— * • 

Saran  Aymar******************^ ******  •••»••»•» 

WilKam  Acheson-**  •- 

Bpenetoe-Appleby  •*•••* •••• 

Jonn  Jacob  Astor »- •••• 

John  Armstrong; 

Jn.  Bte.  Aubert * • - 

joiin  xSitttr* ******** **************  »••••••*••«* 

Janet  Barias •^•*** ••••** 

Bank  for  Savings - •.^.. ...... 

Baring,  Brothers,  fc  Co. 

Thomas  Barclay,  Jr.**** -* 

WmWttnBaley 

Williara  Banks,  in  trust ^***« 

John^Blackbunii^ — ...« 


Foreign, 
United  States, 

do 

do 

do 
Foreign, 
do 
do 
United  States, 

do 
Foreign, 
Deceased, 
United  States, 

do 
Foreign, 


$3,000  00 
1,000  00 
2,500  00 
2,300  00 

25,000  00 

90,000  00 

8,100  00 

700  00 

4,300  00 

362,551  73 

54»600  00 

2^000  00 

670  00 

1,300  00 

1d,M6  66 
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Btoekholdora'  Names. 


John  J.  Blauvelt • 

Robert  Barclay  ••••• * 

Samuel  Ball • 

Sir  Wm.  Keith  BaH -..  — 

Rich.  Ball,  Chas.  Fox  and  J.  Young 

James  BaU • 

Sarah  Beaumont 

Ezekiel  Bishop  ••* •••••• 

Curtis  Bolton,  trustee- 

John  Bohlen «..,..;..^.. 

John  Bohlen,  trustee '•• 

John  Bohlen,  trustee ••— •• 

J.  Bohten  and  E.  Hayedorn,  trustees 

Isaac  Brown 

Thomas  Bolton *•••• 

John  T.  Boyd • - 

Solomon  BostWick •• 

Walter  Booth- 

Thomas  Brock -••  • 

Anna  Bostwick * 

Frederick  Bowes * ••• 

William  Brower :• 

Mary  Burrell » • 

T.  M.  Bryan,  Irusteef 

Andrew  Clark ' *•  •• 

Jacob  S.  Carpender 

Sir  John  N.  R.  Campbell  and  wife--- 

Charlotte  Camp *•  •• * 

Iihamar  Canfield- 

Catharine  P.Chambers •• 

Richard  Clark-- • 

Margt.  Hay  Cameron ''* 

W.  &  T.  C.  Chardavoyne 

Michael  Clayton  <&  T.  B.  R.. - 

Charles  Hay  Cameron  *** 

Sir  Geo.  Caley • 

Haria  S.  A.  V.  Chauvetean 

AnnCregier 

Margaret  Chesebrough  

Thomas  Christy* • 

Christmas,  Livingston  &  Prime 

Rev.  Fras.  Augs.  Cox-^* 

Corporation  for  Relief,  dec. 


Besidenee. 


United  States, 
Foreign, 
do 
do 
do 
do 
do 
United  States, 
do 
do 
do 
do 
do 
do 
Foreign, 

do 
United  States, 

do 
Foreign, 
United  States, 
Foreign, 
United  States, 
Fopelgn> 
United  Stttlea, 
do 
do 
Foreigi^ 
Unknown^ 
United  States, 

do 
Ptwreign, 

do 

United  States, 

Foreign 

do 

do 

do 

United  States, 

do 
ForeisD, 
United  States, 
Foreign, 
United  Statei^ 


Amoant. 


$1,650  00 

tO,000  CO 

7,500  00 

19,915  22 

6,000  00 

4,000  00 

2,000  00 

5,600  00 

1,250  00 

45,000  00 

18,000  00 

18,000-00 

27,000  00 

4,000  00 

26,000  00 

6,000  00 

1,950  00 

1,000  00 

3,000  00 

800  00 

16,000  00 

1,000  00 

d,921  49 

10,000  00 

1,000  00 

5,000  00 

20,525  00 

340  00 

1,000  00 

2,800^00 

1^,000  00 

2,500  00 

600  00 

10,500  00 

6,000  00 

13,000  00 

•  14,600  00 

1,000  00 

1,303  67 

6,000  00 

1,600  00 

2^000  00 

0,000  00 
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Btockboldera*  N« 


Josiah  Collins^ •••• - •• 

Thomas  Ck)lterin,  to. 

Ann  D»  Collins 

Leman  Collumb * 

Thomas  Cotterill ••• 

Same,  trustee - 

John  H.  Contoit^v 

Thomas  Cock  •* 

6.  D.  &  C.  D.  Cromroelin,  trusteess- 

Elzh.  Cordeman - 

Adam  Corrie  •— 

F.  C.  8.  Conway 

Eichard  Colls • 

Matilda  Constable 

Henry  Seymour  Conway 

James  Dal rymple «•••• 

William  Drane 

Geo.  W.  Danbery 

Jean  M.  D.  D^Allemans *••• 

N.  M.  deEscovedo  Y  £iTero 

P.  Aloy  de  Hernandez 

Franees  T.  J.  De  Foiesl 

David  G.  De  Forest-    - 

Julia  Delancy 

Susan  Delancy 

Adelaide  L.  De  Eham  •— •* - 

F.  De  Lisle  &  others 

J.  G.  L.  Coigneaux  de  Belabre •• 

F.  P.  H.  D'fieliand.— 

Charles  Dickinson  •'« 

John  Dodson- 

Ann  Dodge *••• 

Ct.  Armand  d'Otranta*-— - 

Ct.  Althanase  d'Otrante 

Augs.  F.  Dobree •• • 

George  Dobree • 

Paul  i)oig 

fiobert  Eccles 

J.  Douglass  &  E.  Clibborn 

Augs.  P.  Geo.  &  Harriet  Dobree- •••• 

Abeabam  Easley w— 

George  W.  Ewing 


a«rideBC6k 


United  States, 

$4,463  15 

Foreign 

8,397  09 

United  States, 

5,000  00 

do 

2,619  77 

Foreign^ 

149,241  54 

do 

&t5  00 

United  States, 

18,000  00 

do 

2,000  00 

Foreign, 

3,000  00 

United  States, 

1,700  00 

Foreign, 

800  00 

do 

102,600  00 

do 

20^36  00 

do 

2,500  00 

do 

47,000  00 

do 

8,592  26 

do 

5,000  00 

do 

39,483  31 

do 

7,000  00 

do 

7,829  36 

do 

63,449  50 

United  States, 

1,050  00 

do 

1,050  00 

do 

750  00 

do 

750  00 

do 

3,000  00 

Foreign, 

2,000  00 

do 

15,000  00 

do 

6,748  69 

United  States, 

20,000  00 

Foreign, 

United  States^ 

•     21,000  OO 

1,025  48 

Foreign, 

28,020  40 

do 

28,432  23 

do 

2,833  33 

do 

2,833  S3 

do 

1,600  00 

do 

10,000  90 

United  States, 

7,123  73 

Foreign, 

2,833  34 

do 

4,500  00 

do 

I        15,000  00 
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Steckboldflfrt*  NamM. 


Betideiice. 


AbiovbL 


Alexaofier  Erskme^  others 

Henry  Fairthorne  

Guillianme  Favre 

Charles  G.  Fehr ** 

J.  Ferguson  Ac  A.  Service  ••-.- 

William  Ferdon • 

William  Feelham 

David  FinlaysoQ 

William  Finlayson  

Mary  Flounders *• 

Philemon  H.  Fowler 

Joseph  Foster 

Rev.  Chas.  Wm.  Fonnerean-  •• 

Robert  Fotheringham 

J.B.  W.  C.  Caacoigne 

Jean  Louis  Gandy 

Elijah  Gregory 

John  C.  Green • 

James  Geddes 

Greenwich  Savings  Bank  ........ 

J.H.Gilbert 

George  Griffin - 

William  Giles,  Jr.. 

Sarah  H.  Gillett   

Timothy  P.  Gillett 

Nicholas  Gibert « 

Grace  Gore • 

M.  J.  Gorman — '•• 

Charles  J.  Hambro » 

Henry  A.  Hankey ; 

Thompson  Hankey-* 

J.  A.  llankey  &  others 

Catharine  Hays • 

William  Harrold 

Stephen  Hannaford 

James  Hamilton *- 

Peter  Harmony  &  Co.,  In  trust- 

Peter  Harmony 

VVniiam  Ha vemey er •  • 

Fred'k.  C.  Havemeyer 

George  W.  Hamilton 

Michael  Hartley 

Mrs.  Frances  Hendricks 

6— Doc  No.  91, 


Foreign, 

(43,342  00 

do 

5.000  00 

do 

9,000  00 

do 

7,000  00 

do 

8,500  00 

United  States, 

900  00 

Foreign, 

10,000  00 

do 

479  68 

do 

479  68 

do 

17,050  00 

United  States, 

1,500  00 

Foreign, 

10,066  83 

do 

4,000  00 

do 

4,791  58 

do 

4,000  00 

do 

19,000  00 

United  States, 

2,200  00 

do 

10»000  00 

Foreign, 

6,301   10 

United  States, 

15,000  00 

do 

343  62 

do 

1,050  00 

Foreign, 

1,300  00 

United  States, 

1,000  00 

do 

3,100  00 

do 

30,444  96 

Foreign, 

4,500  00 

do 

4,800  00 

do 

5,000  00 

do       \ 

10,600  00 

do 

40,230  23 

do 

2,386  32 

United  States, 

14,000  00 

Foreign, 

5,000  00 

do 

3,448  57 

United  States, 

22,000  00 

do 

170  64 

do 

20,000  00. 

do 

10,684  55 

do 

14,000  00 

Foreign, . 

6,305  05 

United  States, 

900  00 

do 

10,619  29 
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TABLB— Coffttmiei. 


BtoekboMtera*  Names. 


Benjamin  Heywood ••< 

Louis  D.  Henry 

Kev.  Wm.  P.  Hinds,  trustee 

Uiland  Hill,  Jr.,  truiitee 

Martha  Hicks 

James  John  Hornby 

P.  Houiton,  trustee 

Robert  Holl 

Wm.  Hope,  James  Wood,&c.,  Exy 

ReT.  Frederick  Hotham 

,  James  Howison 

William  Hussey 

Herbert  J.James 

William  Jay 

BcDJ.  Isaacs,  &c.,  Exy. 

Saniuel  Jaudon,  trustee 

John  Jay 

John  James  Ingliss • 

Susan  M.  Johnston 

G.  H.  Johnston,  dtc,  trustees 

Eliz'h.  Joy 

H.  H.  Joy,  <&  E.  Joy 

J.Igguldon  &E.  Wright 

Joseph  Kammerer 

J.  K.  Kane,  treasurer 

Jno»  M.  Kleffler 

John  Kennedy 

Henry  Knight 

Hester  Lady  King 

Frederick  Kohne 

Eliza  Kohne,  &c.,  Exy 

Eliza  Kohne 

Sarah  Law 

Edward  B.  Lawrence 

JaoobR.  Le  Roy 

Arthur  Lewis - 

John  Lewis 

Domingos  Lit 

Cren.  Alex.  Limond 

Charles  Lillingston 

Edward  Lillingston**  •• 

James  H.  Linsiey -• 

&unl.  Joaes  Lloyd 


Residence. 


Foreign, 
do 
do 
United  Slates, 

do 
Foreign, 
United  States, 
Foreign, 
do 
do 
do 
do 
do 
United  States, 
do 
do 
do 
do 
do 
do 
Foreign, 
do 
do 
United  States, 
do 
do 
Foreign* 
do 
do 
United  States, 
do 
do 
do 
Foreign, 
United  States, 
Foreign, 
Unknown* 
United  States, 
Foreign, 
do 
do 
United  States, 
Foreign, 


Anooat. 

$40,000  00 

5,991  84 

1,500  00 

1,050  00 

800  00 

7,500  00 

2,200  00 

27,346  00 

78,836  00 

26,698  33 

12,000  00 

12,000  00 

56,693  20 

1,000  00 

2,500  00 

1,000  00 

2,000  00 

6,000  00 

1,100  00 

1,100  00 

20,000  00 

22,000  00 

15,000  00 

2,600  00 

1,000  00 

1,979  02 

20,000  00 

4,000  00 

22,792  20 

151,000  00 

28,850  25 

1,000  00 

800  00 

1,U00  00 

10,000  00 

3,000  00 

25,578  76 

900  00 

15,740  95 

5,000  00 

4,000  00 

600  00 

101,000  00 
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43 


8(oekbold«ra*  Ntmet. 


£.  Lockhart  &  E.  Dunkin,  Exy. 

James  Lloyd*«- - 

William  Lyon 

Elizabeth  Lyon 

John  Marshall - 

George  McLean 

John  McLaughlin 

Rodolph  May 

Marcuard,  &  Co. 

James  Malcolm 

Thomas  McKie,  Exr. -•- 

Dr.  John  M'Naught - - 

Eneas  M'Goldrick -.. 

BoDoroy,  Maingy,  dtc. 

Zophar  Mead 

Geqrge  Mellish^and  others-- 

Caspar  Meier,  &  Co.  •— 

Same,  trustees 

Richard  Milne -• 

George  G.  B.  Mill 

Boyd  Millar - 

Robert  Milford,  &  Co.    •— 

Jonathan  Morgan > 

Gilbert  Munro -• 

George  Murray ••• 

Alex.  Murchison,  M.  D.-; 

Gen.  William  Munro *•• 

Robert  Neilson 

New  England  Society < 

Wm.  Henry  Neville 

John  Niven 

ThomaaOtis - 

D.  W.  C.  Oiiphant  ^  others,  trustees  > 

John  Patterson 

William  Payne 

Jane  Parker - 

Cha;tf.  C.  Palmer,  trustee--- 

John  Perry 

George  Peafce « 

Robert  Peel - 

Prime,  Ward  &  King— « 

Joseph  Pitcairn 

J*  Pitcairn  ii  A.  O.  Brodioy  trustees- 


'RMMeaee. 


Unknown, 

do 
Foreign, 
do 
do 
do 
do 
do 
do 
United  States, 

do 
Foreign, 
Unknown, 
Foreign, 
United  States, 
Foreign, 
United  States, 

do 
Foreign, 
do 
do 
do 
do 
do 
do 
do 
do 
United  States, 

do 

Foreign, 

United  States, 

do 

do 

do 

Foreign, 

United  States, 

do 

do 

Foreign, 

do 
United  States, 
do 
do 


Amoant. 


$5,040  59 

60,000  00 

200  00 

500  00 

218,741  17 

15,000  00 

10,000  00 

2,000  jOO 

1,300  00 

2,500  00 

1,500  00 

5,350  00 

12,430  35 

7,000  00 

700  00 

2,300  00 

4,350  00 

^,000  00 

40,569  72 

5,000  00 

4,400  00 

31,372  85 

10,500  00 

10,000  00 

8,215  44 

5,579  65 

4,400  00 

18,888  40 

800  00 

2,500  00 

200  00 

675  00 

500  00 

2,200  00 

10,000  00 

200  00 

16,350  00 

900  00 

1,700  OQ 

44,365.  16 

.21,300  00/ 

3,000  00 

3,000  00 
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Bcoekboldera*  Ntmet.     . 


Reddenc*. 


AnuMftt. 


Thomas  Ponton - 

Rev.  Edward  Pope 

Kichard  Powis-'^^ •• 

George  Rainy  .••••' 

Ann  Redfearn 

Jifcne  Riker- 

Henry  Ritchie 

Thomas  P.  Richardson 

J.  &  N.  Robins 

Scisan  S.  Robtrdean 

Deborah  Robinson**    - 

Henry  C.  Robinson 

Catharine  Roberts 

John  JaRies  Romer ••• 

Sarah  Rose ►••- 

Rhode  Island  Union  Bank***- 

W.W.Rassel 

Samuel  Ryland > 

Thomas  Sandford •••• 

Thomas  Shaw 

Sarah  C.  Sandford 

Henry  Schaff. 

J.  C  Salgado 

John  Strang 

Robert  Sedgwick,  trustee 

Walter  Stevenson* » 

Andrew  Service 

Lt.  Col.  Duncan  Sim 

Rodolph  Eml.  Stierlin ••••• 

Mary  Jane  Smith 

Abel  Smith 

Benjamin  Snujh - * 

George  Smith 

Samuel  Simpson 

Smith,  Payne  &  Smiths 

George  Stokes 

Maria  Scholefield  ••  •••• 

John  Shuter »••?"' 

Jokn  H.  Sutermeistet--r>p 

Edward  Suart  ••••>• 

Sarah  Shuter m. 

Charles  W.  Taylor,  trustee—* 
Georgiamt  C.  Talbot 


Foreign, 

$15,000  00 

do 

6,270  24 

United  States, 

11,4!6  45 

Unknown, 

11,445  48 

Foreign, 

8,397  09 

United  States, 

5,000  00 

Foreign, 

8,000  00 

United  States, 

6,214  76 

do 

6,000  00 

do 

1,612  50 

do 

50  00 

Foreign, 

f          6,000  00 

United  States, 

300  00 

Foreign, 

5,000  06 

United  States, 

1,000  00 

do 

5,000  00 

do 

15,100  00 

Foreign, 

44,000  00 

United  States, 

2,100  00 

Foreign, 

2,000  00 

United  States, 

1,000  00 

Foreign, 

12,000  00 

do 

2,748  26 

do 

3,774  65 

United  States, 

77  33 

do 

10,000  00 

Foreign, 

52,200  00 

do 

500  00 

do 

6,700  00 

Unknown, 

150  00 

Foreign, 

14,000  00 

Unknown, 

30,000  00 

Foreign, 

9,000  00 

United  Slates, 

10.000  00 

Foreign, 

23,900  00 

do 

4,264  69 

do 

525  00 

Unknown, 

13,950  OO 

United  Slates, 

800  00 

Foreign, 

4,000  00 

Unknown, 

2,650  00 

United  Statef», 

1,030  08 

Foreign, 

6,000  00 
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Btookboldtrfl*  Niiniet. 


Mary  Ann  Talbot 

William  Traies 

Thomas  T  red  well  •...»- 
Jas.  Town  ley  Tisdale-- 

Benjamin  Torin 

Thos.  J.  Thompson* •••••' 

Richard  Torin 

Thomas  Thornely 

John  D.  Thornely 

A.  H.  L.  Trondiin 

Sir  Edward  Tucker  •••• 
William  Turner 

B.  M.  Trunbull,  <&c.  ••  - 

Masterton  Ure 

Chas.  Adolphus  Ukde  •*• 

Norman  F.  Uniacke 

Mary  Ann  Uniacke 

James  P.  Van  Home'*--' 
Thomas  D.  Virbroock-- 

Theodore  Walrond ■ 

John  Walworth,  A.  K.- 
Charles Hill  Wallace-- 

Welles,  &  Co. — 

William  Wreford— ..-. 

Benjamin  Wiggin *• 

Hobert  White 

Garret  Williamson > 

CbarlotleF.  Wiggia-- 

Mtry  Wilson.. 

Jeremiah  Williamson  — 

iPairchild  Wildman 

Benjamin  F.  D.  Wilson- 
Naictssa  P.  Whittemore 

Christoplrer  Wilson 

Matthew  Wyton 


Redietce. 

AmooDt. 

Foreign, 

.  $4,000  00 

do 

3,000  00 

ITniled  Slatoi, 

440  00 

Foreign, 

28,000  OJ 

do 

19,356  84 

do 

46,600  00 

do 

13,000  CO 

do 

4,200  00 

do 

4,200  00 

do 

10,000  00 

do 

25,000  00 

do 

12,000  00 

do 

4,444  46 

do 

3,800  00 

do 

6,000  00 

do 

23.660  00 

do 

34,634  06 

United  Slates, 

10,600  00 

Foreign, 

9,700  00 

do 

16,000  00 

U.  S.  (dec'd,) 

1,999  90 

Foreign, 

6,000  00 

do 

10,000  00 

do 

2,697  12 

do 

20,000  00 

United  Staftat, 

/»0,000  00 

do 

2,600  00 

do 

10,000  00 

Unknown, 

Its  50 

United  States, 

7,000  00 

do 

3,600  00 

Foreign, 

19,000  00 

United  Slatts, 

333  00 

Foreigi^, 

S5>000  00 

do 

7,212  00 

4,100,000  00 
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TXhLE-^CorUinued. 

OHIO  CANAL  FrVE  PEE  CENT.    8T0CE,  EEDBEMABLS  AFTEE    1856. 


Stockboldeti*  Namtt. 


Eobert  Barclay*- 

J.  Emmanuel  Carillo 

Thomas  Colterill 

Stephen  Gaselee 

F.  Aloy  de  Hernandez,  in  trust 

do do do'»*»"do 

do do do ••do 

Wilhelmo  Fritze 

Henry  Hewitson 

Goodhue  &  Co 

Maurice  Jones - 

Bafael  Lafitte 

John  Pearson-— 

Pres't,  Directs  &  Co.  Bank  of  Marietta, 

Prime,  Ward  &  King 

Thomas  Potts 

C.  W.  H.  Spalding 


Eeildence. 


Amoant. 


Foreign, 

do 

do 

do 

do 

do 

do 

do 

do 
United  Statea, 
Foreign, 

do 

do 
United  States, 

do 
Foreign, 

do 


$16,000  00 

1,166  33 

10,000  00 

6,000  00 

1,174  15 

715  25 

715  25 

6,000  00 

6,000  00 

16,000  00 

5,000  00 

20,000  CO 

10,000  00 

25,000  00 

13,000  00 

13.229  02 

6,000  00 


$160,000  00 


OHIO  CANAL  SIX  PER   CENT.   STOCK,  EEDEEMABLS  AFTEE    1866. 


Sir  William  Alexander 

John  Henry  Albers •• 

Henry  Alexander -•• 

J.  Du  Pree  Alexander 

Administration  Office  of  Hope  &  Co.*- 

John  Armstrong 

Re?.  Thomas  Arnold 

Baring,  Brother's  &  Co. « 

W.  J.  Bakewell 

John  Barr  &  S.  Harvey,  trustees  — • 

James  D.  Baley 

Jesse  Barker 

BobertC.  L.  Bevar 

J.  D.  Berry,  president 

Hon.  John  Bell 

Rer.  Charles  Bridges  6^  H,B. — •« 

Prinoe  N.  L.  Bonaimrte < 


Foreign, 

do 

do 

do 

do 

do 

do 

do 
Unknown, 
Foreign, 
United  States, 
Foreign, 

do 
United  States, 
Foreign, 

do 

do 


$10,000  00 

10.000  00 

20,000  00 

26,000  00 

86,000  00 

1,183  71 

2,000  00 

110,000  00 

3,000  00 

1,661  80 

260  00 

16,000  00 

30,000  00 

124,000  00 

10,000  00 

6,000  00 

17,000  00 
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8tockhold«i«*  Nftmct. 


Rwidtnee. 


Amoant. 


Bowery  SaTings  Bank 

John  Budge-' 

Peter  Craig 

Bev.  William  Crabtree-*'- 

Alexander  Campbell   • 

Sylvia  Campbell 

Gerhard  Caesar 

Sir  Francis  Chantrey 

John  Carey,  M.  D. 

Margaret  Chesebrough 

Thomas  Christy • 

Thomas  Christy 

Jane  Child 

Thomas  Cotterill .... 

Hy»  Thomas  Coghlan ••  • 

Alexander  S.  Cruikshank,  ^c.-w. 

T.  H.  H.  Davies 

John  Delafield,  president 

William  Deash 

Alexander  A.  Dela  Rive 

Henry  Dover .«  - 

James  Du  Pree 

Harrison  G.  Dyar 

Mary  L,  Edwards 

Henry  Nathaniel  Eyton 

Elizabeth  Fraser 

John  Ferguson,  6c  A.  Service 

Charles  G.  Fehr ' -... 

Lord  William  Fitz  Roy 

WUhelme  Fritze 

W.  A.  Fritze 

Augustus  Floyd *• 

Sir  J.  Forest,  Sc  A.  L. 

Nicholas  Gibert 

Jerard  Gould ^ 

Maria  Gordon 

Thomson  Hankey 

Peter  Harmony  &  Co.,  in  trust  *• 

James  Hall,  cashier 

T.  Hankey  &  others 

A.  F.  C  Hayward -••.- ........ 

WiHiam  Hankey 


United  States, 
Foreign, 

do 

do 

do 
United  States, 
Foreign, 

do 

do 
United  States, 
London, 
Unknown, 
United  States, 
Foreign, 

do 

do 

do 
United  States, 
Foreign, 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 
United  States, 
Foreign, 
United  States, 
Foreign, 

do 

do 
United  States, 

do 
Foreign, 

do 

do 


20,000  00 
24,000  00 
16,000  00 

8,000  00 

30,431  60 

250  00 

6,000  00 
42,000  00 

5,000  00 

6.000  00 
13^282  27 

5,000  00 

600  00 

46,.W7  75 

25,000  00 

10,000  00 

9,(300  00 

175,000  00 

15,000  00 

10,000  00 

5,000  00 
18.000  00 
25,000  00 
10,000  00 
10,000  00 
170  00 

8,000  00 ' 

4,000  00 
10,000  00 

8,000  00 

8,000  00 

1,000  00 
22,000  00 

4,500  00 
25,000  00 
30,000  00 
18,117  71 
10,408  76 
37,610  76 
88,000.00 
13,500  00 

5,000  00 
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Stock  holders*  Man 


J.  A.  Hankeyand  others 

Willmin  Harold 

Alexander  Hall  Hall - 

Samuel  Hawkins • 

John  Hale • 

Edward  Hawkins - 

Willian)  Havermeyer— 

William  Jones  Harihey  &c. 

Abraham  Q.  Henriques,&c. 

John  Benjamin  Heath,  and  others--***- 

John  Henry * «••• 

Benjamin  Heywood-»» 

Martha  Hicks 

Sir  John  S.  Hippisley 

John  Hodgson • 

William  &nce  Jones 

George  N.  Kinney,  president • 

Samuel  Peter  Sabouchere  &  others  ••* 

Henry  Levison — — 

Christian  W.  Lutterolh 

Solon  Luxmore 

John  Mac  Innes 

Sir  Thomas  B.  Mash 

Thomas  McKie,Exr. 

Daniel  R.  McNab - — 

0r.  D.  Mason ^•'  ••« 

Dr.  John  McNaught - 

ThonnasB.  Mabee 

Helen  MacKenzie * 

D.  Msitland,  trustee 

Francis  Marcet ••• •••• 

George  Mel  I  ish  ds  others «•• 

Capt.  Henry  Meynell* •*— • 

Richard  Milne 

Philip  John  Miles — 

Lt*Col.W.  Middleton 

Jonathan  Morgan 

E.  B.  Molloy - 

Morris  Prevost  &  Co. 

Peter  Mufray,  M.  D. 

Peter  Murphy 

Eiward  Murray- 

Robert  Neilson 


Foreign, 

do 

do 

do 

do 

do 
United  States, 
Foreign, 

do 

do 

do 

do 
United  States, 
Foreign, 

do 

do 
United  States, 
Foreign, 

do 

do 

do 

do 

do 
United  States, 
Foreign, 

do 

do 
United  States, 
Foreign, 
United  States, 
Foreign, 

do 

do 

do 

do 

do 

do 

do 

do 

do 
United  States, 
Foreign, 
United  States, 


$«0,000 

20,000 

10,000 

18,000 

1.000 

2,000 

7,000 

6,000 

48,268 

16,000 

2,000 

60,000 

700 

S3,000 

6,000 

21,489 

10,000 

120,000 

16,000 

30.000 

2,000 

10.000 

6,000 

1,000 

6,000 

600 

,6,300 

3,000 

6,000 

2,000 

2,000 

T,62I 

6,000 

6,000 

26,600 

3,000 

976 

4,691 

12,600 

7,000 

10,000 

7,600 

26,000 


00 
00 

oe 

00 
00 
00 
00 
00 
98 
00 
00 
00 
00 
00 
00 
24 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
99 

oo 

00 
00 
00 
67 
24 
00 
00 
00 
00 
00 
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Btoekholdan*  Names. 


Retidea«a. 


Anouat. 


Elzh.  H.  Newman - 

Charles  Oliver  ••- 

J.  Murray,  Patton  &  others 

Joseph  Patterson %•••• 

I.  N.  Perkins,  Cashier 

Robert  Pe«l 

Maj.  Gen.  Sir  J.  Pendergast* 

Anna  Peters 

Maria  Peters 

Simon  Perkins 

Prime,  Ward  &  King 

John  Pritchard - - 

Venerable  Edward  Pope 

A.  &  6.  Ralston  dc  Co.,  in  trust 

Henry  Reeve 

Jacob  Reese  &  Sons 

John  Robins *•- 

I.  &  N.  Robins 

Caroline  Robley 

N.  M.  Rothschild  6z  Sons 

Gveorge  Robinson 

Col.  John  Rolt 

Charles  U.  Russell  6z  Co. 

G.Swan 

James  M.  Strachan - 

Henry  John  Sharpe 

Sanderson,  &  Co. 

Andrew  Service ••• 

Rev.  Charles  Augustus  Stewart 

Lt.  Col.  Duncan  Sim - 

Samuel  Simpson 

Samuel  Stickney 

Sir  W.  G.  Stirling 

William  S.  Smith,  trustee 

Rev.  M.  R.  Scott « 

D,  Stoddari — 

W.  I.  Stone 

Lawrence  Sulivan 

JohnShote*  •• - 

Edgar  Taylor 

Mary  B.  Tharp 

John  Thomas - — - 

Charles  Poulett  Thompson 

7 — DOC.  NO.   91. 


United  States, 

do 
Foreign, 

do 
United  States, 
Foreign, 

do 

do 

do 
United  States, 

do 
Foreign, 

do 

do  &  U.  S. 

do 
United  States, 
do 
do 
Foreign, 

do 

do 

do 
United  States, 

do 
Foreign^ 
United  States, 
Foreign, 

da 

do 

do 
United  States, 
Unknown, 
Foreisn, 
United  States, 
Foreign, 

do 
United  States, 
Foreign, 
United  States, 
Foreign, 

do 

do 

do 


f  1,000  00 

7,333  00 

88,000  00 

2,000  00 

385,000  00 

30,000  00 

10,000  00 

4,847  00 

4,347  00 

10,000  00 

[21,000  00 

40,*000  00 

1,000  00 

2,000  00 

7,000  00 

76,000  00 

22,000  00 

22,000  00 

22,000  00 

48,000  00 

3,000  00 

15,000  00 

16,000  00 

10,000  00 

10,000  00 

2,500  00 

5,000  00 

2,000  00 

13,839  72 

6,000  00 

5,000  00 

7,000  00 

9,000  00 

123  00 

1^,000  00 

450  00 

6,000  00 

15,000  00 

5,000  00 

•  15,000  00 

2,000  00 

20,000  00 

5,000  00 
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TABLE— C^mftmmf. 


Stockbolden*  Namtt. 


Residenee. 


AoMOBt. 


A.  B.  Valpy 

Andre  Chad.  Vernet 

James  Yetch « 

L.  H.  Von  Post  &  Oel  ricks,  in  trust 

L.  H.  Von  Post  &  Oel  ricks 

Arthur  G:  Wavell • 

John  Ward,  &  Co. 

Rev.  William  Whewell 

Benj.  Wiggin 

Eliz'h.  Mary  Wilson  ►^ 

F.  S.  Wildman  and  others 

Fletcher^  Wilson,  &c. 

F.  H.  Young,  Cashier - 


Foreign, 

$15,000  00 

do 

16,000  00 

do 

5,000  00 

United  States, 

7,000  00 

do 

5,000  00 

Foreign, 

5,000  00 

United  States, 

1^0,496  40 

Foreign, 

24,000  00 

do 

15.000  00 

do 

6,000  00 

United  States, 

400  00 

Foreign, 

6,000  00 

United  States, 

69,000  00 

3,064,638  00 

OHIO  CANAL  SIX  FER  CENT.  STOCK,  REDEEMABLE  AFTER  I860. 


Administration  Office  of  Hope  6s  Co. 

Baring,  Brothers,  &  Co. • 

Widow  W.  Booskie 

Dona  Maria  D.  Binsea 

Alexander  Campbell  • 

Christmas,  Livingston  6z  Prime  •••• 

Thomas  Cotterill 

Richard  Cockle •••• 

Samuel  Cox 

Harrison  G.  Dyar 

Sir  James  Forest,  &  A.  L. 

John  W.  Fowler 

Samuel  Good 

Harriet  Grover « 

James  Hall,  Cashier « 

Peter  Harmony • 

Sanmiel  Hawkins 

Christopher  Hy  Webb 

William  Houston 

Richard  Lambert  Jones 

CapelLoffi - 

Solon  Luxmore 

Christopher  Wm.  Lutteroth 

Samuel  S.  Lynch  &  others 


Foreign, 

$20,000  00 

do 

320,000  00 

do 

60,000  00 

do 

16,000  00 

do 

20,000  00 

United  States, 

5,000  00 

Foreign, 

35,000  00 

do 

6,000  00 

do 

17,000  00 

do 

26,000  00 

do 

14.000  00 

do 

20,000  00 

do 

9,000  00 

do 

10,000  00 

United  States, 

38,000  00 

do 

100,000  00 

Foreign, 

35,000  00 

do 

6,000  00 

United  States, 

26,000  00 

Foreign, 

6,000  00 

do 

10,000  00 

do 

15.000  00 

do 

30,000  00 

do 

10,000  00 
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Sto^kboMen*  Nan 


Amonnu 


Magniac,  Smitbs,  6s  Co, — •- 

Hannibal  C.  Millett 

U.C.St.  John  Mildmay 

Rev.  C.  A.  St.  John  MiWmay,  &c---* 

MorrU  Provost^  &  Co. 

Alexander  Mui^chison,  M.  D. 

J.  N.  Perkins,  Cashier 

A.  &  C.  Ralston,  <Sc  Co.,  in.  trust  ••••^* 

Jacob  Reese  &  Sons* -^ 

Sir  Wm.  H.  Richardson 

Ilo8kill,Ogden,4iCo. •. 

Col.  John  Rolt • 

Okas.  H.  SusselU  &Co. 

Samuel  Ryland 

Andrew  Service • 

T.  a  Sloop 

John  Ward  &  Co. - .... 

Eliz'h.  Mary  Wilson—. 

Timothy  Wiggin • 


Foreign, 

do 

do 

do 

do 

do 
United  States, 
Foreign  &U.S. 
United  States, 
Foreign, 
Foreign  &  U.  S, 
Foreign, 
United  States, 
Foreign, 

do 

do 
United  States, 
Foreign, 
Unknown, 


$30,000  00 
14,000  00 
20,000  00 

4,600  00 
10,000  00 

7,000  00 
375,000  00 

4,600  00 
60,000  00 
16,000  00 
176,000  00 
10,000  00 
26,000  00 
30,000  00 

6,000  00 
10,000  00 
30,000  00 

7,000  00 

6,000  00 


l,e76,000  00 


RECAPITULATION. 

6's,  1860, 
6*8, 1860, 
6'8, 1866, 
6'8, 1866, 
6's,  1860, 


$400,000  00 
4,100,000  00 
160,000  00 
3,064,638  00 
1,676,000  00 

$9,389,638  00 
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To  which  add  the  following^  hearing  inleresi  from  and 
after  the  \sl  January^  1840. 

6*8,  1856. 


Stoekboldera*  Nuiet. 


Prime,  Ward  &  King 

De  Kham  &  Moore 

N.  Gibert 

C.G.Fehr 

Theo.  Meyer 

John  De  Ruyter^ 

L.  Hrone,  Post  &  Oelinhesin,  m 

trust 

Canamann  6z  Wbiiehouse 


IT.  States,  $50 ,000  00 


do 

do 
Foreign 
U.  States, 

do 

do 
do 


AnMBt. 


15,000  00 
2,000  00 
3,100  00 
3,000  00 

12,000  00 

2,350  00 
12,550  00 


flOO/)00<N) 


6's,  1860. 


Barinff,  Brothers,  dc  Cb,< 
J.  H.  James,  President— 
J.  N.  Perkins,  trustee  ••• 


Foreign, 

U.  States, 

do 


925,000  00 
86,000  00 
65,000  00 


1^)76,000  00 


Total- 


10,565,638  00 


^G.  W.  HEELA8,  Tramfer  Qfieer. 
Manhattan  Company,  Nbw  Yobk,  ' 

February  5, 1840. 
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FIRST  ANNUAL  REPORT 


AND 


MEMORIAL 


OVTHB 


CINCINNATI  AND  HAMILTON  TURNPIKE  COMPANY. 
February  17, 1840. 
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REPORT. 


To  the  General  Assembly  of  the  State  of  OUot 

I  herewith  traDsmit  to  your  honorable  bodj,  the  first  report  of  the  Cia- 
cinnati  and  Hamilton  Turnpike  Company: 

The  total  cost  of  the  road»  (now  completed)  is  as  follows:— 

For  constryction, |«d,903  98 

For  damages, ,         .  .       160  00 

For  ooniiagencies,  -  .  .  .  .  .    4,6^^  55 

ifor  tell  hoose,  gate  and  other  fixtures,  including  mile  marks,       1^8  77 

J,  1108,341  30 

Forresairs,  ....  |1,«31  M 

Salary  to  gate  koeperst         -  -  365  00 

— ~—        1,696  84 

$104,937  84 

Total  amount  of  stock,  subscribed  by  individuals,    -  -   f 44,650  00 

Total  amount  of  stock,  subscribed  by  State  of  Ohio,  -      49,000  00 

fS6,650  00 

Amount  collected  f>om  individual  Stockholders,        -  .   $38,606  88 

Ameant  collected  from  State  of  Ohio,  •  •  .     37,702  58 

$76^09  46 
Amount  collected  for  tolls  from  January  1,  1839,  to  Feb.  6, 
1840— about  13  months,  upon  eight  miles  of  the  road,  5,214  47 

981,523  93 


Amount  paid  out  by  Treasurer  of  the  company,  for  all  pur- 

^PJ«e«> 180,636  92 

Cash  on  band,    ......      868  01 

181,523  93 


Digitized  by  CjOOQIC 


4  [Doc.  No.  92.] 

Amount  of  orders  drawn  in  favor  of  contracUns,  yet 

unpaid, $UflOl  92 

Amount  of  private  subecriptione  yet  unpaid^         $6,052  22 
Amount  of  eubecription  of  State  yet  unpaid,  4^97  42 

10,349  64 
Cash  on  hand, 888  01 


11,237  65 

$13>064  t? 

Leaving  this  amount  ($13,064  27)  to  be  provided  for  by  future  subecrip- 
tions,  or  some  other  means. 

It  has  been  the  aim  of  the  directors,  to  manage  the  affairs  of  the  com- 
pany with  a  view  to  the  strictest  economy.  The  contingent  expenses  of 
the  company,  of  every  name  and  nature,  amount  to  less  than  fifteen 
hundred  dollars  per  annum,  during  -the  active  progress  of  the  work.  The 
route  is  over  rather  an  uneven  country,  and  passes  several  considerable 
streams,  which  require  some  heavy  excavations  and  expensive  liiasoDryi 
the  metal  covering  has  been  hauled,  an  average  of  one  and  a  half  milek 
The  work  has  been  done  at  a  time,  when  provisions  and  forage  ha?e 
commanded  the  highest  price,  yet  the  road  has  cost  less  than  most  others 
of  a  similar  character,  being  for  construction,  and  all  expenses  about 
^'5,900  per  mile. 

The  circumstances  under  which  the  debt  of  the  company  has  been 
incurred,  are  these}  At  the  time  of  the  last  letting,  amounting .  to  aboat 
$84,000,  the  grading,  bridging  and  cul verting  of  the  whole  road  was  done, 
and  about  eight  mites  of  the  stoning.  Very  little  benefit  could  result  to  the 
company,  or  community,  in  consequence  of  the  upper  nine  or  ten  miles 
being  unmettaled  and  impassable  some  portion  of  the  year.  Under  these 
circumstances,  the  board  of  directors  thought  it  expedient, to  place  the 
whole  under  contract,  trusting  to  the  liberality  of  the  friends  of  the  road 
to  extend  their  subscriptions  when  the  work  should  be  done.  But  the 
unfavorable  change  in  the  times  and  anticipated  repeal  of  the  law,  which 
authorizes  further  subscriptions  on  the  part  of  the  State,  will,  it  is  feared 
disappoint  our  expectations.  The  company  would  therefore,  respectfully 
Mk  your  honorable  body,  to  grant  authority  (if  it  is  not  already  possessed  J 
to  apply  the  surplus  tolls  in  liquidation  of  the  debt  of  the  company. 
All  of  which  is  respectfully  submitted, 

CHARLES  CHENEY,  PrtridenU 
Cincinnaii  and  HvmiUon  Turnfikt  Comptmif- 

February  17, 1840. 
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REPORT 


OF  THS 


QUARTER  MASTER  GENERAL, 


Ul  IBPLT  TO   ▲  SESOLUnOK  OF    THB    SENATE,  ASKIRa  FOR  INFOEMATION 
BSLATIVB  TO  THB  ARMS  OF  THS   STATE. 


February  ^5f  1840. 
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REPORT 


Quarter  Maiter  Genjuial^s  Ofroei 
'  CoLuaffiUs,  February  25,  1840. 

To  ike  Seiiaie  of  the  Slate  of  Ohio^  now  in  session : 

Gentxemen: — In  obedience  to  your  resolution  without  date, 
viz:  Resolved,  That  the  Quarter  Master  General  be  requested  to 
report  to  the  Senate,  as  soon  as  practicable,  what  arms  are  in  his 
possession  belonging  to  the  state — what  kind  of  arms,  and  what 
order  said  arms  are  in — and  what  divisions  have  received  arms — 
and  what  have  not  received  any — and  if  the  arms  and  ordnance 
m  his  possession  are  in  perfect  order — and  what  disposition  he 
proposes  to  make  of  the  same — and  any  other  information  on  the 
subject  in  his  possession. 

I  have  the  honor  to  state,  in  reply  te  the  foregoing  mquiries,  the 
subjoined  tables^  mark^  (A  and  B.),  will  show  what  public  arms 
are  in  my  possession — and  what  divisions  have  received  arms  at 
different  times,  up  to  1826.  The  Slate  of  Ohio  was  divided  into 
ten  divisions,  afterwards  increased  to  seventeen  divisions,  and  all 
public  arms  apportioned  at  that  time  were  extended  over  the 
State,  so  far  as  the  population  went.  And  since  March,  1837, 
the  seventeen  divisions  were  sub-divided  and  extended  to  twenty- 
three;  all  public  arms  apportioned  previous  to  1 833,  was  made 
by  my  predessessor  (T.  Flournoy.)  Those  arms  in  my  possession  , 
are  all  in  good  order,  except,  perhaps  a  few  sabres,  may  be  slightly 
rusted  from  the  vitrei  striking  through  the  scabbdrd  when  they 
were  browned.  As  to  the  disposition  of  all  those  arms  in  my 
custody  now  in  the  Arsenal,  I  intend  to  apportion  them  to  those 
volunteer  companies  throughout  the  State,  that  Will  take  care  of 
them — as  the  law  provides.  And  I  intend  to  recall  all  the  public 
arms  from  the  different  divisions  that  are  not  taken  care  of  as  the 
law  contemplates,  and  have  them  put  in  order,  and  store  them 
away  in  the  old  state  prison,  which  building  I  have  partially  re- 
paired at  my  own  expense,  and  I  am  using  it  as  an  arsenal.    I 
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am  satisfied,  by  experience,  that  I  can  bring  public  arms  froar 
most  points  in  the  State,  to  Columbus,  and  get  them  repaired 
cheaper  than  it  is  costing  the  State  to  repair  arms  in  the  hands  of 
divisions  and  brigades,  and  to  enable  me  to  carry  out  this  plan,  I 
hope  the  legislature  will  aid  me,  by  providing  ways  and  means 
for  the  furthifr  repair  of  the  aforesaid  old  building,  and  the  enclo- 
sure of  the  ground  about  the  same,  to  erect  sheds  and  a  workshop, 
provide  an  armorer,  whose  duty  it  shall  be  to  clean  and  keep 
clean,  unpack  and  pack,  and  forward,  as  directed,  all  public  arms 
that  may  be  apportioned  to  the  different  companies  in  the  several 
divisions  of  militia. 

Our  public  arms  are  accumulating  and  can  be  made  useful  to 
the  militia  of  the  State,  provided  they  were  taken  care  of  in  the 
manner  provided  for  by  law.  But  the  contrary  is  the  coane 
generally  adopted,  owing  to  the  inattention  of  the  superior 
officers  of  most  of  the  divisions  and  brigades. 

I  will  here  recommend,  and  hope  ils  adoption,  the  follow- 
ing: 

Resolved,  That  every  volunteer  company,  hereafter  shall  draw 
their  arms,  when  apportioned  to  any  division  to  which  they  may 
belong,  directly  from  the  State  Arsenal  at  Columbus,  at  their  own 
expense,  and  file  with  the  Quarter  Master  General  a  duplicate 
bond,  to  be  approved  by  the  same,  in  double  the  amount  of  the 
contract  price'  of  said  arms,  for  the  safe  keeping  and  re-dehVery 
of  said  arms  in  good  condition,  to  the  order  of  the  Quarter  Mas- 
ter General. 

Respectfully,  yours. 

C.  NISWANGER, 
Qiartermaster  General  of  Ohio. 
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TABLE,  A. 
AmamU  efpMie  armi  di9irih»i9d  tmee  1893  to  fiaU. 


EB 
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S 
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^ 
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^  1 

- 

^ 

if 

I 

^ 

^ 
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^ 

« 

3 

3 

2 

5 
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^ 

_^ 

. 

^ 

4 

4 

4 

100 

. 

•■ 

300 

150 

150 

3 

3 

5 

~ 

-. 

^ 

300 

150 

125 

1 

1 

6 

-. 

-. 

— 
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^ 

— 

3 

8 

7 

100 

80 

. 

240 

120 

120 

1 

1 

8 

. 

. 

— 

~ 

^ 

2 

2 

9 

250 

~ 

— 

160 

80 

80 

4 

4 

10 

11 

~ 

— 

140 

72 

^ 

3 

a 

12 

— 

» 

-. 

- 

. 

~ 

1 

1 

13 

120 

. 

• 

250 

125 

•. 

4 

4 

14 

. 

. 
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100 

50 

45 

2 

2 

16 

-. 

. 

- 

- 

*. 

> 

2 
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10 

- 

- 

- 

- 

- 

- 

3 

3 

17 

61 

. 

225 

18 

19 

20 

'  - 

- 

- 

- 

- 

2 

2 

21 

- 

-. 

- 

^ 

— 

2 

2 

22 

23 

- 

- 

- 

- 

" 

- 

2 

2 

Total, 

631 

80 

225 

1590 

747 

520 

42 

42 

The  aboye  table  will  arhow  to  what  divisions  arms  have  been  appor- 
tioned, and  the  kind.  The  table,  marked  B.,  shows  the  number  of  arme 
and  the  kind  extended  over  the  whole  State,  up  to  A;  D^  1833. 
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TABLE,  B. 
Di^riiviUH  »f  fMit  mrmt,  jwotmw  to  183S. 


f 

1 

I 

f 

1 

BBMARKS. 

-. 

1 

1203 

393 

628 

314 

Formerly 

embraced  3  oountie». 

2 

1048 

376 

698 

879 

do 

do    6 

do 

8 

976 

442 

668 

334 

do 

do    6 

do 

4 

670 

206 

308 

164 

do 

do    3 

do 

5 

665 

202 

302 

161 

do 

do    4 

do 

6 

1602 

221 

690 

296 

do 

do    3 

do 

7 

1181 

288 

600 

SOO 

do 

do    6 

do 

8 

908 

286 

444 

8«2 

do 

do    4 

do 

9 

616 

178 

288 

144 

do 

do    4 

do 

10 

679 

208 

336 

168 

do 

do    8 

do 

11 

177 

178 

204 

102 

do 

do    3 

do 

12 

107 

98 

104 

62 

do 

do    6 

do 

13 

108 

07 

106 

63 

do 

do    4 

do 

14 

231 

238 

280 

140 

do 

do    4 

do 

16 

118 

do 

do    3 

do 

16 

172 

do 

do    3 

do 

17 

28 

do 

do    8 

do 

The  equipments  of  the  different  kinds  of  arms  are  not  taken  down 
in  the  above  column,  as  it  was  thought  unnecessary. 

I  have  on  hand  11  peices  of  ordnance,  mounted  and  eqaipt;  4,344, 
pistols;  2,172  sabres;  2,172  setts  cavalry  equipments;  2,280  muskets; 
1,800  jifles;  130  carbines,  all  equipt  complete. 


Digitized  by  CjOOQIC 


[Doc,  No.»4.] 


COMMUNICATION 
FROM  THE  GOVERNOR, 

ON  VACANCIES. 


EXECUTIVE  OFFICE,  OHIO, 
Columbus,  JUmrch  4,  1840. 


To  the  Oeneral  Anembly: 


The  following  persons  have  resigned  their  respective  offices: 
Nathan  Bond,  Associate  Judge  for  the  county  of  Madison. 
Squier  Littell,  Associate  Judge  for  the  county  of  Butler;  resignation 
to  take  effect  from  and  after  the  14th  March,  1840. 

WILSON  SHANNON. 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC  ^ 


Doc.  No.  95. 


SPECIAL  REPORT 


OP  THE 


BOARD  OF  PUBLIC  WORKS, 


JN    HETLT    TO    A    RESOLUTION    OF    THE    SENATE,  ASKING    FOR    INFORMATION 
RELATIVE  TO  THE  MAO  RIVER  FEEDER  ANO  MIAMI  RESERVOIR. 


March  2  J  1840. 
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REPORT. 


OmcB  OF  THE  Board  of  Pubuc  Works, 
Columbus,  JUarch  2,  1840. 

n  ike  HmmmbU  the  SmaU  cf  Ohio: 

Tba- Board  of  Public  Works  present  the  followiDg  report,  in  replj 
to  the  queries  of  the  Senate,  in  their  resoiuiinn  requiring  information 
on  the  following  points^  to  witc 

^1.  What  is  the  length  of  the  proposed  Mad  Riyer  Feeder  of  the 
Miami  Canal  extended,  and  where  does  it  intersect  the  main  line  of 
canal,  and  what  number  of  locks  will  be  required,  and  what  will  be 
the  cost  of  its  construction  t 

<*2.  Is  it  necessary  to  construct  this  feeder  in  order  to  supply  the 
eanal  with  water! 

•*S.  Will  the  Gonstruetion  of  reservoirs,  for  the  supply  of  the 
canal,  be  dispensed  with  by  the  construction  of  this  feeder? 

^4.  If  the  feeder  can  be  dispensed  with  by  the  construction  of 
reservoirs,  what^will  be  the  expense  of  the  reservoirs  rendered  neces^ 
sary  by abandonitig  the  feeder? 

^  6.  What  is  the  amount  of  work  and  expense*  now  bestowed  uppn 
Xhe  feeder,  if  any,  which  will  be-Iost  to  the  State,  if  the  feeder  should 
now  be  abandoned? 

<*6.  What  is  the  quantity  of  water  in  Mad  River,  at  the  point 
where  the  feeder  will  be  taken  out?  What  is  the  quantity  below  the 
mouth  of  King^s  Creek?  What  is  the  quantity  below  the  mouth  of 
Buck  Creek,  and  what  at  the  town  of  Dayton,  at  the  lowest  stage  ef 
water;  and  are  there  any  other  facts  in  possession  of  the  Board,  ca1<- 
eulated  to  give  information  upon  the  above  questions,  and  show  the 
propriety  or  impropriety  of  construcling  said  feeder,  and  if  so,  what 
are  they?" 

Aniwer  to  first  interrogatory, — The  length  of  the  feeder,  as  at  pse- 
sent  kx:ated,  has  been  estimated  at  21  miles.  If  it  should  be  extended 
to  the  town  of  West  Liberty^  its  total  length  would  be  about  twenty- 
four  and  a  half  miles.    The  feeder  oroesii^  from  the  valley  of  Mad 
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River  to  that  or  the  Miami,  along  the  margin  of  Stony  Creek,  cooneets 
with  the  Miami  or  Sidney  feeder,  at  the  town  of  Port  Jeftrson,  in  the 
county  of  Shelby,  which  intersects  with  the  Miami  Canal  exteiiskNif 
at  Lock  port,  about  five  miles  north  of  Piqua.  The  number  of  locks 
may  be  estimated  at  from  fourteen  to  sixteen. 

The  cost  of  this  work,  as  estimated  by  the  Canal  Commissiooera  in 
1839,  is 

Mainline,        ....  $280,000 

Extension  to  West  Libertyi     -  -  56,000 

(316,000 
As  all  estimates  for  canals  of  this  description  %re,  from  the  difli- 
culty  of  anticipating  all  the  items  of  expenditure,  below  rather  than 
above  the  actual  cost  of  the  work,  it  will  perhaps  be  fair  to  add  about 
ten  per  cent,  to  the  above  estimate,  which  will  m^ke  the  total  cost  of 
the  feeder  $347,600,  which  is  probisibly  as  correct  an  estimate  as  oaa 
be  obtained  before  the  actual  construction  of  the  work. 

Answer  to  second  interrogatory, — The  length  of  line  to  be  supplied 
with  water  from  the  Miami  River,  and  iVbm  other  soofoes,  m^  ta- 
eluding  the  Miami  Feeder,  about  forty-seven  miles.  The  least  amount 
of  water,  which  will  be  require  to  supply  this  liii^,  is  four  tfHmsaad 
seven  hundred  cubic  feet  per  minute,  being  one  hundrHl  cubic  feet  per 
mile  per  minute.  This  estimate  is  in  acoarcknce  with  the  reoiks 
obtained  by  the  observation  of  experienced  engineers  in  this  and  ot^r 
states.  T1)e  most  recent  admeasuresieiit  of  the  Qreat  Miami  Biw&t^ 
indicates  that  the  minimum  supply  at  Port  Jefferson  will  not  exceed 
twelve  hundred  cubic  feet  per  minute.  In  three^of  the  pest  teayeafSf 
the  quantity  at  that  point  has  been  redveed  even  below  tiiatamouot. 
It  will,  therefore,  become  necessary  to  procure  a  farther  sefiply^aft 
least  equal  to  three  thousand  eight  huiidred  oubic  feet  per  miniite, 
from  other  sources. 

By  refering  to  the  answer  to  the  sixth  interrogatory,  it  will  be^eeen 
that  the  amount  which  can  be  obtained  from  Mad  Rrver^  by  the  oee* 
struction  of  this  feeder,  is  wholly  inadequate,  and  tiMl,  aoeordinff  to 
the  estimate,  established  as  a  general  rQle^  in  the  answer  to  the  Srsc 
interrogatory,  it  will  not  even  be  sufficient  '\x\  the  dry  eeaeoM^ef  tfao 
year,  to  supply  itself  with  water  for  the  purpose  of  navigalion.  Il  ia 
very  probable  that  the  water  can  be  increased  during  sucli  seasons,  by 
the  construction  of  reservoirs  upon  the  heade  of  the  river^  but  no 
examinations  have  been  made  with  a  view  to  this  partiQiiUr  ofeject> 

Answer  to  third  interrogiUory. — It  will  be  neeessary^  im  order  to  supt 
ply  the  canal  with  water,  to  construct  a  roeervoir  on  the  head  watete 
of  the  Great  Miami,  on  the  site  originaiiy  oenlemplated  by  the  Board 
of  Engineers,  employed  in'  1 830,  to  examine  into  the  practicability  of 
extending  the  Miami  Canal  from  Dayton  to  Defiance.  Theibllowiag 
is'an  extract  from  their  report  to  the  Board  of  Caaal C^mmiatteaiirs, 
dated  January  29,  1831 : 

*'The  fourth  reservoir  is  located'  near  Lewistown,  <m  eaeof-the 
head  branches  offhe  Great  M^aon,  and  is  so  situated,  that  by  a  single 
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\fiifk  qC  109  €imn(^  m  leqgOit  the  two  longeoi  hMHioliB»^«f  the  €k«it 
IliMwi,  hftVLog  their,  xm  north  of  the  '^tireenville  treaty  liooi^  ete 
received  directly  into  it,  without  the  edditioo  of  aa  artifi^iiial  out  for  n 
fmAoT  Thi#  reeervoir  wiU  cover  an  area  of  919  awreai^ad  iajn- 
tended,  to  equalize  and  enlarge  the  miniBMim  di«chajrge«  of  the  Bliatmi 
l^v^r,  aWvf  ^  head  of  the  oonteni|4atBd  feeder,  which  ia  desi^e^ 
for  the  summit  level  of  the  canal.  The  bottom  of  thie  eite  seems  tq 
be  reqoa^keUy;  well  adapted  to  the  reteotgioB  of  water,  as  is  fuUyin- 
dioeted  Vy  ^  A^V  ^hat  tbe«e  iaa  lake  i^pcyiit  ^uiinff  tht  djrjFest  sear 
•WPj^^f  froat  deptl^  q^^veriog  GOacjree,  aod  that  all  the  remainiDg 
psat  la  a^idl  times  inMssibie  ou  borse-backyooeoceontof  ita  awampy. 
character."    His.  O.  Canals,  p.  421. 

JUee^t  MUYeys  have  demonstrated  that  a  much  more  extensive 
reeervoir  can  be  ecMUrtracted  m  tfab  poi«^  than  wm  ^rtfiaany  oei!* 
teroplated.  A  body  ef  hnd^  eempHsiiig  an  area  of  abeaC  Ave  thousrind 
acnes*  aH  -present  of  little  value,  being  of  a  swampy  character^  as 
described  in  the  abcive  fuetatioit,  oao  be  enperflowedt  aisd  the  water  of 
the  diflbriiit  branches  of  the  Miami  River,  some  of  which  are  of  een- 
siderable  length,  rMainedititttil  theeomniencemeDtof  the  dry  mmmnif 
when  tfae^  river  itself  fails  to  aibrd  an  adequate  supply>  -Thecoei  of 
oonetrutlkig  this  reseryotr  will  probably  »ot  eoseeed-oae  hundred  aad 
forty  thousand  dollars. 

It  will  be  seee  from  the  above  sttttement,  that  a  reservoir^  either  on 
Mad  River  or  the  Great  Miami^is  absolutely  indispensable.  There 
is  no  point  now  known  to  the  Board,  on  the  former  stream,  Upon 
which  one  can  be  lodated,  Which  will  nirnish  the  requisite  supply  so 
cheaply  as  the  one  proposed  upon  the  latter.  The  coifimunication 
^om  the  rieservoir  to  the  Miami  or  Sidney  Feeder,  being  through  the 
natural  bed  of  the  Miami  River,  no  additional  expetfse  ia  necessary, 
except  in  a  few  instances,  where  it  will  be  proper  to  remove  Targd 
aecutimMtions  of  drift  wood,  which  will  not  aidd  more  than  one  thou- 
sand dollars  to  the  cost  of  the  reservoir. 

Anstoer  to  fourth  interrogalorf/.-^See  fWegoing. 

Aimter  t0 fifth  taUrrogatcry. — The  Miad  River  Pfeeder  never  having 
Iklen  pot  under  contract,  no  expense  has  been  incurred,  except  for  the 
purpose  of  making  surveys.  These  having  been  made  by  parties 
detached  tor  tbe  purpose,  from  other  works,  are  very  slight. 

In  the  report  of  the  engineers,  of  1831,  above  <iuoted,  the  plan  ad- 
vised contemplated  four  reservoirs  for  the  supply  of  the  canal,  three 
of  which  were  located  in  the  valley  of  Loramer^  Creek.  Upon  the 
abandonment  of  that  plan,  the  Mad  River  Feeder  was  resorted  to,  per» 
haps  to  catry  out  the  provisions  of  the  law  of  1836,  authorizing  the 
extension  of  the  Miami  Caual,  which  provides  that  in  all  cases  wner^ 
iteaft  be,  done  without  detriment  to  the  interests  of  the  State,  feeders 
firom' living  streams  shall  be  substituted  for  reservoirs.  To  abandon 
the  plan  or  supplying  the  canal  through  the  Mad  River  Feeder,  acri 
fall  tiack  upon  the  one  proposed  by  the  Board  of  Engineers,  in  1831 , 
would,  as  the  Canal  Commissioners  declare  in  their  report  of  1839, 
(Pub.  Doc  No.  60,)  involve  the  loss  of  two  hundred  thousand  dolfarat 
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wMeb  i«  already  expended.  But  the  Board  oannoC  aee  the  neuawtty 
of  BO  doing)  if  the  supply  obtained  from  the  oonttruetioii  of  the  Miaiiii 
Beeervoir  should  prore  to  be  ample. 

Ansufgrio  tiadh  tnterro^alory.-— The  fdlowitig  extract  from  the  report 
of' P.  Clerelafid,  Esq.,  who  was  employed  to  gnage  the  river  carefully, 
at  the^  different  points  named  in  the  interrogatory^  Witt  best  oonvogr 
the  desired  information; 

^  During  the  dry  weather  of  the  past  season,  I  was  re^oesited  by  a 
member  m  the  Board  t6  measure  the  wctor  of  Mad  Riter,  at  foar 
speeified  points.  This,  with  the  assistance  of  J.  F.  Whitemaa,  was 
done  during  the  last  days  of  August  and  first  of  September,  and  the 
following  is  the  result: 


Belowthe  mouthof  Maeacfaao^ being abeol 6 mikS' 
below  West  liberty,  and  U  below  the  proposed 
poiBtoftakinieottithefbeder,         •  -        *  M16 

BeWmeath  oTKiBg^  GMek»and,4  miles  north* 

-  weatofUrbana,      -  -  -  -        •  IJiBB 

Ahmi  one  mile  above  theoroaaisgitf  the  NatioMd 

Bead,  wttst  of  Springfield,  -  *     .  -  6>&70 

At^heoW  raoegrou«ii«mileaiaK)veDayteB,  6,S36 

^Tbe  above  is  the  actual  quantity  passing  ait  the  time  of  measurs- 
msnt.  The  measurements  were  made  bv  dividinff  the  width  of  the 
stream  iato  sections,  taking  the  width  and  depth  ol  these  both  at  the 
upper  and  lower  endis,  and  ascertaininff  the  mean  velocity  of  each,  by 
means  of  an  adjustable  float,  and  a  pendulum  beating  the  seconds. 

«<  The  oieasurement  at  the  mouth  of  Macachac  was  made  at  about 
4  o'clock,  pTm.,  so  that  the  water  which  had.  been  held  up  by  the 
mills,  8  or  10  miles  above,  duriiig  the  night,  and  put  upon  the  wheels 
in  the  morning,  was  probably  passing.  ^  This  may  have  given  a  very 
little  more  than  was  actually  due  to  the  stream,  but  considering  the 
time  of  day,  and  distance  from  the  dam,  it  could  bo  but  little,  if  aoy. 

^<  AVtbe  mouth  of  King's  Creek  the  measurement  was  made  in  the 
morning,  before  the  water  from  the  dam  on  King's  Creek  had  been 
let  off.  The  sh^lvinffbed  on  one  side  of  the  stream,  had  been  evi- 
dently covered  but  a  ^w  hours  previous,  as  near  as  could  be  estimated^ 
about  four  inches  perpendicular.  These  marks  showed  the  he|ghkof 
ihe  stream  when  all  tne  water  was  passing.  Making  the  necessary 
correction  for  this,  it^  would  add  about  800  or  1,000  feet  to  the  quantity 
actually  found. 

"  At  Springfield  the  mills  were  running,  and  as  there  was  evidently 
a  la^r  quantity  passing  below  the  junction  of  Buck  Creek,  than  the 
true  amount  furnished,  we  measured  each  stream  separatelv,  above 
the  juQCtioo.  But  even  in  this  case,  the  result  obtained  was  doubtless 
too  large,  owing  to  the  fact,  that  there  are  mills  on  almost  every  mile 
of  the  stream,  and  all  were  in  operation.  From  the  best  estimate  we 
could  form,  there  should  be  a  deduction  of  about  {  from  the  measared 
quantity. 
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^  Near  Dayton  there  were  no  causes  in  operation  to  vary  the  qoan- 
tity  foundy  and  it  will  of  course  need  no  correction. 

^  The  corrected  results,  afreeahly  to  the  foregoing  siateaenty  would 
atand  in  round  numbers  as  fellows: 

«  •  CaHePMC 

Atthe^outhofMacachaCi  -        -       *        1,400 

AtthenMrathofKinff'sCreek,  -  -  -  2^00 
At  the  mouth  of  Buck  Creek,  -  •  -  4,200 
Two  miles  abote  Dayton,  ...        ^y^JK)^ 

It  is  apparent  from  the  foregoing  statement,  that  the  minimum  disi^ 
<^rges  of  Mad  Birer  will  be  considerably  affected  by  the  construc- 
tum  of  this  feeder.  It  will  produce  a  difference  at  Dayton,  amounting 
to  neaily  one-fourth  of  the  whole  amount  of  the  water.  By  reference 
to  the  third  annual  report  of  this  Board,  it  will  be  seen  that  the  water 
of  that  rirer,  durip^  the  two  years  past,  was  barely  sufficient  to  afford 
a  supply  for  the  Miami  Canal,  and  partially  for  the  Warren  County 
Canal.  During  such  seasons,  the  abstraction  of  so  large  a  quantity 
of  water  would  produce  the  necessity  of  resorting  to  other  means  of 
obtaining  a  supply  for  that  portion  of  our  public  works. 

It  is  also  proper  to  observe,  that  Mad  Kiver,  from  West  Liberty  to 
Dayton,  a  distance  of  about  fihy  miles,  is  one  of  the  most  important 
streams  in  the  State,  in  regard  to  its  manufacturing  establishments. 
The  country  bordering  and  dependant  upon  it,  is  extremely  fertile 
and  densely  populated.  Large  and  flourishing  manu&cturing  estal^ 
liahments,  ot  the  most  permanent  character,  have  been  erected  upon 
its  banks,  which  would  be  seriously  injured  if  the  contemplated  feeder 
shoul^  be  constructed.  The  damage  done  to  the  owners  of  property 
of  this  description,  would  be  incalculable. 

It  is  not  to  be  denied,  however,  that  the  construction  of  this  feeder 
would  confer  grea(  benefit  up^n  a  large  portion  of  our  country,  com- 
prising the  sreftter  part  of  I^^an  and  Champaign  counties,  which  are 
at  present  destitute  of  a  medium  through  which  to  transport  their 
products  to  market,  other  than  such  as  is  afforded  by  the  common 
roads.  It  might  be  proper,  in  better  times,  to  construct  this  Y^i^k 
with  a  view  to  their  accommodation.  It  is  also  proper  to  observe^ 
that  the  wording  of  different  laws  have  indirectly  authorized  its  con- 
struction, but  in  the  present  deran^  state  of  our  monetary  afiairs, 
the  Board  would  hesitate  to  place  it  under  contract,  unless  specially 
directed  by  the  Legislature. 

Respectfully  submitted, 

WILLIAM  RAYEN,  PretidefU. 


Digitized  by  LjOOQIC 


1 


Digitized  by  CjOOQIC 


Doo.  No.  96. 


SPECIAL     REPORT 

OP  THE 

AUDITOE   OF   STATE, 

.ON    THE 

FINANCES    OF    THE    STATE. 

March  6,  1840. 

■HHMMBlKaMttaBSaBBSBBBaBSSSSBSBSSSSSSSBBSBBaMHBB^ 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC 


ttocNo.99.] 


REPORT; 


AiTOiTOB  OF  STAR'k  6mcit 

CoLTJMBUSy  March  6»  1$40. 

lb  the  HonardUe  General  Aseenibhg : 

GoTLBMSN:  I  herewith  present  you  a  statement  of  the  pre— ai  comdi'^ 
tion  of  the  finances  of  the  State,  for  your  consideratioa: 


6BNERAL  RSVENUB. 

Amount  paid  into  the  State  Treasury  for  revenue  pur« 
poses,  since  November  15,  1839,    ... 

Amount  estimated  to  be  due,  and  payable  by  sundry 
counties,  whose  settlements  have  not  been  made 

Amount  to  be  transferreil  from  State  Common  School 
Fund,  being  such  portion  of  the  indebtedness  of 
that  fund,  as  can  be  withdrawn  the  present  year. 

Amount  of  balance  in  the  Treasury,  Nov.  16,  1839, 

Total,  .  -  .    •       . 

From  this  amount  the  following  deductions  are  to  be 

made: 
Amount  transferred  from  revenue  to 

Canal  Fund,  as  per  act  of  General 

Assembly,   ....    (67,351  41  5 
Estimated  expenses  of  Government 

for  1840,     ....      150,000  00 


|109,Se7  77  t 
i3,000  00 


45,000  00 
f3,p8f  63 

I  '  III* 

1379,460  40  t 


^17,361  41  6 


Leaving  a  balance  in  the  Treasury  on  the  15  th  Nov.  1840,     $62,098  98  7 


CANAL    rXJVf}, 

Of  this  fund  there  has  been  reported   to   the  Fund  CofDinissiononr* 
since  November  15,  1839,  the  following  amounts: 

Collections  of  revenue,  after  deduciingsinking  fund,  ^11,289  36 

Received  from  School  and  Salt  lands,             -            -  34,099  21  t 

Transferof  revenue  to  fund,              ...  67,351415 

Canal  tolls  and  fines,  -            ...            -  63,958  5« 

Water  rents  on  Musi^ingum  river,    -            -            -  8,836  00 

$379,594  60  7 
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293,500  00 


btimated  amouftt  due  on  collections  of 
rerenue,  for  1839,  -  -        $316,000  00 

Estimated  amount  from  tolls,  after  deduct- 
ing repairs,  -  -  -        278,500  00 

Thirdinstalmentsurplusrevenue,  Van  Wert  County,  1,403  67 

Balance  in  the  Treasury,  NoTember  15, 1839,         -  84,448  67  i 

Total,  .  .  -      ^     -  $758,886  84  9 

The  interest  on  the  public  debt,  as  near  as  it  can  be 
ascertaii^d  ia  this  office,  is  about,  -  -  600,000  00 

Leaving  a  balance  of  said  fund,  on  the  15th  of  Nov.  1840  $158,886  84  9 

STATE  COMMON  SCHOOL  FUND. 

Hie  amount  of  this  fuhd  now  in  the  Treasury,  and 

anticipated  from  permanent  sources,  is,     -  -  246,636  80 

Bednct  apportionment  for  1839,       -        $200,000  00 


Transftr  to  revenue.  -  -  45,000  00 


245,000  60 


Balance,  Nov.  16,  1840,        -  -  -  $1,636,86 


LITERART  FUND. 

Tfe  baltace  of  this  fund,  on  the  15th  Nov.  1839,     -  2,«69  95  7 

Jtnnmnr  pltd  since  that  time,  ....  i,477  92  4 

Total,  -  .  -  -  -  $3,747  88  1 

No  changes  have  occurred  in  the  several  school  funds  that  require 
Motice  in  this  report. 

Fr^m  the  statement  in  relation  to  the  general  revenue,  it  will  be  ob- 
gier^d,  that  the  appropriations  must  necessarily,  be  very  limited.  The 
tfollecfions  tbe  past  year,  have  not  been  as  close  as  usual,  which,  together 
With  the  transfer  of  revenue,  to  the  canal  fund,  lomeet  the  indebtednese 
0f  the  fbrmer  fund,  to  the  latter,  has  reduced  the  general  revenue  for 
^ate  p^I^poses,  below  the  usual  amount.  A  change  in  the  syBtem  of 
Keeping  these  two  funds,  has  demonstrated,  that  for  want  of  proper  ac- 
curacy and  attention,  under  the  old  system,  the  revenue  is  still  indebted 
to  the  canal  fund,  from  sixty  to  seventy  thousand  dollars.  This  has  most- 
ly accumulated  within  the  last  four  years,  and  while  it  has  reduced  the 
cmat  fBad  below  its  proper  standard,  it  has  given  the  revenue  an  undoe 
and  inflated  appearance.  The  circumFtance  is  reverted  to,  in  order  ta 
account,  in  part,  for  the  comparison  which  these  funds  hold  to  each  otk^ 
it  the  present  time. 

The  rate  of  taxation,  for  State  purposes,  is  fixed  at  two  mills  on  thed^i- 
far«  Thie  will  raise  a  revenue  for  the  ensuing  year,  competent  for  all 
puMic  w«ats,  unless  additional  and  heavy  appropriations  for  building, 
or  other  purposes,  should  be  contemplated,  in  which  event,  u  will  re- 
hire ¥rm  inareased.  This  is  done  by  enacimeut  of  vour  honorab.o 
body. 
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iThe  iiai  for  canal  purposes  last  year,  was  two  and  ^  halt'  mills  on  the 
dollar,  which  has  resulted  in  a  revenue  that  overruns,  with  the  other 
funds,  the  interest  on  thepublic  debt.  It  is  doubtful,  however,  whether 
it  will  bear  reduction.  The  fund  is  deeply  indebted  to  the  sinking 
fbnd,  which  should  be  rephced  as  early  as  practicable,  and  the  operations 
of  the  present  year  will  probably  add  to  the  debt,  and  consequently  in- 
crease the  interest^  for  wnich  we  are  in  good  faith  bound  to  provide. 
Respectfully  submitted, 

JOHN  BROUGH, 

AudUorqf  State. 
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SPECIAL  REPORT 


OF   THX 


BOARD  OF  PUBLIC  WORKS, 


^MtsAVTVE  TO  0HB0K8  DKAWN    BT  THB  ACTmO   COMinflSIOMBR  OM  THE  MIAMI 
IXTIUWWH  OF  THB  MIAMI  AND  WABBEN  OOUlfTT  OANAL. 


Marek  3,  1840. 
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REPORT. 


OincE  OF  THE  Board  of  Public  Woru, 
Columbus,  March  3,  1840. 

To  the  Honorable  the  SenaU  of  the  StaU  of  Ohiot 

In  obedience  to  a  resdmion  of  tbe  Senate,  paMed  March  9, 1840, 
cmlling  upon  this  Board,  for  information  relative  to  tbe  checks, drawn 
by  the  Acting  Commissionct,  on  the  Miami  Extension  of  the 
Miami  and  Warren  county  €anal,  the  Board  addressed  the  following 
cofnmunicatioQ  toT.  G.  Bates,  Esq.,  the  Acting  Commissioner,  hariag 
charge  of  said -works: 

T.  G«  Batbs,  Aetkig  Commimoner: 

Snt: — ^You  are  requested  io  commanieale  to  ihe  Board  of  Public 
Works,  at  as  early  a  day  as  pn^icable^  a  suitement  in  conformity 
with  the  following  resolution  of  the  Senate,  passed  March  3, 1S40: 

^^Resohed,  That  ihe  Board  of  Public  Works,  lay  before  the  Senate, 
at  as  early  a  day  as  practicable,  an  abstract  of  the  checks  drawn  by 
tbe  acting  member  of  said  Board,  having  charge  of  the  Miami  Canal, 
the  Warren  county  Canal,  and  the  Extension  of  the  Miami  Canal,  on 
all  funds  subject  to  his  unrestricted  checks,  from  the  1st  day  of  April, 
to  the  1st  day  of  December,  1839,  which  abstract,  shall  set  forth  the 
name  of  the  person,  in  whose  favor  each  check  was  drawn,  together 
with  the  date  and  amount  of  each,  and  the  services  for  which  it  was 
given;  also,  a  similar  statement  embracing  the  period  from  the  1st 
day  of  Deceml^r  last,  to  the  present  tione.^ 

By  order  of  the  Board, 

WILLIAM  RATEN,  Prendeni. 

In  reply  to  which,  tbe  following  communication,  containing  all  the 
information  on  this  subject,  in  possession  of  the  Board,  was  received 
from  Mr.  Bates: 

TO  THE  BOARD  OF  PUBLIC  WORKS. 

GtnUemen  :^ln  answer  to  the  resolution  above  recited,  I  have  the 
honor  to  submit  tbe  following  abstract  of  checks,  drawn  upon  the 
funds  placed  subject  to  my  unrestrietod  check,  for  all  the  works  placed 
under  my  supervision,  from  the  1st  day  of  April,  1839,  to  tbe  1st  day 
of  December,  1839. 

t— DOC.  KO.  97. 
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The  check,  dated  August  26,  1839,  payable  to  T.  G.  [Bates,  was 
drawn  upon  the  Ohio  Life  Insurance  and  Trust  Company,  in  the  name 
of  the  Acting  Ck)muii8sioner,  for  the  payment  of  Engineers,  and  other 
agents  upon  the  Miami  Canal.  The  check,  dated  November  1, 1839, 
payable  to  T.  G.  Bates,  was  drawn  upon  the  same  institution  for  a 
sinoilar  purpose,  on  the  Miami  Cttnal  Extension. 

When  canal  payments  are  regularly  made,  there  is  rarely  a  neces- 
sity for  makingxhecks,  payable  to  the  Acting  Commissioner,  as  the 
agent  of  thedeposite  Banks,  in  his  monthly  visits,  goes  on  to  the  line 
prepared  to  pay,  as  well  the  contingent  checks  as  the  checks  for  con- 
tracts. But  during  the  past  year,  the  payments  have  been  so  irregu* 
lar,  that  the  Acting  Commissioner  has  been  compelled  frequently  to 
disburse  the  money  directly  to  distant  parties. 

The  checks,  made  payable  to  John  Garner  and  A.  F.  Hinsch,  were 
drawn  upon  the  Commercial  Bank  of  Cincinnati,  and  paid  by  them  to 
the  Superintendents,  upon  the  Miami  Canal,  for  the  purpose  of  making 
repairs  prior  to  the  time,  when  funds  were  first  provided  by  the  Board 
of  Fund  Commissioners.  After  provision  was  made,  the  money  was 
restored  by  the  Superintendents. 

The  check,  made  payableto  Joseph  S.  Lake,  was  for  a  deposite, 
placed  in  the  hands  of  tho  Acting  Commissioner  for  the  purpose  of 
paying  Engineers,  dsc.,  upon  the  Extension  of  the  Miami  Canal. 

The  check,  made  payable  to  T.  G.  Bates,  drawn  upon  the  Franklin 
Bank  of  Columbus,  dated  January,  1840,  was  partly  for  the  payment 
of  damages  upon  the  Miami  Canal,  in  consequence  of  a  breach  in 
the  canal,  and  partly,  for  the  payment  of  Engineers^  &c.,  upon  the 
Miami  canal. 

It  will  be  seen  by  the  above  statement,  that  the  amount  drawn  and 
placed  in  the  hands  of  the  Acting  Cnmmissioner,  during  the  year, 
1899,18  ......      §14,34000 

Amount  paid  upon  the  Miami  Canal  Extension,  for  pur- 
poses to  which  the  unrestricted  fund  is  applicable,  $7,563  44 
Amount  paid  on  Miami  Canal,  for  purposes  to  which  the 

unrestricted  fund  is  applicable,        -  -  -  .      880  75 

Amount  paid  on  the  Warren  county  (anal,  for  purposes  to 

which  the  unrestricted  fund  is  applicable,     -        -        .     1,430  00 

Pond  drains, 502  75 

Paid  Agent  of  the  State  for  examining  Turnpike  roads,  &c.,     543  64 

$10,920  58 

Which  amount,  deducted  from  the  foregoing  sum  of  $14,340  00 
placed  in  the  hands  of  the  Acting  Cammissioner,  leaves  December,  1, 
1839,  a  balance  of  $3,319  42,  for  further  disbursment. 

All  of  which  is  respectfully  submitted, 

T.  G.  BATES,  Acting  Cammisiianer. 

The  Board  having  no  further  knowledge  on  the  subject  referred  to 
in  the  resolution ,  than  is  contained  in  the  above  report  of  Mr.  Bates, 
tha  same  is  respectfully  submitted. 

WILLIAM  BAYEN,  President. 
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ANNUAL    REPORT 

OF  THS 

PRESIDENT  OP  THE 

OHIO  UNIVERSITY. 

March  %  1840. 
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REPORT. 


To  the  HonariMe  the  Otneral  Ainmbly 

qfthe  StaUofOhio: 

GsRTLSifBN:  In  accordance  with  a  resolution  of  the  LegislatHre  o(  the 
State  of  Ohio»  I  have  the  honor  to  submit  the  following  annual  report  of 
the  condition  <^  the  Ohio  University:'! 

The  following  exhibit  of  the  Treasurer,  will  show  the  State  <^its  funds 
fcnr  the  financial  year,  ending  April,  1839: 

iNcoia. 

Amount  of  yearly  rents,  -  -  93342  07| 

Amount  of  tuition  fees,    •  •  -  1,36100 

Amount  received  from  State  Treasury,    -  99  87 


Paid  President  and  Professors, 

Members  of  Board,  (expenses,  &c.,) 
Auditor  and  Secretary,  and  postage, 
Treasurer's  fees  on  settlement, 
Collector,  .  .  - 

Interest  on  orders  in  hands  of  Wm.  Skinner, 
Interest  to  State,  on  loan. 


Schedule  of  lands,  the  leases  for  which  have  been  surrendered,  and 
deeds  given: 

John  Gray,  80  acres,  township  8,  lot  No.  3,  section  35,    former 

yearly  rent,  $4  80,    sum  paid  in,  (80  00. 
Same,  84  95-100  acres,  township  8,  section  34,  $8  59  $143  161 


$6,302  94} 

$3,600  00 

191  86 

141  31 

393  41 

17  60 

ler,      114  00 

300  00 

$4,766  08 

Peter  Vorhes,  210  75-100 

it 

8, 

34,  27  94 

466  67 

ZibaLindley  108  25-00 

« 

«• 

28,    7  07 

118  00 

fame,          149  82-100 

€i 

8, 

35,  10  Hi 

168  64 

T.Armstrong,l74  30-100 

« 

8, 

29,  30,    9  72* 

162  00 

A  Lindley,      168  34-100 

ti 

8^ 

lot  4,     17,  18  90 

315  00 

Z.Lindley,jr.200  60-100 

t* 

8, 

29,30,  26  78 

446  33« 

The  internal  policy,  and  mode  of  instruction,  pursued  in  the  University, 
will  be  presented  at  large  in  the  neitt  annual  report  to  the  Legislature,  by 
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which  time  the  chaBges  incident  to  the  aceeeeion  of  a  new  presidio^ 
officer  will  have  become  more  full y  developed  andmatnred. 

The  fact  that  there  is  now,  in  connection  with  the  Ohio  Universitj,  t 
larger  number  of  etudente  than  there  haa  ever  been  heretofore*  at  ont 
time,  16  a  guaranty  that  it  retains  the  public  confidence  in  an  undiminished 
degree. 

The  provision  adopted  by  the  Board  of  Trustees,  of  extending  free  tni- 
tion^  to  one  student  from  each  county,  apon  the  recommendation  of  the 
county  Auditor  and  Commissioner,  has  enabled  some  of  the  most  valaa- 
ble  young:  men  now  in  the  Unrvexsity,  to  avail  themselves  of  its  adfan- 
tages.    There  are  three  vacancies  in  the  Board  of  Trutees. 

fteepectfully  submitted, 

WILLIAH  H.  McGUPFKT. 
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SPECIAL    REPORT 

OF    TIIK 

BOAED  OF  PUBLIC  WORKS, 

ON  THE 

INDIAN    LAKE    RESERVOIR,  FEEDER,  &c 

March  8.  1 840. 
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REPORT; 


Offici:;  of  the  Boabd  of  Pfblic  Wokks^ 
CohVUBVSj  March  8,  1840. 

tb  the  Honorable  th^.  House  oj  Representatives 

of  the  State  of  Ohio: 

In  obedience  to  a  resolution  of  the  House  of  Representatives,  re- 
questing of  the  Board  of  Public  Works,  answers  to  certain  questions^ 
in  relation  to  the  construction  of  a  reservoir  at  the  Indian  Lake  in 
Logan  county,  and  a  Feeder  from  thence  to  the  Sidney  Feeder  in 
Shelby  county,  the  Board  submit  the  following: 

Question  1.  Whether  the  construction  of  the  reservoir  at  the 
Indian  Lake  in  Logan  county,  and  a  Feeder  from  thence  to  the  Sidney' 
Feeder,  in  Shelby  county,  is  so  necessary  as  to  justify  its  Oonstructic^ 
by  the  State? 

Answer.  The  plan  of  constructing  a  reservoir  at  Indiah  Lake  in 
Logan  county,  has  always  been  an  indispensable  feature  in  the  plain 
adopted  for  the  extension  of  the  Miami  Canal,  in  all  its  modificatibns. 
The  Feeder  from  thence  to  the  Sidney  Feeder  has  never  been  propos- 
ed as  a  part  of  the  plan,  and  although  the  nature  of  the  country,  and 
the  fertility  of  the  soil  would  seem  to  justify  the  expectation  that  the 
Feeder  will  be  constructed  at  some  fut'jre  day,  present  embarrass- 
ments seem  to  forbid  its  early  completion. 

Question  2.  Whether  such  reservoir  and  feeder,  be  or  not  absolute* 
ly  necessary,  for  the  supplying  the  main  line  of  Canal  with  water,  at 
the  summit? 

Answer »  The  reservoir  is,  as  before  stated,  absolutely  necessary 
and  entirely  indispensable,  but  the  channel  of  the  river,  with  very 
slight  improvement,  will  answer  all  the  purposes  of  a  feeder  for  the 
conveyance  of  the  water  to  the  Sidney  Feeder. 

Question  3.  If  such  reservoir  and  feeder  be  necessary,  at  what 
time,  consistent  with  the  interests  of  the  State,  should  the  same  be 
placed  under  contract? 

Answer,  The  reservoir  should  be  put  under  contract  immediately! 
in  order  that  it  may  be  completed,  so  soon  as  the  summit  level  of  the 
canal  is  ready  for  the  admission  of  water.  This  portion  of  the  canal 
may  be  completed  within  two  years  from  the  present  time. 
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Qsueitwn  4.  Whether  the  present  Internal  Improvement  Law  of 
the  State  authorizes  the  construction  of  this  work  without  further 
legislative  authority? 

Anstoer.  The  law  providing  for  the  extension  of  the  canal,  and  its 
completion  to  Defiance  is  supposed  to  confer  all  powers  necessary  for 
the  construction  of  the  reservoir,  hut  the  Board  would  not  assume  the 
responsibily  of  constructing  the  feeder  without  direct  authority  from 
the  legislature. 

Question  5,  Whether  the  work  on  the  main  line  of  canal  north  of 
Sidney,  is  so  arranged,  in  its  plan,  as  to  occasion  loss  to  the  State,  if 
the  said  reservoir  and  feeder  be  not  constructed? 

Answer,  The  line  of  canal  north  of  the  mouth  of  Loramies  creek, 
can  never  be  supplied  with  water  so  cheaply,  by  any  other  means,  and 
there  is  no  other  site,  at  present  known  to  the  Board  where  another 
reservoir  can  be  constructed  sufficiently  large  to  afford  an  ample 
supply. 

Question  6.  Whether  if  this  work  should  be  constructed,  the  Board 
would  recommend  a  navigable  feeder,  slack  water  navigation,  or  other 
means  of  conveying  the  water  from  the  reservoir  to  the  Sidney 
Feeder? 

Answer,  For  all  purposes  of  present  utility,  the  chanoefof  the 
river  furnishes  a  cheap,  easy,  and  safe  conveyance,  for  the  water  to 
the  point  where  it  is  received  into  the  Sidney  Feeder.  Whenever  it 
shall  be  considered  necessary  to  construct  a  navigable  communication 
between  the  two  points,  a  canal  of  the  common  dimensions  would  per- 
haps be  considered  the  best  mode. 

Respectfully  submitted, 

WILLIAM  RAYEN,  Premdmt. 
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SPECIAL     REPORT 

OF   THE 

BAJNE  COMMISSIONEBS, 

Ui^  ANSWER  TO  A  CERTAIN  RESOLUTION  OF  THE  SENATE. 
March  10, 1840. 
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REPORT 


Bank  Commissionee's  Office, 

C0LUUBU8,  March  10,  1840. 

yb  the  HanorahU  the  Senate  of  Ohio: 

In  compliaDce  with  the  follQwing  resolution  ofyour  honorable  body, 
fo  wit: 

"Whereas,  it  appears  by  a  certificate  of  sundry  citizens  of  Jeffer- 
son county,  published  in  the  American  Union,  of  the  3d  inst,  that  an 
officer  of  the  Farmers'  and  Mechanics^  Bank  of  Steubenville,  has  de- 
nied the  correctness  of  the  statement  of  the  Board  of  Bank  Commis- 
sioners, made  in  their  first  annual  report,  so  far  as  it  respects  the  lia- 
bilities of  the  officers  of  said  Bank,  therefore,  be  it 

**Re8olvedy  By  the  Senate,  that  the  Board  of  Bank  Commissioners 
report  to  the  Senate  a  copy  of  the  schedule  containing  the  liabilities 
of  the  officers  and  directors  of  the  Farmers'  and  Mechanics' Bank 
of  Steuber.ville,  tanen  at  the  time  of  their  inspection  of  said  Bank," 

I  have  the  honor  to  report  a  copy  of  the  required  schedule,  as  made 
out  and  furnished  to  the  Bank  Comnjifisioners,  by  John  Andrews, 
Esq.,  President  of  the  Farmers' and  Mechanics'  Bank  of  Steuben ville, 
at  the  time  of  their  examination  and  inspection  of  that  institution. 

On  adding  up  the  columns  it  will  be  seen  that  the  amount  of  the 
liabilities  ofthe  officers  and  directors,  as  principals,  amount  to  the  sum 
of  $41,001  17,  and  the  amount  of  their  liabilities  as  securities,  to  the 
sum  of  $217,991  10,  being  the  precise  amounts  as  reported  by  the 
Commissioners,  to  the  General  Assembly,  in  their  first  annual  report. 

The  Bank  Commissioners  have  not  been  aware  of  any  want  of  cor- 
rectness in  the  schedule,  concerning  the  liabilities  of  the  officers  and 
directors  of  the  Farmers' and  Mechanics'  Bank  of  Steubenville,  as  fur- 
nished to  them,  at  the  time  of  inspection,  having  discovered  no  et'ror 
upon  its  face,  the  fact  of  its  having  been  made  out  by  the  President  of 
the  Bank,  in  person,  and  by  his  own  hand,  and  furnished  by  him  under 
oath,  precluded  any  idea,  on  their  part,  that  any  incorrectness  existed 
|n  regard  to  it. 

Respectfully  submitted, 

WM.  8.  HATCH, 

Bank  Commissitmer, 
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SCHEDULE,  exhil>'ting  the  liabiliiiet  of  the  Qfficert  of  the  Farmen'  and 
Mechanici^  Bank  of  Sieubenvilie,  and  amouni  of  stock  held  by  eack-^ 
Ans^it2,  1839. 


Namet  of  Officeri. 

Payert. 

Bndonen. 

No.oftliare*. 

Amout. 

$6,302  79 

2,474  84 

100  00 

9 

JLfaVlU  lyiUxXij    ••••• ••• 

$450  00 

VY  III*    OJ/CIH^OI" " 

JohnStitt 

'       * 

$8,877  63 

SCHEDULE  of  the  retpective  liabilitipt  of  the  Board  ofDirecion  and  Cf- 
fcert  of  the  Farmer  t '  and  Mechania'  Bank  of  SteHbetwille,  to  the  uuiitit' 
tiotiy  either  ai  principaU  or  endonerty  directly  or  indirectly  ^  tggether  wUk 
the  amount  oftlockheld  by  each  in  taid  institution,  on  IheZd  August,  1839. 


•  Direcior*!  Namea. 


John  Andrews t 

A.  H.  Andrews 

'J)o..jBisor  the  firm  of  M.  An- 
drews &  Son 

D.  L.  Collier 

N.  Dike  

John  Hunter,  jun.*- 

J)o.  as  of  the  firm  of  Hunter 
6i  Norton 

Wm.  Kilgore 

Do.  as  of  Kilgore  jfc  Co.— 

H.  H,  Uavitt 

J&n»es  Mem» 

Do.  as  Means  &  Hooper- 
Do.  as  J.  &  N.Me^Bs  .-•... 

Alexander  Sutherland 

S.  Stokely 

James  TurnbuU 

Do.  as  Holdship,  Han6a,  & 
TurnbuU ^ 

James  Wilson 

^ans  Wilson 


Am'tofliabilities  as  principals  41,001  17 
Add  the  liabtUties  of  the  first  table-.. 


Principal. 


Eodortera. 


No.  of 


$4,850  00 


600  00 
4,304  00 


6,500  00 

933  21 
966  00 

7,000  00 

164  17 

1.217  00 

1,750  00 

.6,233  00 

5,564  79 
1,900  00 


$10,212  71 
7,884  25 

13.394  93 

12,024  06 

21,990  19 

7,960  00 

2,062  91 

31,769  43 

521  00 

12,160  00 

15,082  00 

6,326  47 

475  00 

3,247  OQ 

40,825  00 

?0,579  52 

3,176  00 

933^00 


Amount  of  their  liabilities  as  securities,  217,991  10 


209,113  47 
8,877  63 


221 
107 


51 
28 
30 


35 

36 
71 


to 

5 
31 


7 

504 


AouMiaL 


'$11,050 
5,350 


2,550 
1,400 
1,500 


1,760 

1,800 
3,560 


500 

260 

1,550 


360 
25,200 
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REPORT. 


T9  the  ffonarabki  IM  BwMt  qf  BepraenkUivei  iof4h§  Slate  <^  OMo :  . 

In  obedience  to  a  resolution  of  the  House,  requiring  certain  infor- 
matiOD  in  reference  to  the  funds  and  State  stock,  in  the  Manhatta,a 
Company,  the  Fund  Commissioners  respectfully  state: 

That  there  is,  at  this  date,  a  deposite  of  the  Canal  Fund,  in  that  Insti- 
tution, of  about  twenty-five  hundred  dollars,  which  is  at  the  credit  of 
the  Fund  Commissioners,  and  subject  to  their  order. 

The  Manhattan  Company  was  selected  by  the  Commissioners  of  the 
Ohio  Canal  Fund,  as  their  transfer  agent,  in  New  York,  in  April,  1825; 
it  being  considered  an  institi^tion  of  undoubted  influence,  responsi- 
bility, and  standing.  This  reputation  it  has  fully  sustained  up  to 
January,  1840,  previous  to  which  nothins  has  occurred  to  excite  any 
suspicion,  in  reference  to  the  integrity  of  any  of  its  officers.  A  con- 
tract with  the  Company  was  entered  inte  by  the  Fund  Commissioners, 
on  the  14th  of  ApriU  1825,  by  which  they  agreed  to  transact'  the  loan 
office  business  in  New  York,  receive  all  payments  madn  on  account 
of  the  Canal  Fund,  and  pass  the  same^  the  credit  of  the  Commis- 
sioners. It  was  further  provided,  that  the  President  or  cashier,  each^ 
or  either  of  them,  in  behalf  of  the  President  and  Directors,  should,  as 
the  agent  of  the  Commissioners,  issue  certificates  of  stock  in  the  Ca- 
nal Fund,  authorized  by  law,  on  the  final  payment  of  the  scrip  certifi- 
cates issued  by  the  Commissioners.  The  Company  were  further  re- 
quired to  permit  transfers  of  the  stock  certificates  issued  by  them  to 
be  made  from  time  to  time,  and  to  keep  a  register  of  the  same;  also, 
to  pay  the  interest  on  the  State  stock  out  af  the  Canal  Funds  deposited 
with  them  for  that  purpose;  and  to  do  and  perform  all  things  neoes- 
sary  in  the  premises,  according  to  such  instructions  as  they  might 
from  time  to  time  receive  from  the  Commissioners.  This  agi^eement 
has  been  substantially  continued  with  the  Company  up  to  the  present 
time. 

It  will  thus  be  seen  that  before  any  stock  certificates  can  be  issued 
by  the  Company,  authority  must  fir«t  be  received  from  the  Fund  Com- 
missioners, which  is  evidenced  by  the  scrip  certificates  of  loans  issued 
by  and  signed  by  them. 

In  all  the  loans  effected  by  the  Fund  Commissioners,  they  have  given 
to  the  persons  taking  the  same,  scrip  certificates,  in  which  express  au* 
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thoritj  is  giren  to  the  Manhattaa  Company,  to  issue  m  lieu  theraofy 
full  certificates  of  Ohio  stock;  when  this  done,  the  scrip  certificates 
are  given  up,  registered  in  the  office,  and  cancelled.  No  better  evi- 
dence can  be  adduced  in  favor  of  the  responsibility  and  high  standing 
of  the  Manhattan  Company  in  public  estimation,  than  the  fact,  that 
they  have  been,  and  were  on  the  first  day  of  January,  1840,  the  trans- 
fer agent  of  five  of  the  prominent  States  of  the  Union,  among  which 
are  New  York  and  Maryland. 

No  official  information  has  b0€^n  received  by  the  Board,  in  relation 
to  any  of  the  difficulties  that  krb  said  to  exist  with  the  Company,  in 
the  management  of  its  affairs.  The  officers  of  the  banking  depart- 
ment, other  than  the  Cashier,  hare  no  business  connection  whatever 
with  the  duties  of  the  transfer  agency*  G.  W.  Heias,  is  the  transfer 
clerk,  who  is  appointed  by  the  conopony,  to  attend  soiely  to  that  de- 
partment, and  has  no  other  connection  with  the  Institution.  The 
members  of  the  Board  of  Fund  Commissioners,  who  entered  into  the 
agreement  with  the  Manhattan  Company,  above  referred  to,  were 
Ethan  A.  Brown,  £.  Buckingham  and  Allen  Trimble. 

ft  may  be  proper  here  to  say,  that  neither  of  the  members  of  the 
present  Board  are,  or  ever  have  been  personally  interested  in  the 
Manhattan  Company^s  Bank,  either  as  stockholders  or  otherwise. 
Respectfully  submitted, 

SAMUEL  F.  MACCRACKEN, 
JOS.  S.  LAKE, 
Ohio  Canal  Fund  Commismmers. 

Coumsunj  March  11,  1840. 

N.  B. — With  the  exception  of  the  stock,  now  in  the  hands  of  the 
Messrs.  Barings,  which  is  explained  iq  the  annual  report,  made  Feb- 
nitry  6,' 1840,  neither  the  Manhattan  Cbmpany,  or  any  other 
instittition,  or  individuals,  other  than  the  Fund  Commiseieners  are 
authorised  to  contract  for  the  sale  of  State  stock. 
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STATE  OF  OfflO  CANAL  STOCK. 

TsiKSTBE  Ofhcb,  Bakk  OF  Makhattajv  Conbakt, 

In  ike  City  of  New^  Ywk^  Jamunry  16^  18M. 

Be  a  hnoum^  That  the  State  of  Ohio  owes  to  O.  Swan,  of  Columbos, 
Ohio,  or  his  assigns,  the  sum  often  thousand  dollars,  bearing  interest 
at  the  rate  of  six  per  centum  per  annum,  from  the  first  day  of  Jan- 
oary,  1839,  inclusively,  payable  at  this  bank,  half  yearly,  on  the  fii'st 
days  of  the  months  of  January  and  July,  being  st<k;k  created  in  pursu- 
ance  of  sundry  acts  of  the  liegislature  of  the  State  of  Ohio,  passed 
March  7th,  9tb  and  14th  of  1836.  The  principal  of  which  stock,  is 
re-embursable  at  the  pleasure  of  the  State,  at  any  time  af\er  the 
thirty-first  day  of  December,  in  the  year  1856;  which  debt  is  recorded 
in  this  office,  and  is  transferable  only  by  appearance  in  person  or  by 
attorney,  according  to  the  rules  and  forms  instituted  for  that  purpose. 

In  testimony  whereof,  I,  Robert  White,  Cashier  of  the  Manhattan 
Company,  Agent,  duly  appointed  for  that  purpose,  by  the  Commission- 
ers of  the  Canal  Fund  of  Ohio,  pursuant  to  authority  vested  in  them 
by  the  act  afore  mentioned,  have  hereunto  subscribed  my  name,  and 
affixed  the  seal  of  said  Commissioners,  the  day  and  year  first  above 
ineotioned. 

ROBERT  WHITE,  Cashier  M.  dgenL 

G.  W.  Hebijls,  Transfer  Office. 

I  certify  this  to  be  a  true  copy  of  a  certificate  of  Ohio  State  Stock, 
presented  to  the  House  of  Representatives,  by  Mr.  Leonard,  the 
member  from  the  county  of  Knox,  March  11,  1840. 
By  order  of  the  House. 

JNO.  P.  ARBUCKLE,  Clerk. 


No. 


STATE  OF  OHIO.— CANAL  LOAN. 

New  York.— 1828. 


TTf,  ike  Commusioners  of  the  Canal  Fund  of  Okio^  do  certify f  that, 
agreeably  to  our  notification,  published  in  the  city  of  New  York,  on 
the  8th  of  September,  1828,  Prime,  Ward  &  King,  of  New  York,  have 
ooDtracted  this  day  for  one  hundred  thousand  dollars  of  the  canal  loan^ 
authorized  by  the  act  of  the  Legislature  of  Ohio,  passed  the  4th  day  of 
February,  1826,  and  an  act  supplementary  thereto,  passed  January 
18th,  1826;  and  that  there  has  been  paid,  this  day,  ten  thousand  dol- 
lars,  bemg  X\ie  first  instalment  thereon;  and  for  which  sum  often 
thousand  dollars  a  transferable  certificate  of  Ohio  canal  stocky  reim- 
bursable in  the  city  of  Now  York,  at  the  pleasure  of  the  State,  after 
the  31st  of  December,  in  the  year  one  thousand  eight  hundred  and 
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fifty,  and  bearing  interest  at  six  per  cent,  per  amum^  payable  half 
yearly  in  the  city  of  New  York,  where  books  shall  be  kept  for  the 
transfer  thereof,  shall  be  issued  to  the  said  Prime,  Ward  dc  King,  er 
their  assigns,  when  payment  of  the  subsequent  instalments  shall  hare 
been  made.  And  the  said  Prime,  Ward  ds  King,  or  their  assigns,  on 
the  paymentof  ten  thousand  dollars  on  the  first  days  of  Pebmarj, 
March,  April,  May,  June,  July,  August,  September  and  October,  1829, 
respectively,  or  prior  thereto,  at  the  pleasure  of  the  holder,  at  the 
office  of  the  Manhattan  Company,  New  York,  will  be  entitled  to  re- 
ceive, for  each  of  said  instalments,  respectively,  a  transferable  certifi- 
cate of  Ohio  six  per  cent,  canal  stocky  as  aforesaid,  for  the  sum  so  paid. 
The  interest  on  all  the  instalments  to  be  calculated  from  the  time  they 
shall  have  been  paid. 

In  tntness  wherecfy  we  have  hereunto  set  our  hands,  in  the  city  of 
New  York,  the  8th  day  of  October,  1828. 

A.  B. 
C.  D. 
E.  F. 
Commiesianers  of  the  Canal  Fund  ofOkk. 
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RESIGNATION  OP  N.  ALLEN, 

OOMMISSIONXB  TO  AS8B88  DAMAOES  OK  THE  FENNSTLVAirU  AlfD  OHIO  ClNAL. 


To  ike  HanariMe  ike  Creneral  Asiembly 

qf  tAe  SttUe  of  OUo: 
The  underaigoed  herel^  resigns  the  trust  and  duties  assigned  him 
bj  resolution  of  the  General  Assembly,  passed  March  14,  1836,  ap- 
pointing him  one  of  the  Commissioners  to  ^assess  and  estimate'' 
damages  ^ec,  on  the  Pennsylvania  and  Ohio  Canal. 

N.  ALLEN. 
GociTMBUS,  7th  of  3d  mo.,  1840. 
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SPECIAL   REPORT 

OF    THS 

BOARD  OF   PUBLIC  WORKS, 

TRANSMITTING  THE  REPORT  AND  ESTIMATES  OF 

S.. DODGE, 

ON    THE 

CUYAHOGA  AND  GRAND  RIVER  CANAL  ROUTE. 


March  11,  1840. 
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REPORT. 


OiTICB   OF   THE   BoARD  OF  PuBLlC   W0RK89 

Columbus,  March  11,  1840. 

To  the  HonorabU  the  General  Assembly  of  the  State  of  Ohio: 

In  compliance  with  a  resolution  of  the  General  Assembly 
^Hhat  the  Board  of  Canal  Commissioners  be,  and  they  are 
hereby  authorized  and  required  to  cause  to  be  surveyed,  by 
competent  engineers,  a  route  for  a  navigable  canal,  from  the  Cuy- 
ahoga feeder  of  the  Cross  Cut  Canal,  in  the  county  of  Portage, 
by  the  valley  of  the  Cuyahoga  river  and  its  branches,  on  the  most 
practicable  route,  to  the  mouth  of  Grand  river,  in  the  county  of 
Geauga,  and  report  their  doings  herein,  together  with  an  estimate 
of  the  expense  of  constructing  a  canal  on  said  route,  to  the  next 
General  Assembly,''  S.  Dodge,  Esq.^  was  employed  to  make  the 
survey,  and  the  Board  herewith  present  his  report  and  estimates. 
Respectfully  submitted, 

WILLIAM  RAYEN,  PresidenU 
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To  the  Board  of  Public  Works: 

Gentlemen: — Agreeably  to  a  request  made  by  L.  Ransom, 
Esq.,  one  of  your  Board,  I  have  caused  a  survey  and  estimate  of 
a  canal  to  be  made,  by  George  Robinson,  an  experienced  and 
skilful  engineer,  ^^from  the  Cuyahoga  feeder  of  the  Cross  Cut 
Canal,  in  the  county  of  Portage,  by  the  valley  of  the  Cuyahoga 
river  and  its  branches,  on  the  most  practicable  route  to  the  mouth 
of  Grand  river,  in  the  county  of  Geauga." 

The  supply  of  water  for  a  CanaK  at  all  seasons  should  be  as- 
certdned  and  known  to  exist,  beyond  a  reasonable  doubt*  before 
a  work  of  this  magnitude  should  be  commenced. 

Twenty-three  and  a  fourth  miles  of  this  canal,  on  which  are 
located  fifty-seven  locks,  overcoming  an  ascent  and  descent  of  five 
hundred  and  sixty-six  feet,  must  depend  for  their  supply  of  water 
on  the  drainage  of  ten  thousand  acres^of  land.  Two  reservoirs 
can  be  constructed  on  the  summit  level,  one  of  which  the  canal 
will  pass  through,  of  sufficient  magnitude  to  receive  this  drainage 
without  the  aid  of  artificial  feeders.  By  this  means  none  of  the 
flood  waters  will  be  lost. 

We  will  assume  that  one  foot  of  water  will  be  drawn  into 
these  reservoirs  from  the  said  ten  thousand  acres.  This  will 
make  an  aggregate  of  435,600,000  cubic  feet,  and  wjll  furnish  a 
constant  flow  of  water  of  twelve  hundred  and  ten  cubic  feet  per 
minute,  for  two  hundred  and  fifty  days. 

There  are  four  locks  with  an  aggregate  lift  of  thirty-six  feet,  in 
the  distance  of  seven  and  a  fourth  miles  from  the  south  end  of  the 
summit,  and  fifty-three  locks  with  an  aggregate  lifl  of  five  hun- 
dred and  thirty  feet,  in  twelve  miles  from  the  north  end  of  the 
summit.    The  summit  level  is  four  miles  in  length. 

From  my  own  knowledge,  and  from  information  derived  from 
others,  I  am  satisfied  that  two  thousand  cubic  feet  of  water  per 
minute,  is  necessary  to  supply  eleven  miles  of  the  Ohio  Canal,  at 
the  Portage  summit,  where  the  amount  of  lockage  is  one  hun- 
dred and  sixty-six  feet. 

I  am  clearly  of  the  opinion  that  there  is  a  deficiency  of  water 
on  this  summit,  and  that  this  routb  is  impracticable. 
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DIVISION    NO.    U LENGTH    6   MILES  54   CHAINS. 

The  survey  of  this  canal  commences  at  the  head  of  the  pool 
of  the  Cuyahoga  feeder  of  the  Pennsylvania  and  Ohio  Canal, 
and  extends  up  the  east  side  ot  the  river  to  the  rapids  in  Hiram, 
near  the  north  line  of  Portage  County.  This  portion  of  canal 
can  be  cheaply  constructed,  and  easily  supplied  with  water.  Es- 
timated expense,  $67,880  12. 

DIVISION    NO.    2 IH    MILES. 

This  portion  of  the  canal  it  is  proposed  to  make  slackwater  by 
erecting  a  dam  across'  the  Cuyahoga  river,  at  the  rapids  in  Hiram, 
eo  as  to  flow  the  water  back  to  the  head  of  this  division.  This 
is  called  the  Cuyahoga  reservoir,  and  will  cover  an  area,  whea 
filled,  of  four  thousand  seven  hundred  apd  sixty-six  acres,  which 
can  be  drawn  down  eight  feet  without  interfering  with  the  navi- 
gation. About  one-half  of  <hisis  a  swamp  that  can  never  be  re- 
claimed, and  is  therefore  of  but  little  value.  This  reservoir  can 
be  filled  twice  in  each  year,  and  a  constant  flow  of  six  thousand 
cubic  feet  of  water  per  minute^  may  be  drawn  from  it,  which 
would  double  the  value  of  the  Cuyahoga  river,  for  hydraulic  pur- 
poses, to  Cleveland. 

Estimated  cost  of  this  reservoir,  exclusive  of  lands,  is 
^4y673  85. 

DIVISION   NO.    3 7   MILES   22    CHAINS. 

This  division  extends  from  the  nor^h  end  of  the  Cuyahoga  res- 
ervoir, to  the  south  end  of  the  summit  level,  and  is  located  on 
favorable  ground  and  can  be  cheaply  constructed.  It  is  estimated 
to  cost  $78,436  72. 

DIVISION   NO.   4 3    MILES   72   CHAINS. 

This  division  embraces  the  summit  level.  One  half  of  it  passes 
through  a  swamp  with  an  average  cut  of  seven  feet;  the  remain- 
der averages  from  twelve  to  fifty  feet  excavation.  The  excava- 
tion will  be  expensive,  the  canal  being  located  in  a  ravine,  along 
which  flows  a  small  stream  of  water.  The  whole  amount  of  ex- 
cavation exceeds  seven  hundred  thousand  cubic  yards. 

Thin  division  passes  through  the  Claridon  reservoir  in  tho  same 
manner  that  the  Ohio  Canal  passes  the  Licking  summit  reservoir. 
The  water  will  be  raised  twelve  feet  and  drawn  down  eight  feet. 

Another  reservoir  can  be  constructed  on  the  head  waters  of  the 
Chagrin  river,  and  conveyed  by  an  artificial  feeder,  91  miles  in 
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length,  to  the  north  end  of  the  summit.  This  portion  of  the  canal 
is  estimated  to  cost  two  hundred  and  forty-three  thousand  one 
hundred  and  twenty-four  dollars  and  five  cents. 

DIVISION    NO.    5 18    MILES. 

This  portion  of  the  canal  extends  from  the  north  end  of  the 
summit  to  the  mouth  of  Grand  river.  Fifly*eight  of  the  looks 
are  located  on  this  division. 

No  canal  in  the  State  has  been  constructed  where  so  many  ob- 
stacles have  been  encountered.  From  the  summit  to  its  junction 
with  Grand  river,  it  passes  down  a  narrow  ravine  with  high  btufls 
of  slate  rock,  which  must  be  excavated  for  the  purpose  of  form- 
ing the  towing  path.  The  descent  of  the  ravine  is  so  great  that 
th^  outside  of  the  embankments  must  be  protected  with  stone. 
The  slate  rock  can  only  serve  a  temporary  purpose. 

The  valley  of  the  Grand  river  presents  many  obstacles-,  having 
many  high  wash  banks  composed  mostly  of  slate  rock. 

A  feeder  is  taken  in  from  the  river  at  the  point  where  the  canal 
intersects  it,  about  six  miles  above  Richmond.  From  this  point 
there  is  a  full  supply  of  water. 

The  estimated  expense  of  this  division  is  eight  hundred  and 
eighty-two  thousand  four  hundred  and  ninety-nine  dollars  and 
twelve  cents. 

The  Claridon  and  Munson  reservoirs,  are  estimated  to  cost  fifty 
thousand  eight  hundred  and  three  dollars,  and  sixty -two  cents, 
exclusive  of  lands. 

The  whole  cost  of  the  canal  and  reservoirs  is  estimated  at  one 
million  five  hundred  and  thirty-seven  thousand  one  hundred  and 
fifty-nine  dollars  and  twenty-two  cents.  The  length  is  forty-seven 
miles  and  twenty-eight  chains. 

The  length  of  the  Cuyahoga  feeder  of  the  Pennsylvania  and 
Ohio  Canal  is  fourteen  miles,  making  the  distance  from  the  Penn- 
sylvania and  Ohio  Canal  to  Richmond,  sixty*one  miles  and  twen- 
ty-eight chains. 

The  distance  from  the  same  point  on  the  Pennsylvania  and  Ohio 
Canal  to  Akron,  is  twenty  miles.  Prom  Akron  to  Cleveland, 
thirty -eight  miles.  Whole  distance  by  this  route  to  Cleveland, 
fifty-eight  miles. 

Respectfully  submitted, 

S.  DODGE,  Engineer. 


Digitized  by  CjOOQIC 


8  [  Doc-  No.  103.  ] 

ESTIMATE. 

DIVISION,  HO.    1 LENGTH    6    MILBS   54    CHAINS. 

534  chains  grubbing  and  clearing  at 
157,457  cubic  yards  excayation, 
109,836  cubic  yards  embankment, 
1 2,088  cubic  yards  muck  ditch, 
1,892  cubic  yards  creek  channel 
8,300  cubic  yards  bridge  embankment, 
14,500  cubic  yards  lock  pit  and  embankment, 
4,400  cubic  yards  culvert  pit  and  puddle, 
10,800  feet  culvert  timber, 

350  perches  culvert  masonry, 
4,700  perches  lock  masonry,  - 

5  road  bridges,      -  -  - 

800  perches  lock  protection, 
300  perches  culvert  protection, 


$6  00 

$3,204  oe 

13 

18,894  84 

13 

14,278  68 

12 

1,450  56 

12 

227  04 

16 

1,245  00 

ent,  20 

2,900  00 

25 

1,100  00 

10 

1,080  00 

5  00 

1,750.00 

4  00 

18,800  00 

150  00 

750  00 

2  00 

1,600  00 

200 

600  00 

$67,880  12 


DIVISION,  NO.    2 LENGTH    li*    MILES. 


4  chains  grubbing  and  clearing  at 
4,766  acres  clearing  reservoir, 

62, 1 30  cubic  yards  excavation  in  reservoir, 
8,976  cubic  yards  embankment, 
4,000  cubic  yards  lock  pit  and  embankment 
200  cubic  yards  dam  pit,  (rock) 
119,743  cubic  yards  road  bridge  embankment, 
700  perches  dam  masonry,   - 
1,400  perches  lock  masonry,    - 
200  perches  lock  protection,  - 

1  road  bridge  260  feet  long, 

2  road  bridges  250  feet  long, 

5  road  bridges  150  feet  long, 


$6  00 

m  00 

6  00 

28,596  00 

20 

12,426  00 

15 

1,346  40 

at,   25 

1,000  00 

1  00 

200  00 

It,     16 

17,961  45 

6  00 

4,200  00 

4  00 

5,600  00 

1  50 

SOO  00 

2  00 

520  00 

i  00 

1,000  00 

2  00 

1,500  00 

$74,673  85 
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Dl^iI5lO|l,   NO.    S — 7    mifX3   22  CHAINS. 

582  chainsgrubbing  and  clearing  at  -      $7  00  $4,074  00 

4*96,304  cubic  yards  excavation,              -             12  23,656  48 

t03,512  cubic  yards  embankment,          -             IS  13,456  66 

3,874  cubic  yards  creek  channel,         -            13  464  88 

11,640  cubic  yards  muck  ditph,              -          -12  1,396  80 

1,900  cubic  yards  feeder  excavation,  -^    '       12  228  OO 

1,500  cubic  yards  dam  pit,       -            -'           40  600  00 

€,800  cubic  yards  bridge  embankment,             15  1,020.00 

S,800  cubic  yards  culvert  pit  and  puddle,         25  70d  -00 

16,000  cubic  yards,  lock  pit  and  embankment,  20  3,200  00 

6,000  perches  lock  masonry,  -             -        4  00  24,000  00 

220  perches  culvert  masonry,           -         5  00  1,100  00 

5,400  feet  culver  timber,        .     .       -              10  540  00 

4  road  bridges,     -            -            -      150  00  600  00 

1  dam  70  feet  long,  stone  abutments,  timber  breast 

and  gravel  foundation,             -            -  1,400  00 

950  perches  lock  protection,            -        2  00  1,900  00 

100  perches  culvert  protection,       -        2  00  200  00 


vrvisioiv,  NO.  4 — (summit,)  3  miles,  72 

120  chains  grubbing  and  clearing,         $6* 
182  chains  grubbing  and  clearing,  25 

59,601  cubic  yfirds  excavation  in  swamp, 
#77,717  cubic  yards  excavation  in  summit, 
7,998  cubic  yards  embankment, 
1,500  cubk:  yards  itiudc  ditch, 
2,000  cubic  yards  bridge  embankment, 

550  cubic  yards  culvert,  pit  and  puddle, 
^,150  feetcuhrert  timber,  -  ^ 

I  road  bridge         .  ^^  - 


$78,4S6  72 

CHAinS. 

00 
00 

to 
is 

18 
13 

|730  00 

4,800  00 

11,930  SO 

33S«64e  61 

lfiS9  74 

195  00 

15 

900  00 

9« 

197  90 

10 

815  00 

.' 

-150  00 

f  343,1^  05 

2— ?MC.  no.    100. 
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nvmON,  NO.   ^ L£lfOTH  18  lOLSS* 


1^0  chains  grubbing  and  clearings 


96  00        $8^40  00 


13  29,889  86 
30  30,000  00 

14  110,480  44 
13  3,744  00 
13  25,442  04 


229,922  cubic  yards  excavation, 
100,000  cubic  yards  slate  rock, 
789^146  cubic  yards  embankment, 
28,800  cubic  yards  muck  ditch, 
195,708  cubic  yardd  cr^ek  channel, 

21,600  cubic  yards  bridge  embankment,         15  3,240  00 

t32,000  cubic  yards  lock  pit  and  embankment,  20  46,400  00 

9,050  cubic  yards  culvert  pit  and  puddle,     25  2,262  50 

7,000  cubic  yards  dam  pits,            -              60  4,200  00 

4,980  cubic  yards  feeder  excavation,             13  647  40 

4,592  cubic  yards  feeder  embankment,         14  642  88 

91,300  perches  lock  masonry,  -       ^  5  50        .502,150  00 

1,250  perchep  culvert  masonry,     -          6  00  7,500  00 

10,800  feet  culvert  timber,               -              10  1,080  00 

12  road  bridges,            -            -      150  00  1,800  00 

13,340  perches  lock  protection,        -          2  00  26,680  00 

23,100  cubic  yards  bank  protection,              3P  69,300  00 

Dam  No,  l,  wood  breast  and  stone  abutments,    1,800  00 

Dam  No.  2,        do            do            do  2,300  00 

Dam  No.  3,        do            do            do  4,300  00 


f88g,499  12 


CLAIUDOK   IIBSBRVOIB. 

25  chains  grubbing  and  clearing  at      $4  00  $100  00 

800  acres  clearing  reservoir,           -        8  00  ^6,400  00 

33,000  cubic  yards  reservoir  embankment,      15  4,950  00 

750  cubic  yards  muck  ditch,            -            12  90  00 

7,200  cubic  yards  lock  pit.  and  embankment,  20  1,440  00 

S,800  perches  lock  masonry,             -        5  00  14,000  00 

450  perches  lock  protection,           -        2  00  900  00 


187,880  00 
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ICUKSON   RXlKRyOIB. 

114  chains  drubbing  an^  clearing  at      $4  00  456  00 

350  acres  cTearing  reservoir,            -        9  0(f  8,150  00 

137,944  cobic  yards  excRYfltion,             -             12  16,469  28 

1 5,5 1 8  cubic  yards  embankment,          -          'IS  2,018  34 

1,000  cubic  yards  muck  ditch,            -            12  120  00 

600  cubic  yards  bridge  embankment,           12  60  00 

2  road  bridges,    -            -            -       75  00  ,159  00 

Bulk  head,       ....  500  00 

•22,923  6t 
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[  Doc.  No.  104.  ] 


COMMUNICATION  FROM  THE  GOVERNOR, 

TRANSmmif O  THE   RSnONATlOK   OF  PHILO  WXLTON,  ES^  AS0OOIATB 
JUDOX   lOR  THS  COUNTY  OF   MKDDIA. 


ExBcuTivE  Offiob,  Ohio, 

Tq  thi  General  Afiemhif: 

A  TacaQcy  hat  oceorred  in  the  ofioe  of  At80oiata  Judge,  for  the 
ooQDt J  of  Medina^  in  ooaeequetioe  of  the  reeign«tioii  of  Phuo  Welton, 
Biq. 

Bespoctfiflly^ 

WILSON  SHANNON. 
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SPECIAL  REPORT 

0»  THI 

AUDITOR  OF    STATE, 

;iN  RELATION  TO  THE  EXPENSES  OE  THE  BOARD  OF  BANK 
CCOMMISSIONERS. 


AUDITOR  OF.  STATE'S  OFFICE, 

CoLUMBUSv  March  14,  1840. 

To  the  Honorable  House  of  Representatives^ 

Gentlemen — In  compliance  with  your  resolution  of  the  Idth  inat.* 
in  relation  to  the  expenses  oi  the  Board  of  Bank  CommissionerSi  I 
have  the  honor  to  submit  the  following  report: 
•    There  has  been  paid  to  the  Commissioners  for  per  diem  allpwance, 
the  following  an)Ount^: 

W;m.  S.  Hatch,        ...  -        $264  00 

Eber  W.  Hubbard,  -  -  -  472  60 

Geo.  W.  Manypenny,  -  -  -  363  00 

$1,099  50 


There  has  been  paid  them  for  mileage,  the 
following  amounts: 

Wm.  S.  Hatch,        ...            - 
Eber  W.  Hubbard, 
Gto.  W.  Manypenny, 

$220  80 
287  40 
230  80 

$738  00 

There  has  been  paid  for  postage,  from  the  Governor's 
contingent  fund,  -  -  ^  -  74  06 

Total  payments  for  board,  t  .-  -  $1,911  B% 

RespectfuHy  submitted, 

JOHN  BROCGH, 
Alitor  of  State. 
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Doc.  No.  106. 


SPECIAL    REPORT 

OP  THE 

BANK  COMMISSIONERS, 

RELATIVE  TO  THE  MIAMI  EXPORTING  COMPANY 
March  \i,  1840. 


Digitized  byCjOOQlC 


Digitized  by  CjOOQ IC 


[Doc.  No.  lOC,]^ 


REPORT 


BANK  COMMISSIONEBTS  OPPK3E, 

CoLUMBiTS,  Marchi  13,  1840. 

7o  the  Honorable  the  Senate  of  Ohio: 

The  following  resolution  of  your  Honorable  bodj,  adopted  Marek 
12, 1840,  has  been  received,  to  wit: 

^^Whereas^  in  a  communication,  published  in  the  Ohio  State  Joarnali 
of  the  9th  inst.y  the  Board  of  Bank  Commissioners  are  charged  with 
**dowhright  falsehood,^'  in  the  statement  made  inaheir  first  annual  re- 

Sort,  in  relation  to  the  liabilities  of  the  directors  and  officers  of  the 
liami  Exporting  Company,  of  Cincinnati,  and  the^Western  Reserve 
Bank:   Therefore  be  it 

Resolved  by  the  Senate,  That  the  Board  of  Bank  Cornmissioners  re- 
port to  the  Senate  true  copies  of  the  schedules  containing  the  liabilities 
of  the  officers  and  directors  of  said  Miami  Exporting  Company,  and  of 
the  Western  Reserve  Bank,  taken  at  the  time  of  their  inspection  of 
said  institutions,  together  with  a  statement  of  the  manner  in  Which 
said  schedules  were  furnished  to  them. 

I  have  the  honor  to  report,  herewith,  a  true  copy  of  the  schedule  am- 
taining  the  liabilities  of  the  officers  and  directors  of  the  Miami  Export- 
ing Company,  as  furnished  to  the  Bank  Commissioners,  by  the  cashier 
of  said  company,  at  the  time  of  their  inspection  of  said  institution. 

The  manner  in  which  said  schedule  Was  furnished  to^the  Comnut- 
sionerSfWaa  as  follows: 

The  Commissioners  requested  the  cashier  of  said  company,  to  hare 
made  out  "a  schedule  of  the  respective  liabilities  of  the  board  of  direc- 
tors and  officers  of  the-Miami  Exporting  Company,  tp  the  institntioo, 
either  as  principals  or  security,  directly  or  indirectly,  together  with 
the  amount  of  stock  held  by  them  in  said  institution,  May  31, 1839.^ 

And  the  same  was  made  out  by  an  officer  or  clerk  of  said  company, 
and  furnished  by  the  cashier,  to  the  Commissioners,  under  thesadQtioii 
of  his  oath. 

By  adding  up  the  columns  of  the  schedule,  it  will  be  seen  that  the 
liabilities  of  the  directors  and  officers  as  principals,  under  the  heada 
of  "drawer,^^  ''payor  and  acceptor  of  bills,^'  amount. to  the  sum  of 
$295,677  23;  and  their  liabilities  as  endorsers,  to  the  sum  of  $21 1,- 
660  39,  being  the  exact  amounts,  as  shown  in  the  Bank  Como^iaiioQers 
first  annual  report  to  the  General  Assembly. 
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It  will  be  Been  by  the  above  amounts,  that  the  liabilities  of  theofr 
eers  and  directors,  as  furnished  to  the  Commissioners  by  the  cuhier 
of  the  company,  exceed  the  amount  of  notes  and  bills  disoounted,  then 
existing.  The  notes  and  bills,  so  far  as  placed  before  the  Conuniisioo- 
ers,  were  particularly  examined,  and  agreed  in  that  respect,  withtbe 
book  account  of  the  company.  The  discrepancy  existing  between  this 
amount, and  the  amountof  th^direclors  and  officers^  liabilities,  beloDgs 
to  the  officers  and  directors  of  the  company,  and  oo|  to  the  BackCco- 
missioners  to  explain.  ^ 

If  any  ^'downright  falsehood''  exists  in  relation  to  the  liabilities  of' 
the  directors  and  officers  of  the  Miami  Exi^orting  Company,  io  tlie  ' 
statement  made   by  the  Commissioners  in  their  first  annual  report 
thtit  ^downright  falsehood'^  must  be  sought  for  in  the  schedule  for 
nished  by  the  cashier  of  said  company,  to  the  Commissioners— and  not 
in  their  statement  made  in  strict  accordance  with  it. 
,    It  may  not  be  improper  here,.to  add,  that  one  of  the  CommissioDcrs 
lias  ascertained  that  the  liabilities  of  the  officers  and  directors  of  tiiis 
institution  have  been  very  much  diminished  since  the  time  of  illspe^ 
'tion — a  large  amount  of  those  liabilities  having  been  upon  billsof  ex- 
change on  foreign  points,  which,  having  matured,  have  been  paid. 

Such  was  the  amount  of  that  diminution  a  short  time  since,  tbat  the 
Tiabilities  of  the  directors  and  officers  varied  but  little  f roro  tbe  amovit 
of  stock  then  held  by  them. 

Respectfully  submitted, 

WILUAM  S.  HATCH, 

Bank  Commtnom,    i 


SCHMIDULE  of  the  reneciive  liabiUties  of  the  Board  of  DiredorteMi 
Ofioon  of  the  ikkmi  Exporting  Company^  to  the  insiUuiioih  f^^ 
prmcipaU  or  titcuritp,  directly  or  indirectly^  together  with  ike  OMff^ 
of  stock  held  by  them,  in  aaid  institution^  May  31, 1839. 


I  of  Dhwtton. 


•N.  W.  Thomas,  <k  Co.- 

W.  W.  Th0mas, 

John  W.Oolemani 

•W.  B.  Morris, 

•Daniel  6ano, 

W.O.Shands, 

'Jkmes  Taylor, 

8.  J.  Bi^wne, 

a  &Hunt, 

Warren  Hart8horne,firm 
r    •fBartshomedsCo. 


A«  payor  A  ae 
etptor  0/  bUlt. 


93  $1 


$44,181 

10,25a  00 

70,SS8  «3 

42,970  42 

6,910  00 

6,320  00 

4,220  00 

26,176  00 

1,600  00 

1,730  00 


EDdoraer. 


1,710  20 

19,460  00 

13,062  19 

76,860  00 

834  00 

1,134  00 


hmmtti 


$38,668  60 

8,366  11 
28,600  00 

3,376  00 


29,260  00 
1,370  Oo| 


3,000  00 
882  94 


If 0.1 


306 
612 

48 
110 
lOU 
477 

20 
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Doc.  No.  107. 


SPECIAL   REPORT 


OF  THE 


BANK  COMMISSIONERS, 

l^ELATiVE  TO   THE   WESTERN    RESERVE   BANK. 
March  13,  1840. 
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«EPORT, 


BANK  COMMISSIONER'S  OFFICE, 

CoLiTMBUS,  March  13,  184Q. 

To  the  Honorable  the  Senate  of  Ohio: 

The  following  resolution  of  your  honorable  body,  adopted  March 
iS^  1640y  has  been  duly  received,  to  wit: 

^^WhereaSj  in  a  communicaiion  published  in  the  Ohio  State  Journal, 
of  the  9th  inet.,  the  Board  of  Bank  Commissioners  are  charged  with 
/doworigbt  falsehood,^  in  the  statement  made  in  their  first  annual  re- 
port, in  relation  to  the  liabilities  of  the  directors  and  officers  of  the 
Miami  Exporting  Company  of  Cincinnati,  and  the  Western  Reserve 
Bank :     Therefore  be  it 

^^Beeohml  iy  the  Senate,  That  the  Board  of  Bank  Commissioners,  re- 
port to  the  Senate  true  copies  of  the  schedules  containing  the  liabilities 
of  the  officers  and  directors  of  said  Miami  Exporting  Company,  and  of 
the  Western  Reserve  Bank,  taken  at  the  time  of  their  inspection  of 
said  institutions,  together  with  a  statement  of  the  manner  in  which 
said  schedules  were  furnished  to  them:^' 

I  liave  the  honor  to  report  herewith  a  true  copjf  of  the  schedule  bon- 
tainin^the  liabilities  of  the  officers  and  directors  of  the  Western  Re- 
serve Bank,  as  furnished  tp  the  Bank  Commissioners  by  the  Cashier 
of  said  bank,  at  the  time  of  the  inspection  of  said  institution.  < 

The  manner  in  which  said  schedule  was  furnished  to  the  Commis- 
sionera,  was  as  follows : 

The  Commissioners  requested  the  cashier  of  said  bank  to  have  made 
out  a  '^schedule  of  the  liabilities  of  the  directors  and  officers  of  the 
Western  Reserve  Bank,  to  the  institution,  as  principals  and  as  securi* 
ty,  directly  or  indirectly,  with  the  amount  of  stock  owned  by  each.^^ 
And  the  same  was  m^e  out  by  the  said  cashier  in  person,  and  by  his 
own  hand,  and  furnished  to  the  Cpmmissioner,  authenticated  by  hie 
signature,  and  sanctioned  by  his  oath. 

By  adding  up  the  columns  of  the  schedule,  it  will  be  sean  that  the 
liabilities  of  the  directors  and  officers  as  principals,amount  to  the  sum  of 
$16,1 13  00,  and  their  liabilities  as  security,  to  the  sum  of  $37,160  00, 
and  the  amount  of  their  stock  to  the  sum  of  $42,937  50;  being  the  ex- 
act AtnountB  as  shown  in  the  Bank  Commissioner's  first  annual  report 
tfi  the  General  Assembly. 
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If  any  **down  right  falsehood'^  exists  in  relation  to  the  Uabilitietoff 
or  the  amount  of  stock  held  by  the  directors  and  officers  of  the  NVea- 
tern  Reserve  Bank,  in  the  statement  made  by  the  CommiBsiooersnn 
their  first  annual  report,  that  ^Mown right  falsehood^  must  be  sought 
for  in  the  schedule  furnished  by  the  cashier  of  said  bank  to  the  Com- 
missioners, and  not  in  their  statement  made  in  exact  accordance  with 
it. 

If  there  be  direotors  of  the  Western  Reaerve  Bank^  whoee  names 
have  been  omitted  or  suppressed  by  the  cashier^  and  who  now  feel 
aggrieved  that  their  names,  together  with  the^mount  of  their  stocky 
have  not  been  included  in  the  schedule,  it  seems  but  reasonable  that 
that  grief  should  have  found  utterance  aga^nat  tiie  .cashier  of  their 
bank,  who  made  out  and  furnished  the  tichedule^nder  the  sanction  of 
an  oath,  rather  than  against  the  Bank  Comn^issioqers,  who  reposed 
confidence  in  its  truth. 

I  would  respectfully  add,  that  some  ajnei>dmefit  to  the  law  of  Febru- 
ary 25,  1839,  appears  to  be  necessary,  in  order  that  every  officer, 
agent,  or  clerk  of^any  bank,  who  shall  make  fal9e  stutements,  or  fkUa 
entries  in  the  books  of  any  banjc,  or  who  tball  ^exhibit  •r  (umtah  Mse 
statements,  schedules, or  other  papers,  ivith  intent  to  deceive  the  bank 
commissioners,  as  to  the  cond^tipn  of  such  bank,  abould  ^  deema^ 
guilty  of  ap  offenc%  and  be  subject  to  puniakment  therefor. 
Respectfully  submittadt 

WM.  S.  HATCH, 


(COPY.) 

SCHEDULE  rfthe  Uahlilies  of  the  Directon  and  OMeer§  qfike  Wm- 
em  Bmrnve  JS^/b,  to  the  instUiUwn^  as  ffrnunpaU  ana  as  Mtcwrity^  ared- 
lf4r  indirtctlf^  with  tke  ammaU  qf  ttock  owied  by  each: 


Mmm«i  of  DImion  orOfficen. 

AM*iit.  n  yrtn- 
a1|wI. 

Amt.M  Moutty. 

Ammmoi^mm^ 

Gko.  Parsons, 

$24,840  00 

$16,922  50 

Francis  Freeman, 

2,000  00 

3,187  50 

John  Kinsman,      •        .        . 

f7,8tO  Op 

860  00 

2,520  00 

John  W.  Seely,  -        -        * 

t40  00 

6,000  00 

A.Adame,      .... 

4,800  00 

1,400  00 

575  00 

Fred.  Kinsman,  - 

7,820  00 

2,110  00 

Danl.  Gilbert, 

1,993  00 

500  00 

Dilltngfaam  Clark, 

500  00 

11,122  50 

(SigiMld.) 


RALPH  UCKOI. 
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SPECIAL  REPORT 


OF  TVM 


CANAL  FUND  CX)MMISS10NERS, 


IN    REPLY  TO   A  RESOLUTION   OF    THE   HOUSE   OF   REPRESENTATIVSS, 
CONTAQflNO  IN<IUIRIS8  RELATIYB  TO   «HB  MISSION  TO  BNOLAND. 


February  ^,  \^iO. 


Digitized  by  CjOOQIC 


Digitized  by  CjOOQIC 


[  Doc.  No.  109. 3 


REPORT. 


ToihiBmoraiUiheSouHof  Sepre$miatwes 

The  Canal  Fund  OommisBioneni  have  been  officially  notified  of  the 
adoption  of  the  following  resolution,  by  the  House,  to  wit: 

**IUBolvedy  That  the  Canal  Fund  Commissioners  be  requested  to  com- 
municate to  this  House,  at  the  earliest  practicable  day,  information  upon 
the  following  points  of  inquiry,"  viz: 

^*1:  At  what  time  was  the  mission  to  England,  referred  to  in  the  re* 
port  of  the  2Sd  of  January,  first  determined  upon,  and  at  what  time 
were  the  plates  for  the  necessary  bonds  contracted  for  and  executed, 
and  by  whom  was  that  contract  made? 

*<9:  Did  the  ^'reluctance"  of  the  Commissioners  alluded  to,  arise  from 
ian  opposition  to  the  policy  or  propriety  Of  the  mission,  or  from  the  refusal 
of  either  pf  the  other  Commissioners  to  accompany  himi 

<<3:  Ai\et  the  first  order  of  the  Board  in  favor  of  the  mission,  was 
made,  did  or  did  not  a  majority  of  said  Board,  ujpon  the  receipt' of  subse- 
quent information,  reconsider  the  vote,  or  decide  against  the  policy  of 
said  mission,  and  if  so,  for  what  specific  reasons,  and  upon  what  consid* 
erations  was  the.  mission  afterwards  sanctionedl 

**Ai  If  said  order  was  reconsidered,  or  the  mission,  so  decided  to  be 
inexpedient,  did  the  Commissioner,  who  afterwards  went  abroad,  parti- 
cipate in  that  reconsideration,  or  decision;  and  what  action  did  he  take, 
at  that  time,  in  relation  to  said  mission,  and  the  decision  of  the  Board? 

<<5:  Bid  or  did  not  that  Commissioner  take  out  sterling  bonds,  for  sale, 
bearing  interest  at  six  per  cent.,  payable  in  London^  and  if  so,  and  a 
sale  of  these  bonds  had  been  effected,  what  would  have  been  the  annual 
liability  of  the  State  upon  them,  computing  interest  and  exchange  on 
London? 

<^6:  Did  or  did  not  the  arrangement  with  the  Barings,  authorize  the 
sale  of  Ohio  Stocks  in  London,  at  a  less  than  oar  value,  and  if  so,  was 
that  arrangement  consistent  with  the  laws  of  the  State? 

*<7:  Would  this  ^'arrangement"  have  been  of  advantage,  or  could  it 
have  been  made  available,  in  the  payment  of  the  January  interest,  with- 
out an  infringement  of  the  laws,  except  for  the  failure  of  the  North 
American  Trust  and  Banking  Company  to  meet  its  liabilities  to  the  State; 
and  would  not  that  interest  have  been  paid  without  this  arrangement,  if 
said  company  had  punctually  fulfilled  its  obligations? 
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«<8:  Wu  not  said  ''arrtngement"  used  for  this  purpose,  tt  die  tkk» 
and  for  the  use,  of  said  company,  they  agreeing  to  sustain  the  loss  nndw 
it,  for  the  reason  of  the  failure  alluded  to? 

*<9:  Is  any  stock,  now  in  the  hands  of  the  Barings,  on  acoount  of  the 
State  of  Ohio,  and  if  so,  is  the  sale  of  any  portion  authorized  at  a  less 
price  in  London,  than  the  par  value  thereof?'^ 

In  reply  to  these  several  '^points  of  inquiry,"  the  Fund  CommissioneiB 
respectfully  answer: — 

1:  That  shortly  after  the  Board  returned  from  New  York,  in  May  last, 
they  met  in  Lancaster,  for  the  transaction  of  business.  It  was  then  de- 
termined to  meet  in  New  York^on  the  16th  day  of  June,  ensuing,  pre- 
pared to  proceed  to  England >  in  case  it  was  deemed  necessary,  in  order 
to  negotiate  loans;  the  Comraissionets,  at  the  same  time  determined,  if 
they  went  abroad,  that  it  would  be  expedient  to  carry  out  sterling  bonds, 
the  principal  and  interest,  payable  in  London,  beUeving  "tiiat  they  would 
not  only  be  found  more  saleable,  but,  that  they  would  bring  a  higher 
price,  than  certificates  of  stock.  AccoMingly,  Samuel  F.  Maccriu^ken,  was 
appointed  a  committee,  to  instruct  the  agent  of  the  company,  at  New  Yeik, 
to  contract  for  two  copper  plates,  one  for  £500,  and  one  for  £200,  which 
contract  was  made  by  Robert  White,  Cashier  of  the  Manhattan  Company, 
with  Messrs^ Rawden,  Wright,  Hatch  k  Co.,  of  tha^  city.  On  the  15th  of 
June,  the  Commissioners  met  in  New  York,  and  there  renewed  thar 
efforts  to  dispose  of  stock,  until  sometime  in  June,  but  mith  little  success. 
From  the  great  pressure  and  embarrassment  under  which  the  monetajj 
affairs  of  the  country  were  then  laboring, the  board  despaired  of  being  able 
to  negotiate  in  season,  loans  sufficient  to  meet  the  requisitions  w  the 
Board  of  Public  Works.  With  this  prospect  of  thin^  before  them,  they 
determined  as  a  last  resort  to  try  what  could  be  done  in  a  European  mar- 
ket. It  was  agreed  that  S^uel  F.  Maccracken,  should  undertake  the 
**mission"  to  England,  and  the  necessary  arrangements  were  at  once  made 
for  that  purpose.  Soon  after  hie  passisLse  had  oeen  taken,  the  steamship 
**6reat  W  estern"  arrived  from  England,  bringing  intelligence,  in  relation 
to  the  price  and  demand  for  American  securities,  in  that  market,  of  a  char- 
acter much  less  favorable  than  had  been  aniicipated.  The  receipt  of 
this  intelligence  caused  the  Commissioners  to  doubt  upon  the  expediency 
of  ftie  missioa,  which  thev  at  first  determined  to  abandon.  They  at  no 
time,  felt  very  sanguine  of  its  success,  but  as  they  had  already  incurred 
much  of  the  expense  necessary  for  its  outfit,  and  hoping  that  an  improve* 
ment  in  the  demand  for  the  stocks  of  this  country,  might  take  place»  the 
mission  was  finally  determined  upon.  The  Commissioners  felt  much  em- 
barrassment in  deciding  upon  what  course  they  should  pursue  in  amauer 
which  involved  so  much  of  interest  to  the  State.  In  order  to  raise  the 
funds  required,  they  considered  i;  their  duty  to  leave  no  means  untried, 
which  the  legislature  had  placed  in  their  power;  it  was  therefore  conclud- 
ed, that  Mr.  Maccracken  should  proceed  on  his  voyage  to  England;  and, 
on  the  25th  day  of  July,  he  sailed  from  New  York  for  Liverpool. 

S:  The  *'reluctance"  alluded  to, as  felt  by  the  Commissioner,  who  was 
charged  with  the  mission,  did  not  arise  from  his  opposition  to  the  policy, 
but  refers  to  his  unwillingness  to  undertake  the  responsibility  alone,  of 
the  duties  which  it  imposed.  It  was  thought  proper  that  a  quorum  of 
Commissioners  should  remain  at  home,  to  transact  the  usual  buainess  of 
the  Board. 
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3:  The  inqmries  contained  under  this  head,  are  fully  answered  in 
the  reply  to  the  first  point  of  inquiry. 

4:  The  members  of  this  Board  have  always  participated  in  all  of  its 
deliberations  and  decisions.  The  Commissioner  who  went  abroad,  took 
no  action,  separate  and  apart  from  his  associates* 

5:  The  Commissioner  took  out  with  him  sterling  bonds  to  the  amount 
of  nine  hundred  and  ninety  thousand  dollars,  of  six  per  cents,  and  a  like 
mmout  of  &ve  per  cents,  of  which  he  was  authorized  to  sell,  not  exceeding 
in  the  aggregate,  more  than  nine  hundred  and  ninety  thousand  dollars, 
nor  at  less  than  at  their  par  value  in  London.  A  sale  could  not  be  effected, 
within  the  limits  of  his  instructions.  In  case  a  sale  had  been  effected,  it 
would  have  produced  from  8  to  9  per  cent,  above  the  par  value  of  the 
stock  in  New  York,  which  was  then  the  difference  of  exchange,  in  favor 
of  England. 

6:  In  the  ^'arrangement''  entered  into  with  the  Barings,  it  was  ex- 
pressly stipulated,  that  no  sale  of  Ohio  stocks,  made  by  them,  should  be 
effected,  at  lees  than  their  par  value. 

7:  As  no  definite  ''arrangement"  had  been  contracted  with  the  Bar- 
ings which  would  have  had  the  effect  to  infringe  any  law  of  the  State,  it 
eould  only  have  been  made  available  to  meet  the  January  interest,  by  the 
sale  of  Ohio  stocks  at  par.  A  provisional  arrangement  was,  however,  con- 
cluded with  that  house,  by  which  the  Commissioners  were  authorized  to 
▼alue  upon  it,  at  any  time,  for  an  amount  not  exceeding  j^0,000,  upon 
condition,  that  a  sufficient  amount  of  Ohio  stock,  uninstructed  as  to  price, 
was  deposited  with  them,  as  security  for  the  payment  of  the  drafts  or 
bills  drawn.  To  have  perfected  this  agreement,  so  as  to  have  enabled 
the  Commissioners  to  draw  on  account  of  the  State,  the  consent  of  the 
Legislature  must  first  have  been  obtained.  A  necessity  for  this  applica- 
tion did  not  arise.  The  ''arrangement''  was,  however,  made  available,  in 
the  payment  of  the  January  interest,  by  reason  of  the  failure  of  the  North 
American  Trust  and  Banking  Company  to  meet  its  indebtedness  to  the 
State.  One  hundred  and  sixty  five  thousand  dollars  of  the  State  stock, 
owned  by  thi^company,  was  placed  in  the  hands  of  the  Co^pmissioners, 
to  be  forwarded  to  the  Messrs.  Barings,  and  sold  for  account  of  the  com- 
pany, without  limit  as  to  price.  The  Commissioners  drew  their  bills  for 
J^30,000  against  this  stock,  and  thus  the  proceeds  were  made  available  to 
meet  the  interest  due,  January  1 ,  1840.  If  the  North  American  Trust  aid 
Banking  Company  had  punctually  fulfilled  its  obligations  to  the  State,  any 
procedure  under  the  "arrangement"  would,  of  course,  have  been  un- 
necessary. 

8:  The  stock  sold  under  this  "arrangement"  was  at  the  risk,  and  for 
account  of  the  North  American  Trust  and  Banking  Company. 

9:  On  the  return  of  the  Commissoner  from  England,  the  Board  trans- 
mittedto  the  Messrs.  Barings,  seven  hundred  and  sixty  thousand  dollars, 
of  Ohio  six  per  cents,  redeemable  at  the  pleasure  of  the  State,  in  the  city 
of  New  Yorlc,  after  the  year  1860«  which  they  were  instructed  not  to  sell, 
at  less  than  their  value  in  that  city. 

Respectfully  submitted, 

SAMUEL  F.  MACCRACKEN, 
DANIEL  KILGORE, 
JOS.  S.  LAKE. 
Ohio  Canal  Fund  Commiirioners, 

CoLUVBUS.  February  SO,  1840. 
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COMMUNICATION  FROM  THE  GOVERNOR. 


EXECUTIVE  OFFICE,  OHIO, 

CoLUMBxrs,  Moareh  19, 1840. 

lb  tAe  GeMTcl  Jb$emblff: 

A  Tacancy  has  occurred  in  the  Board  of  Bank  Commissioners  of 
the  State  of  Ohio,  occasioned  by  the  resignation  of  George  W. 
Hanypenny,  Esq.,  a  member  of  said  Board,  which  was  this  day  re- 
ceived. 

Very  respectfully, 

WILSON  SHANNON., 
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Auditor  op  States  Office, 

Columbus,  JVfarcA  12,  1840. 

To  the  Honorable  General  Assembly: 

Gentlemen:  Agreeably  to  the  provisions  of  the  act  to  provide  fojp 
the  distribution  and  investment  of  this  States  proportion  of  the  Sur- 
plus Revenue,  passed  March  24,  1837,  I  have  the  honor  to  submit  to 
you  copies  of  the  reports  received  at  this  office  from  the  several  coun- 
ties, of  the  mode  and  manner  in  which  said  fund  has  been  invested^ 
and  the  management  and  proceeds  of  the  same  for  the  past  year. 

The  counties  of  Adams,  Athens,  Champaign,  Fayette,  Henry,  Han- 
cock, Jackson,  Lawrence,  Lorain,  Madison,  Mercer,  Morgan,  Pickaway^ 
Ross,  Sandusky,  Trumbull,  Van  Wert,  Wayne,  Williams  and  Woo4t 
have  not  reported  according  to  law. 

Of  these,  the  Revenue  belonging  to  Jackson,  Lawrence,  Mercer, 
*  and  Van  Wert,  has  been  loaned  by  the  Auditor  of  Slate  to  the  Canal 
Fund  Commissioners  and  the   inte4*est  thereon,  at  6  per  cent,  being 
provided  for  and  paid. 

Having  but  one  copy  of  the  document,  the  same  has  been  transmit* 
ted  to  the  Senate. 

Respectfully  submitted, 

JNO.  BROUGH. 
Atiditor  of  Siaie. 
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STATEMENT. 


The  Fund  Commissioners  of  Allen  county,  in  t'he  State  of  Ohio,  in 
oompliance  with  the  duty  assigned  them  by  law,  present  the  Ibllowiag 
as  a  correct  exhibit  ot  the  surplus  fund  received  by  them  from  the 
State  Treasurer,  for  the  year  A.  D.,  1039. 

Eeceived,  May,  1837,  of  the  State  Treasurer —-.  #6,614  69  0 

Eeceived,  July,  1837,  of  the  State  Treasurer 2,807  34  6 


Whole  amount  received 8  4S2  03 


5 


All  loaned  to  individuals,  at  7  per  cent,  per  annum. 
Amount  loaned  and  secured  by  mortgage  on  real  estate,  $6,412  03  6 
By  other  adequate  security 2  010  00  0 


Whole  amount  loaned 8  422 


03  5 


Amount  loaned  in  the  several  townships: 

In  Bath        township g4  772  03  6 

Jackson        do     .' 700  00  0 

German        do     *..: ^  j  Ooo  00  i) 

Duchequett  do     950  OO  0 

ll^^y  .          ^o 200  00  0 

bhawnee       do 200  00  0 

Union           do     '  150  oo  0 

Amanda       do     450  qo  0 

8,422  03  6 

Aniount  due  and  not  in  suit ^303  gg  q 

Amount  of  interest  due  on  same 34  78  0 

Whole  amountdue  and  not  iaauit ^^4  47  o 
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Amount  of  interest  due  from  the  first  of  January,  IBSS, 
to  the  first  of  January,  1839 $589  64  i 


Amount  of  interest  received  in  same  time 9554  74  2 

Deduct  for  common  school  fund,  5  per  cent,  of  amount 

due 421   10  2 

133  66  0 


Get^ertU  Expemes. 

To  paid  printers  fees » $3  75  0 

Amount  available  for  the  county,  of  the  two  per  cent-      $129  91  0 

D.  D.  TOMPKINS, 


IdUAy  January  1,  1840. 


JOHN  W.  THOMAS, 
J^tinc^  Com,  of  Allen  county. 


ASHTABULA  COUNTY. 

A  statement  showiifg  the  amount  of  surplus  revenue  received  from 
the  State  of  Ohio,  and  its  disposition,  in  Ashtabula  county. 

The  amount  received  from  the  State,  in  May,  A.  D., 

1837,  is ' $22,531  78 

The  amount  received  from  the  State,  in  July,  1837,  is--*-       11,265  89 

33,797  67 


The  amount  of  said  fund  loaned  the  county,  at  6  per 

cent,  per  annum,  is $4,300  00 

The  anxiunt  loaned  to  individuals,  secured  by  loan  and 

mortgage,  is,  at  7  per  cent,  semi-annually  in  advance,       28,797  67 

The  amount  loaned  to  individuals,  on  other  adequate 

security,  at  6  per  cent,  per  annum 700  00 

33,797  67 
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The  amount  loaned  in  Ashtabula  town8hi|>,  is $2,800  00 

Austinburg         "         2,000  00 

Andover             "         1,000  00 

Cherry  Valley  "         • 750  00 

Colebrook           "         600  00 

Conneaut            "         2,860  00 

Denmark            «         - 350  00 

Geneva              •*         1,615  89 

Harpersfield       '<         - 1,900  00 

Hartsgrove        •*         • 500  X)0 

Jefferson.           «         1,000  00 

Kingsville          "         1,850  00 

LenoB                 "         600  00 

Morgan              "         850  00 

Millsford            "         8dO  00 

Monroe              "         1,450  00 

New  Lyme        «         68178 

Orwell               **         500  00 

Pierpont             "         600  00 

Rome                 « 850  00 

Richmond          «*          400  00 

Saybrook           "         1,050  00 

Sherfield            «         -  1,050  00 

Trumbull           « 350  00 

Wayne               «         1,050  OO' 

Williamsfield     "           950  00 

Windsor            «<         1,300  00 

29,497  67 

The  annual  incqme  of  said  fund,  is ••••  $2,315  84 

The  amount  of  interest  upon  interest 78  83 

2,394  67 


The  amount  paid  for  managing  said  fund,  is  as  follows,  to  wit: 

The  amount  paid  J.  Tuttle,  for  services  as  Fund  Commis- 

sioner»is $4  00 

The  amount  paid  A.Turner,  for  same,  is -  •         4  00 

G.  W.St.  John,  for  same 4  00 

E.  G.  Luce,  as  agent  for  said  board 14  00 

S.  T.  Taylor,  for  printing,  ia- 1  00 

H.  PasMtt    ^        *•  6  00 

33  00 
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FUND  COMMISSIONERS'  OFFICE, 
issmaoif,  January  6, 1840. 

The  Slate  of  Ohio,  Aihiabula  County,  a: 

We  icfo  hereby  certify,  that  the  above  and  foregoing,  exhibits  the 
true  and  correct  state  of  the  surplus  revenue  received  from  the  Stale 
oif  Ohio,  as  Ashtabula  county's  proportion  of  the  same,  at  this  date. 
In  testimony  whereof,  we  have  hereunto  set  our  hands  and  oflScial 
•iffnatures,  at  Jeflferson,  the  day  and  year  last  above  written. 
*  JONATHAN  TUTTLE, 

WILLIAM  HARPER, 
GEORGE  G,  GILLETT, 
Fund  Com.  of  Ashtabula  co. 


BUTLER  COUNTY. 

Tbe  Fund  Coinmissioners  for  Butler  xsounty,  Ohio,  in  compliance 
with  an  act,  passed  March  28, 1837,  i»-relalian  \o  the  surplus  revenue, 
submit  the  foUowing  report: 

Fmid  Commissioners,  in  account  with  State  of  Ohio,  Dr. 

To  amount  received  from  State $43095  61 

To  interest  on  the  same,  1  year,  at  7  per  cent- 3,016  69 

To  interest  on  interest,  at  6  per  cent. r** "^^  ^ 

46,192  19 


Ck. 

by  amount  loaned  on  mortgage $16^500  00 

By  aipount  loaned  on  personal  bonds--*-    14,695  61 
By  amount  of  interest  paid  county  Treas- 
urer this  day 2^,154  76 

By  2  per  cent,  retained  under  law  of  March, 

1838 - — •         861  91 

Expenses  to  printers k.*. ..**..  $11  00 

Cooch,  5  days — ^ 1<>  00   . 

Ward,  6  days *^ 10  00 

Weller,  keeping  books,  &c. 48  99 


79  89 


t46,19fl9 
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Two  per  cent,  fund — 

TV)  amount  invested  January  1, 1839 j|861  91 

To  interest  on  same,  at  7  per  cent. 60  3S 

To  amount  this  day  returned - 861  91 

Whole  amount  two  per  cent,  fund $1,784  15 


The  fund  is  loaned  out  as  follows,  in  the  respective  townships: 

^airfield $11,700  60 

St.  Clair sfiOO  00 

O^^o"^*^- • •  1,600  00 

Liberty qqq  qq 

Union qqq  qq 

J^organ 1^5  00 

^^J 1,100  00 

5??/ • 1,«00  W 

Milford ^... IjfOO  00 

Hanover 1^400  00 

Wayne 800  00 

If  mo» ••••  2,300  00 

Madison 1,400  00 

t^  ,  31,096  00 

tlutrercodnty fs^ooo  00 

43,095  00 


The  nett  annual  income  for  the  year  t839,  is  $3,01^  69. 

LOWEN  R.  COOCH, 
J.  H.  WARD, 

JunriRT  1, 1840. 


t-WKKlJ.  HO.   110. 
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BROWN  COUNTY. 

Annual  report  of  the  Fund  Commissioners  of  Brown  county,  Ohio^ 
for  the  year  1839. 

First — Tfie  amount  first  received  fr6m  the  State,  in  the 

year  1838 •.; $25,687  24 

Becond — Amount  loaned  to  individuals  at  an  interest  of 

7  per  cent,  per  annum 25,687  24 

Third — The  amount  secured  by  mortgage  of  real  estate,  2,400  00 
Fourth — Amount  accured  by  other  adequate  security  ••  23,287  24 
Fifth — AnK>unt  loaned  in  each  township,  is  as  follows: 

In  Union $4,200  00 

Byrd 4,150  00 

Washington 1,025  00 

Franklin..   -  600  00 

Pleasant 7,912  24 

Lewis 2,800  00 

Clark - r,050  00 

Pike 90a  00 

Perry 900  00 

Scott 1,750  00 

Greene 400  00 

The^fk)^  loans  were  made  on  the  23d  of  May,  1838,  for  the  Urm 
of  three  yewrirs. 

Sixth— The  ilmotint  now  in  suit  for  collection $400,00 

Seventh — The  annual  income  of  said  fund 1,798  10 

Eight — The  expenses  incurred  in  the  management  of  said  fund,durinf 
the  past  year*.' 

To  Noah  E'lis,  Fund  Commissioner $10  00 

Samuel  Kerr,  "  1100 

Samuel  Ross,  ^  - - 10  00 

H.Landf8,Cletk 10  00 

We  hereby  certify  the  foregoing  to  be  a  correct  statement  of  the 
management  and  disposition  of  Brown  county's  proportion  of  the  sur- 
plus revenue,  together  with  the  expenses  incurred  in  the  management 
6f  the  same,  from  January,  1839,  to  Januarv,  1840. 

NOAH  RLLIS, 
SAMUEL  ROSS, 
SAMUEL  KERR, 
Fund  Cowms$Umer9. 
Fund  Comvissioners'  Office,  Brown  County, 

Ohio,  January  6,  1840. 
td«t— H.  LiNDSSTi  Clerb, 
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BELMONT  COUiNTY. 

Annual  report  of  the  County  Fund  Commissioners,  for  the  county 
,of  Belmont,  and  state  of  Ohio,  for  January,  A.  D.,  1840,  according  to 
the  statute  in  such  case  made  and  provided,  viz: 

Total  amount  received  from  the  state  of  Ohio $48,030  94 

The  following  are  the  sums  loaned  to  individuals  at  the  rate  of 
seven  per  cent,  per  annum,  in  the  several  townships  in  said  county, 
and  secured  by  mortgage  or  other  adequate  security,  and  which  in- 
cludes $2,343  75  for  interest  received  an8  re-loaned,  viz: 

In  Warren  township,  secured  by  mortgage $2,400  00 

Smith             "               «                 **           ' 1,700  00 

Wayne          «              «                «          1,660  00 

Somerset       «              *♦                «•           450  00 

Pease             "              "                «           3,000  00 

Union            *«              "                "           400  00 

Wheeling      «              *'                "           600  00 

Richland        "              •*                ♦* 1,700  00 

Richland  township,  secuired  by  other  adequate  security,  2,500  00 

Fluehing       "              «                •*                  «  624  69 

15,024  69 
The  amount  subscribed  by  the  forlner  Fund  Commission- 
ers of  the  county,  jind  now  held  as  capital  stock  in  the 

3elroont  Bank  of  St.  Clairsville 32,100  00 

The  amount  paid  by  the  same  for  premium  and  interest 

thereon,  is 3,250  00 

Total  invested 50,374  69 

Deduct  for  interest  received  and  re-loaned 2,343  76 

48,030  94 


The  amount  due  by  reason  of  individuals  failing  to  make 

punctual  payment  of  interest,  but  not  yet  in  suit,  is $1,200  00 


RSCB1PT8. 


1839. 

January  17.    Cash  on  hand $1,407  fl 

February  9.    Interest  received  from  individuals 38  60 

March.    14.    Interest  received  from  individuals 498  58 

JuM        11.    Interest  reeeived  from  bank  stock ^,^84  00 
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Sepu 

14. 

Sept. 

14. 

Dee. 

S4. 

Dec 

2$. 
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Interest  received  from  individuaUv* $417  00 

Principal  paid 416  00 

Interest  revenue  from  bank  stock 963  00 

Interest  revenue  froni  individuab-f 66  00 

Tptal • T f  Sfirj9  09 


PI8BUE8SMB9T8* 

1839. 

Februarj  9.    Loaned  on  adequate  security  in  Richland 

township •••^ $1,100  00 

March       1.    Paid  Geo.  S.  Nogle  for  services  as  agent  for 
Fund  Commissioners,  for  the  year  A.  D., 

1838 i 20  00 

*^        2.    Paid  J.  A.  Hutchenson,  for  printing  annual 

reports  for  January,  1838 8  00 

**        6.    Paid  John  Dunham,  for  printing  annual  re- 
ports for  January,  1838 8  00 

*^       18.    Paid  to  Belmont  county  amount  due  as  per 

last  annual  report f28  It 

**        8.    Paid  Lewis  H.  Green  for  journal  book 1  40 

Sept.        14*    Loaned  m  Richland  township,  on  mortgage 

security 400  60 

.  Paid  Treasurer  of  Belmont  county  the 

amount  due  the  Ohio  school  fund  for  Jan. 

1840 2,401  65 

Dec.        28.    Paid  William  Kennon,  for  his  ser rices  as 

fund  Commissioner 22  00 

^       Paid  Joseph  Patton,  for  his  services  as 

Fund  Commissioner • 26  i)0 

'*       Paid  Robert  J.  Alexander,  for  his  services 
as  Fund  Commissioner,  and  as  agent  for 

the  board,  &c. 60  00 

'^       |x>aned  in  Richland  township,  on  adequate 

security-— 800  00 

Total 6,065  07 

Balance  cash  on  hand $14  02 

We  do  hereby  certify  that  the  above  is  a  correct  statement,  and  ex- 
hibits the  true  situation  of  said  fund.  Given  under  our  hands,  this 
^  day  of  Janpary,  A.  D.,  1840. 

WILLIAM  KENNON, 
JOSEPH  PATTON, 
ROBERT  J.  ALEXANDER, 
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CRAWFORD  COUNTY. 

BucTBUs,  Ohio,  January  6, 1840. 

Id  conformity  with  the  provisions  of  the  19th  flection  of  the  act 
providing  for  the  distribution  and  investment  of  this  staters  propor- 
tion of  the  surplus  revenue,  passed  hy  the  Greneral  Assembly  of  the 
state  of  Ohio,  on  the  29th  day  of  March,  A.  D.,  1837,  the  board  of 
County  Fund  Commissioners  of  Crawford  county,  in  said  state,  res- 
pectfully submit  the  following  exhibit.: 

1.  Whole  amount  of  surplus  revenue  received  by  the  said  board, 
from  the  siate,  $13,332  09. 

2.  No  part  of  the  above  has  been  paid  back  to  the  state. 

3.  The  sum  of  $300,  part  of  the  above  revenue,  has  been  loaned 
to  Crawford  county,  at  the  rate  of  7  per  cent,  per  annum,  to  aid  in 
the  erection  of  a  jail;  and  all  the  residue  of  said  revenue  has  been 
ioaned  to  individuals  resident  within  said  county,  in  sums  of  from  one 
hundred  to  two  hundred  dollars,  at  the  said  rate  of  7  per  cent,  per 
iumum,  ititerest,  and  is  all  secured  by  mortgages  on  unincumbered 
Deal  estate  in  said  county. 

4.  There  is  now  loaned  frith  in  the  township  of  Bucy- 

m $2,175  00 

In  the  township  of  Whetstone 1,750  00 

Jackson 670  00 

Sandusky 770  00 

Cranbery 100  00 

Libeny • 1,400  00 

Chatfield 600  00 

Holmes 900  00 

Lykens 603  00 

Sycamore 794  00 

Tymochtoe • 1,800  00 

Crawford 900  00 

Pitt 570  00 

And  to  Crawford  county,  as  above 300  00 

Total 13,332  00 


5.  No  part  of  the  foregoing  has  yet  been  collected  by  course  of 
law. 

6.  Nor  is  any  part  thereof  in  suit. 

7.  There  is  interest  in  arrear  and  unpaid,  on  $350  of  the  fore- 
going sum,  on  which  suit  is  directed  to  be  broughu 

8.  No  part  of  said  fund  is  invested  in  stocks. 
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9.    The  income  of  said  fund,  during  the  Jaat  year,  al  7  per  cent,  wc^ii 

amount  to $933  24  6 

Of  which  there  is  delinquent  on  said  $360 16  76  0 

Leaving 


To  which  add  the  delinquency  reported  in  last  exhibit, 
and  which  is  since  paid * • 

Together  with  the  interest  received  from  the  trustees  of 
the  Lutheran  Church,  in  Bucyrus,  on  $233  641,  being 
the  nett  annual  income  of  the  year,  1838,  after  paykig 
school  fund  and  expenses,  loaned  at  7  per  cent 


Making  the  annual  income  for  1839- 


917  49  6 
3  50  0 

16  35  6 

937  35  1  ' 


10.     The  expenses  incurred  in  the  management  of  said  fund  during 
the  year,  are  as  follows^  to  wit: 

Paid  Col.  William  Robinson,  fof  his  services  as  Fund  Commis- 
sioner    $6  00 

Paid  David  Ellis  for  same 6  00 

Paid  Jacob  Mollenkopf  for  same"— ^ 6  00 

Paid  EK  R.  Lightner,  for  printing  exhibit--- 6  00 

Paid  Josiah  Scott  for  services  as  agent  of  board 10  00 


Amount  of  expenditures  for  1839* 


33  00 


We  do  hereby  certify  that  the  foregoing  is  a  correct  statement  and 
exhibition,  relative  to  the  surplus  revenue  received  by  Crawford 
county,  for  the  year  1839. 

DAVID  ELLIS, 
JACOB  MOLLENKOPF, 
WILLIAM  ROBINSON, 

Fund  CommissuniMrM, 

Attest— J.  Scott,  Clerk, 
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to  pursuance  of  an  act  entitled,  an  act  providing  for  the  distribu- 
tion and  investment  of  this  staters  proportion  of  tiie  surplus  revenue, 
passed  the  28ih  day  of  March,  1831),  the  undersigned^  Fund  Gommis- 
aioners  of  the  county  of  Columbiana,  Ohio,  make  the  following  report: 

First — The  amount  received  from  the  state,  being  the  first,  second 
and  third  instalments,  is $57,438  371 

Second — The  amount  loaned  to  this  coun- 

ty,  at  &  per  cent.,  is $6,000  00 

Third — Tne  amount  loaned  to  individu- 
als, at  7  per  cent,  is 52,438  37* 

57,438  371 

Of  which  said  sum,  (of  fifty-two  thousand  four  hundred  and  thirty- 
eight  dollars  thirty-seven  and  a  half  cents,)  thirty -three  thousand  two 
hundred  and  fifty-six  dollars  thirty  seven  and  a  half  cents,  is  secured 
by  mortgage,  and  nineteen  thousand  one  hundred  and  eighty-t wo  dol- 
lars was  received  by  the  oth^ir  security,  to  the  then  citizens  of  the 
following  townships,  to  wit: 


Towoablpt. 


Liverpool • 

St.  Clair   

Middleton 

Unity 

Yellow  Greek 

Madison • 

Fairfield 

ElkruD 

Beaver 

Washington  • 

Wayne 

Centre 

Salem 

Greene • 

Franklin 

Hanover  •••••« 

Butler 

Perry 

Goshen < 

West 

Knox 

Smith 


Mortgage. 


$304  62 
954  00 
925  00 


850  00 
1,492  00 
1,800  00 
1,625  00 

300  00 

932  00 
8.628  12i 
1,100  00 
1,600  00 

950  00 
2,581  00 
1,064  00 

800  00 
1,800  00 
1,425  00 
2,615  00 
1,510  00 

33,256  371 


Penonal. 


$609  00 
700  69 
900  00 

449  31 
1,950  00 

300  00 

1,184  00 

750  00 

500  00 

582  00 
5,089  00 
400  00 
500  00 
200  00 
1,943  00 
700  00 
675  00 
175  00 
250  00 
875  00 

450  00 

19,182  00 


Total. 


$913  62 
1,654  69 
1,825  00 

449  31 
1,950  00 
1,150  00 
2,676  00 
2,550  00 
2,125  00 

300  00 
1,514  00 
13,717  ]2i 
1,500  00 
2,100  00 
1,150  00 
4,524  00 
1,764  00 
1,475  00 
1,975  00 
1,675  00 
3,490  63 
1,960  00 

52,438  37* 
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Fourth — The  amount  collected  by  course  of  law,  up $749  ^1 

Fi(\h — The  amount  io  suit  and  not  collected,  18 3,545  69 

Sixth — The  amount  of  annual  income,  is 9,970  681 

Seventh — ^The  amount  of  expenses  incurred  in  the  management  of 
said  Rind,  is  $208  00. 

To  James  Talerton,  Fund  Commissioner*: $84  00 

Eobert  Forbes,         "            "            74  00 

J.  G.  Williard,         '»            "^            4«  00 

Heltzell  &  Gregg,  printing  commissioners^  report  of  1838  5  00 

Hultzell  &  Gregg,  printing  commissioners'  notice 1  00 

N.  Mitchell,                 a                 «                        1  qq 

J.Frost,                      "                  «*                       - I  00 


208  00 


Alf  of  which  is  respectfully  submitted, 

J.  G.  tVILtlARD, 


New  LisBoir,  Decemb^  26, 1839. 


ROBERT  FORBES, 
JAMB&  TALERTON, 


CLARK  COUNTY. 

fioA^D  OP  Fund  CoMkissioNEKs,  Clark  Cocmrt,  0^ 
Fridt^j  Jamiory  3,'  1 840. 

The  board  met  at  the  Auditor's  oflke,  in  the  town  of  Springfield, 
for  the  purpose  of  making  out  the  annual  statement,  required  by  law 
to  be  made,  of  the  condition  of  the  fund. 

Present:  ELNATflAN  CORY, 

WILLIAM  WERDEN, 
JOHN  WHITELEY, 

CommifftoiMfff. 
ftBVBEN  Miller,  Clerk* 
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The  following  atat^meat  waa  sm^e  out  aod  ordered  to  be  publisb^ : 

A  statement  of  the  condition  of  the  surplus  revenue  received  by 
the  Fund  Comnoissioners  of  the  county  of  Clark,  made  in  pursucmce 
of  an  act  of  the  General  Assembly  of  the  State  of  Ohio,  pass^  March 
28,  1837,  entitled  ''an  ac  tfor  the  distribution  and  investment  of  this 
staters  proportion  of  the  surplus  revenue.^' 

JlmdurU  received  from  the  State. 

1837.    April  20.    Amount  paid  cashier  of  the  Ufbaoa  Banking  Com- 
pany, on  theorder  of  the  Fund  Com- 
missioners  $18,062  48 

•  July     1.    AoKMint  paid  same  on  opdtor  of  same*- ••     9,03124 

Whole  amount  received  from  State  Treasury •   27,093  72 


Investment  of  the  Fund. 

The  amount  received  by  the  said  Commissioners  has  been,  by  them, 
invested  in  the  following  maanef,  to  wit: 

For  the  purchase  of  360  shares  in  the  Urbana  Banking 

Company,  at  |^60  each,  theic'  par  value,  May  1,  1837    $18,000  00 

Amount  loaned  to  said  bank,  at  6  per  cent,  per  annum, 
commencing  July  1,  1837,  according  to  a  contract,  a 
copy  of  which  is  on  file,  together  with  a  certificate  of 
deposit .- 9^93  72 

27,093  82 


Income  of  the  Fund. 

Dividend  on  bank  stock.  May  7,  1839- • $900  00 

Interest  6n  deposit  of  $9,093  72,  from  November,  1838,  to 

May  7,  1839-..'..* - 272  81 

Amount  of  bank'  stock,  from  May  7,  to  November  5,  1839-     900  00 
Interest  on  deposit  for  same  time  ......**..*i.*.i. ..>... -»...' S72  81 

Income  from  January  1,  1839,  to  January  1, 1840  • 2,345  62 

To  which  add  the  whole  amount  of  income  from  the  time  of 

investment  up  to  January  1, 1839 3,247  47 

Whole. anK>unt  of  income  from  the  time  of  investment  up  to 

January,  1840 5,593  09 

3— DOC.  MO.    110. 
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A^  to  the  annual  income  of  the  fund,  we  are  unaMe  to  make  aa  ex- 
act statement,  that  depending  in  part  upon  the  productiveness  or  un- 
productiveness of  the  bank  stock.  The  income  for  the  year  whicb 
has  just  expired,  as  will  be  seen  above,  was  $2,346  62. 

Expemei  incurred  h^  iU^BooMd  far  ike  yeor  1939. 

Amount  paid  John  Whitely,  Commissioner,  for  3  days*  services,  ^6  00 
Einathan  Cory,  «  I  "  2  00 

William  Werden,        «  1  "  2  00 

£.  MUler,  clerk  of  the  beard,        1  "•  S  00 

For  publishing  statement  of  January  1, 1839- 6  00 

Whole  amount  of  expenses  for  tlie  year  eadln^  Jan.  t,  184C**  18  00 
Te  which  may  be  added  the  expenses  of  previous  years 56  75 

Whole  amount  of  expenses  up  to  this  dale 74  75 


As  none  of  the  fund  has  been  loaned  to  individuals,  the  requisition 
of  the  law  for  a  statement  of  thei  aoiount  leaned  each  township,  the 
amount  collected  by  due  course  of  kw*.  the  anount^  if  any,  now  in 
suit,  and  the  amount  due  and  not  in  suit,  does  not  apply  to  us. 

Of  the  income  of  said  fund,  we  deem  it  proper  to  stftte,  that  hf  a 
pxovision  of  the  lew,  ftve  per  cent,  of  the  amount  invested,  is  apph'ed 
annually,  to  scbool  purposes.  This  amouiU  has  been  applied  as  firi- 
lows: 

January  2, 1838.    Amount  charged  to  \h^  school  fund $d27  86 

4. 1839.  Amount  charged  to  same 1,3^  66 

6.1840.  Amount  charged  to  same 1,354  66 

Whole  amount  applied  to  school  purposes 3,537  22 

Which  deducted  from  the  whole  ampunt  of  the  income,  to 
wit:  $5,593  09,  leaves  a  balance  on  deposit  for  other 
purposes,  of 2,056  67 

JOUN.WHlTEIiT. 
WILLIAM  WEHDEN^ 
ELNATHAN  CORY, 
And  t)^  board  then  acyourned. 

Attest — "Rxuuw  UiuM%f  Clerk, 
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CARROLL  COUNTY. 

A  correct  statement  of  the  receipts  and  disbursements  of  the  appor- 
tionment oftihe  surplus  revenue  within  the  county  of  Carroll,  between 
ianiiary  8, 1839^  ami  January  6, 1840. 

Fund  Commissioners  of  Carroll  county,  Dr. 

To  ^tm,  and  eecdnd  iastalmenis  received  from  the  State 

of  Ohio,  on  5th  May,  1837..— $17,79S  60 

To  third  instalment  received  from  the  State  of  Ohio, 

August  2, 1837  ••. , ^^^  4^ 

Total  sum  received •,.......,       26,687  49 


tovrilnMfpi. 


gage. 


Boii4 


Total. 


Lee 

LoQdoo « 
Fox- 


$  t»a.*  *■»•*•  ^»3A»m*AILM»  t»  MM  .*...• 


Eaet 

Augusta 

Washington*" 

Harrison  T« 

Browa  .».^«*«. 

Rose  

Moaroov 

Ojrapge 

Perry 

Union 

Cen^ 


L^ned  to  Carroll  county* 


$^00  00 


1,426  00 
600  00 
260  00 

1,000  00 
4WO0 
700  00 
700  00 
150  00 
160  00 

1,426  00 

1,100  00 


$1,226  00 
800  00 
300  00 
600  00 
400  00 
900  00 
900  00 
600  00 
600  00 
626  00 
400  00 
^00  00 
660  OU 
7,400  00 


f  1 ,725  00 

800  00 

300  00 

2,026  00 

900  00 

1,160  00 

1,900'  00 

ly050  00 

1,300  00 

1,32^  00 

550  00 

659  00 

2,075  00 

8,500  00 


8,360  00 


]«,900  00 


%4J^  00 

2,437  49 

%eM7  40 
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The  Fund  Commissioners  report  the  following  sumi  of  interest 
paid  in  upon  the  sums  loaned  for  cofldtnon  schools  and  county  par- 
poses,  from  8th  of  January,  1839,  up  to  6th  January,  1840: 


Towotblpf. 


Iidttrest  at  5  per 
cent,  for  ■ehools. 


Lee 

Loudon 

Fox 

East 

Augusta 

Washington 

Harrison 

Brown 

Rose 

Monroe < 

Orange 

Perry 

Union 

Centre 

Carroli  county  • 


Kntareiit  at  1  per 
cent.  A»r  eooBlf 
porpoaes. 


$86  25 

40  00 

16  00 

100  25 

46  00 

bl  60 

96  00 

62  60 

66  00 

66  26 

27  60 

32  60 

103  75 

426  00 

121   87 


1^34  37 


$34  50 

16  00 

6  00 

40  60 

18  00 

23  00 

38  00 

21  00 

26  00 

26  60 

11  00 

13  00 

41  50 

170  W 

48  74 


533  75 


The  Fund  Commissioners  report  the  following  sums  expended  in 
the  supervision  of  the  surplts  fund,  within  the  dates  above  stated: 

To  1  day  of  Wh).  Davis,  as  Fund  Commissioner f2  00 

1  day  of  Robert  Reed,        «            •*             2  00 

1  day  of  Adam  Jackson,     «            «             2  00 

publishers  of  Carroll  Free  Press,  for  advertising,  8th  Jan- 
uary, 1839 • • •• 7  00 

publisher  of  Jeffersonian* • 7  00 

David  Workman,  as  agent 50  00 

publishers  of  Carroll  Free  Press,  January  6, 1840 7  00 

publishers  of  Jeffersonian,  1840 -; «.....- 7  00 

SUUeof  OhiOf  Carroll  County: 

The  undersigned.  Fund  Commissioners  of  Carroll  county,  certify 
the  foregoing  to  be  a  correct  exhibit  of  the  receipts  and  disburaements 
of  Carroll  county's  apporticmment  of  the  surplus  revenues  between 
January  8, 1839,  and  January  6, 1840. 
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Given  under  our  hands  as  Fund  Commissioners  of  said  Carroll 
county,  at  Carrollton,  Gth  January  1840. 

WM.  DAVIS, 
ADAM  JACKMAN^ 
ROBERT  REED, 
Fund  Commissioners. 


COSHOCTON  COUNTY. 

Exhibit  of  the  inrestment  of  ^he  surplus  fund  of  Coshocton  county, 
during  1839. 

Amount  of  principal  fund  received  from  the  State $^4,306  03 

Amount  of  two  per  cent,  fund  of  1838  - ^ 450  00 

Amount  of  two  per  cent,  fund  of  1839- •• 300  00 

Total  amount  of  fund  on  the  1st  January,  184a 25,056  03 


All  of  which  is  loaned  ta  ^tiss^na  of  Coahectoa  county,  os  real 
estate,  tmd  at  7  per  cent,  per  annum,  and  is  distributed  through  the 
different  townships,  as  follows: 

Adams ^800  00 

Bedford — 600  00 

Bethlehem - ^ Ijoo  00 

5*ark --/ .;.. ;....  1,000  OO 

Crawford 800  00 

Franklin* --• • ^..., goO  00 

Jackson 950  oo 

Jefferson i 800  00 

Keene 650  oO 

Lafayette ^^ 1^50  oO 

Linton 1^950  00 

Milfcreek * ^.-. . — 500  00 

Monroe .*.-..- 800  00' 

New  Castle * • .* .,. w...  i^tOO  00 

Oxford •.^...^...*.. |^^5  00 

PfJ^^T 1,200  00 

™^ 1,050  00 

Tiverton JOO  00 
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Tnt^rawft* • 4,000  00 

Virginia f- » • 400  00 

Washington - 325  00 

While  Eyei  - - 1,956  00 

25,056  00 


Income  of  the  fund  during  the  year  1839: 

Amount  of  interest  received  on  the  principal  fund  during 

the  year  1839 $1^29  92 

Amount  of  interest  received  on  the  2  per  cent,  fund  of  1838  31  50 

Total  amount  of  income 1,561  42 


Deduct  therefrom  5  per  cent  of  the  principal  fun4  paid  to 

the  county  Treasurer  for  school  purposes $1»215  30 

Deduct  expenses 40  00 

1^65  30 
yniith  leaves,  in  favor  of  Coshocton  county,  for  the  year 

1839 305  12 


Of  this  amount,  there  has  been  added  to  the  general  fund, 

as  the  two  per  cent,  fund 800  00 

Paid  to  the  oounty  Treasurer  for  county  pui'poses €  It 

506  If 


AvH^ttAt  of  fund  dui9  (for  th^  noQ  payment  of  interest,),  and 

notinauit •  :• v-.. r.... .,„..•.,  t3,j|50  00 

Aj^ft^Vifi^of  fund  (Jue  and  in.suit •• ,.,„.**...,        250  00 

Total  amount  now  dae-.......-  .vm.-  ,»,,.......-..,..      3^500  OQ 

Ai^QUDt  of  i|iterQ9t  yejt  due  Coshocton  county-**MMM.*r***  *      164  M 

Expenses* 

Sanies  Lisk,  5  days  as  Fund  Commissioneif. i— t* $10  00 

Moeria  Burt,  5  days  aa  FundCommiasioner/-^ .^..-.^  10  00 

O^a  W.  Silliman,  6  days  as  Fund  CammisaionerM»»»«  •#••*.  12  00 

ft^d  ft>r printing * ,...^a..mmm  .-A...»i.  8  00 

4000 
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We  the  undexsigtied,  Fund  Commi^onerd  of  Coshocton  coutity,  do 
hereby  certify  that  the  above  la  an  accurate  statement  of  the  flituatkm 
of  the  Surplus  fund  of  said  county,  during  the  year  1839. 
^  MORRIS  BURT, 

JAMES  LISK, 
GEO.  W.  SILLIMAN. 

JAKtTAEY  28,  1840. 


CUYAHO&A  COUNTY. 

Annual  report  of  the  board  of  Fund  CommiesURiers  fbr  the  county 
of  Cuyahoga,  in  the  State  of  Ohio,  for  the  year  ending  lat  Monday 
(^  January,  1840,  respecting  the  surplus  reveiMie  fund,  feceived  by 
said  county. 

Amoont  receired  ftom  the  state,  is •-• •    $49,866  94 

The  whole  of  said  sum  has  been  loaned  on  interest,  at  the  rate  of 
seven  per  cent.  per'anauro,,as  followsi 

To  the  Cleveland  and  New])urg,  and  Cleveland  and  War* 

ren  railroad  companies $11,000  00 

And  to  individuals  in  the  several  townships,  as  follows: 

In  Dover* 1,49«  00 

Olmsted 68«  00 

Rockport 1,064  00 

Middleburg * 432  00 

Strongsville - 2,756  00 

Brooklyn 6,937  00 

Parma 1,876  00 

Royalton 1,638  00 

Cleveland 9,874  94 

Newburg 1,986  00 

Brecksville 1,231  00 

Euclid 2,346  00 

Warrensville ...4*.*... 1,214  00 

Bedford 1,471  00 

Willoughhy — ^'^^ 2,387  00 

NcyJeU .-,.. ^o... 874  00 

Orange • 916  00 

SoloH 764  00 

49,886  94 
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The  aoiouat  socMred  by  mortgage  on  real  estate,  is $19^4$  94 

The  azQOunt  secured  by  judgmcAt  bonds  executed  by 

three  or  more  individuals,  is • ••• 90,538  00 

The  amount  of  princij^  in  judgment,  is • 400  00 

The  amount  of  interest  now  due  and  not  in  suit,  is 763  26 

Amount  of  interest  received  past  year,  is 2,905  75 

Amount  of  interest  received  last  year  and  loaned,  is 730  00 

Amount  of  interest  received  in  last  year 34  30 

Amount  of  interest  due  in  last  year 16  80 

The  expenses  incurred  in  the  management  of  said  fund,  are  a« 
follows: 

Paid  J.  A.  Harris,  for  printing ^ $4  00 

Spencer  and  Canfiekl,  for  printing - 1  00 

Warner  Strong,  Fund  Oommismoaer«v 8  00 

John  Wiloox,        "              "             10  00 

.   AhimaasShefwin,jr.   •       "             -  12  00 

S.  Williamson,  agent —•  50  00 

Total • ^— -• 85  00 


We  hereby  certify  that  the  foregoing  statement  is  correct 

A.  SHERWIN,  Jr., 


Januaet  6, 1840« 


JOHN  WILCOX. 
WARNER  STRONG, 

Cuyahoga  ca.  Fund  Cenu 


CLINTON  COUNTY. 

Fund  OoMinssioirBRa'  Office, 

Clintoh  CovNTTj  O.,  Januofj  1, 1840* 

The  following  exhibits  a  correct  statement  of  this  county's  propor- 
tion of  the  surplus  revenue: 
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EXHIBIT. 

There  was  drawn  from  the  State  Treasury,  and  rc- 
maioed  in  the  hands  of  the  Fund  Commissioners, 
(in  obligation,)  on  loans  as  appears  by  the  exhibit 
of  January  1,1839 • $19,926  55  0 


There  was,  on  Ist  January,  1839,  loan  to  county $11,990  00  0 

Th^re  was  loaned  to  the  county,  on  the  2d  January, 

1839 S,000  00  0 

There  was  loaned  to  the  county,  on  the  4lh  July,  1839        3^010  00  0 
1¥hich  several  sums  were  loaned  to  the  county  at  an 

interest  of  6  per  cent. — 
There  is  now  loaned  to  individuals,  at  an  interest  of  7 

per  cent.,  on  personal  security 1,926  00  0 

19,926  65  0 

Of  the  amount  loaned  to  individuals,  there  are  the  following  sums 
loaned  in  the  several  townships,  to  wit: 

In  Union  townsnip $742  12  0 

Chester 226  00  0 

Greene 236  00  0 

Richland 336  12  0 

Vernon 263  00  0 

Clark ^96  00  0 

Washington • 260  00  0 

Wayne 50  00  0 

2,396  24  0 
From  which  is  to  be  deducted  a  part  of  the  aforesaid 
amount  loaned  the  county,  which  is  not  yet  collected 
and  paid  over  to  the  county 469  68  0 

1,926  65  0 


The  amount  dae  and  not  in  suit * $1,926  55  0 

The  annual  income  of  said  fund,  is 236  19  0 

Expenses  incurred  in  the  management  of  said  fund-<- 

To  John  B.  Posey,  Fund  Commissioner $10  00 

William  Walker,  "  12  00 

Ezekiel  Haworth,  "  12  00 

B.  Treivdell,  clerk 12  00 

4 — DOC.  NO.  110. 
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To  G.  D.  Haworlh,  agent— $36  00 

J.  T.  McKibbeo,  for  publishing  report 3  62A 

S.  P.  Drake,  for  publishing  report 3  62i 

Amount 89  25 

Of  which  there  is  due  for  the  use  of  schools, 

being  6  per  cent,  on  the  original  amount**  996  32  7 

g  1,085  S7  7 


Leaving  a  balance  to  be  paid  into  county  treasury  for  use 
of  county $260  61  3 

GiveD  under  our  bands,  at  Wilmington,  this  6th  day  of  January* 
A.  D.,  1840. 

WILLIAM  WALKER, 
EZEKIEL  HAWORTH, 
DAVID  F.  WALKER, 

Fund  Com.  of  Clinton  Coacii^. 


CLERMONT  COUNTY. 

Report  of  the  County  Fund  Commi$sioners. 

In  conformity  with  the  duties  assigned  the  County  Fund  Commis- 
flioners.  by  the  19th  section  of  an  act  of  the  (leneral  Assembly,  passed 
Slarch  28, 1837,  entitled,  an  act  for  the  distribution  and  investment  of 
this  Staters  proportion  of  the  surplus  revenue,  the  Fund  Commissioners 
of  Clermont  county  submit  the  following  statement: 

Amount  received  from  State  Treasurer,  May  10,  1837,  it 
being  the  1st  and  2<i  instalments  of  this  county's  pro- 
portion of  the  surplus  revenue $23,778  i6 

Amount  received  from  State  Treasurer,  August,  1837,  it 
being  the  3d  iristalment  of  this  county's  proportion  of 
the  surplus  revenue » 11,889  1* 

36,667  37 
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Amount  loaned  on  real  estate  security***** * ^?,4C.O  00 

Amoant  loaned  on  other  adequate  security*  •••' 31,067  37 

Amount  loaned  to  county * 2,2Q0  oo 

■■^■^■^^■^ 
36,667  37 


The  following  is  the  amount  loaned  in  the  several  townships: 

Batavia township $6,360  00 

Williamsburg 2,650  00 

X*^® - '  3,000  00 

Franklm* 1^889  00 

Washington 1,060  00 

Monroe 1,929  £6 

^*»>o : 4,549  12 

Union 1,860  00 

5^*»ami 2,900  00 

Goshen q,950  oO 

Wayne 900  00 

Stonelick > 3,150  00 

Jackson 1,400  00 

County 2,200  00 

36,667  37 


Amount  of  interest  on  $33,467  37,  for  one  year,  at  7  per 

cent...... 52,342  71 

Amount  of  mterest  on  $2,200  00  to  county,  up  to  January, 

1840 113  22 

Ampunl  of  interest  due  from  1839 21  98 

2,477  91 

Interest  due  and  not  paid 74  23 


„      .     J  .  2,403  68 

Received  mterest  on  interest ^\b  90 

Received  for  blank  bonds 14  26 

60  16 

2,463  83 

Amount  paid  into  county  treasury $2,463  83 

The  expenses  incurred  in  the  management  of  paid  fund,  are  viz: 

To  James  Furgason,  for  printing  report $7  60 

A.  M.Gest,  for  printing  report.* ••« *..         7  60 

Ar  JM.  Gest,  for  printing  liank  bonds*** « «•       10  00 
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To  Wm.  Roudabush,  Fund  Commissioner  •• $8  00 

R.  Dunham,            "              " 8  00 

A.Teelor,               ^              w              12  00 

J.  M.  Brown,  lor  his  services  as  agent 76  00 

White  &  Thomas,  for  paper 3  50 

1S4  60 
Annual  income •••"• $2,346  41 

ROBERT  DUNHAM, 
ABRAHAM  TEETOR, 
WM.  ROUDEBUSH, 

Fund  Cam.  of  Clermtmt  ca. 
By  J.  M.  Brown,  Agent, 


DARKE  COUNTY. 

Report  of  the  Fund  Commissiouers  of  Darke  county,  in  the  State 
of  Ohio,  on  the  management  of  the  surplus  revenue  fund,  apportioned 
to  said  county,  from  the  first  Monday  of  January,  1839,  to  the  first 
Monday  of  January,  1840,  inclusive,  is  as  follows: 

The  amount  of  the  first,  second  and  third  instalments, 
as  received,  A.  D.,  1837 •  "l $14,051  00 

Amount  loaneJ  at  seven  per  cent.,  to  individuals 1,406  00 

Amount  secured  by  mortgage  on  real  estate,  $9,660  00 

Amount  loaned  on  personal  security,  inclu- 
ding two  hundred  dollars  loaned  to  county 
commissioners 4,601  00 

Total  loan-.. 14,061  00 


The  amount  loaned  in  each  township,  is  as  follows: 

Greenville  township •*'•  $^9206  72 

German • ^^ 

Washington • ^l^  « 

Harrison -"  h^  ^ 

Butler - ^  ^ 
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Neave — • • 1,200  00 

Richland 700  00 

Wayne 1,200  00 

Twin " -..  1,181  66 

Adams ...•  1,050  00 

Brown 600  00 

Jackson 100  00 

Monroe 100  00 

Gibson 112  62 


14,061  00 


The  amount  collected  by  law ^00  00 

The  amount  in  suit 194  28 

The  amount  due  and  not  in  suit 160  00 

The  annual  income  of  said  fund,  at  7  per  cent 983  67 

The  amount  of  proportion  at  five  per  cent.,  on  principal, 

for  school  purposes 702  66 

The  amount  for  county  purposes 281  02 

The  amount  of  interest  received,  due  1838,  but  not  paid 

until  after  the  last  settle;ment 42  60 

The  amount  received,  accruing  1839 810  76 

The  amount  of  interest  now  due  and  not  yet  paid 172  82 

Total  amount  received  and  due 983  67 


The  amount  of  expenses  incurred  in  managing  said  fund: 

Paid  for  printing $8  00 

To  John  Swisher,  Fund  Commissioner,  out  of  county  treas- 
ury  V  6  00 

To  Solomon  Riffle 6  00 

To  Richard  Lucas 4  00. 


24  00 


Amount  paid  over  to  county  treasury,  for  school  purposes—  ^702  66 

Amount  paid  for  county  purposes 100  20 

Amount  paid  in  1839,  for  interest  accruing  in  1838 42  60 

Amount  paid  printer 8  00 

SOLOMON  RIFFLE, 
JOHN  SWISUER, 
RICHARD  LUCAS, 

Fund  Com,  of  Darke  county. 
Attest — HiBAM  Bbll,  Secretary. 
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FOICD  CoHXISSIOirEBS'  QpPIC£t 

Oreemillc,  January  6, 1840. 
SWecf-OMot  Darke  County^  u: 

ly  Hiram  Belli  Secretary  for  said  board,  certify  the  foregoing  to  te 
a  troe  copy. 

HIBAM  BELL,  Secretary. 


DELAWARE  COUNTY. 

Office  of  Fxjjxd  Coivmissioneks,  Dblawavs  Co. 
Ohio,  Jamtary  14,  1840. 

'Statement  of  tho  surplus  Pund  Commissioners  of  Delaware  county, 
giving  the  amount  received  from  the  State  on  the  county's  proportion, 
the  amount  loaned  in  each  township,  and  at  what  time;  the  amount  of 
interest  received  on  said  loan,  also,  the  expenses  attending  (hesanw 
for  the  year  1839,  ending  on  the  1st  January,  1840,  pursuant  to  an 
Jict  of  the  General  Assembly  of  Ohio,  passed  March  28,  1837. 

Amount  received  from  the  State,  on  1st  and  2d  instal- 
ments, paid  the  5th  May,  1837 $17,119  21 

AnKHmt  received  from  the  Slate,  on  the  3d  instalment, 

paid  May  17,  1837 8,659  60 

25,678  81 


Amount  loaned  to  individuals,  and  secured  by  mortgage 
and  personal  secu  rity,  on  judgment  notes  at  7  per  cent 
interest,  every  6  months  in  advance • $25,678  81 


AnKMint  loaned  in  Delaware  township,  and  secured  by 

mortgage  and  personal  secu  rity $13,713  10 

In  Scioto i 875  00 

Pray 1,092  00 

Weslfield 935  00 

Radnor •* 800  00 

Marlborough 1,M0  00 
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Kinwtpn- ^ $400  00 

Pern- - 770  00 

Porter - ' 360  00 

Berkshire «,158  71 

Harlem t - 200  GO 

Trenton 660  00 

Lincoln 700  00 

Oxford 800  00 

Thompson 625  00 

Brown • ' ••••  660  00 


26.678  81 


De. 

To  amount  of  interest  received  on  said  fund  for  1839. 

May  6,  1838,  interest  received  on  $17,119  21,  for  6 

months  in  advance • •••    $^99  17 

July    I,    1839,  interest   received  on  $8,669  60,  for  6 

monthatin  advance 299  68  6 

November  6,  1839,  interest  received  on  $17,119  21,  for 

6  months  in  advance ^ 599  17 

July   1,  1840,  interest  received  on   $8,569  60,  for  6 

months  in  advance 299  68  6 

Interest  received  on  interest  on  money  loaned 41  68 


1,839  19 


Ch. 

By  6  per  cent,  on  $26,678  81,  set  apart  as  State  school 
fund  as  per  act  of  legislature,  and  paid  over  to  Treas- 
urer of  Delaware  county,  on  J\fty  1,  1840 $1,283  94 

Expenses f  viz: 

Paid  A.  Thompson,  publishing  exhibit ^.....-  ^10  76 

D.  Prince,  4  days,  at  two  dollars  per  day-*-  •  8  00 
S.  Hodsden,  4  days,  at  two  dollars  per  day,  8  00 
B.  Powers,  9  days,  at  two  dollars  per  day-     18  00 


44  7^ 

Nett  income  after  deducting  State  school  fund,  and  pay- 
ing expenses*  •*' » 610  60 

1,839  19 
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Bj  authority  of  an  tict  passed  by  the  GeDeral  Assembly  of  Ofai^ 
March  19,  1838,  amoaullitory  to  an  act  providing  for  the  distribution 
and  investment  of  this  State's  proportion  of  surplus  revenue,  passed 
March  28, 1 837,  the  Fund  Commissioners  have  set  apart  the  nett  an- 
nual income  of  said  fund,  for  the  support  of  schools  or  academies  in 
the  county,  and  loaned  the  same,  and  annually  fund  the  interest  accu- 
mulated, which  amounts  to  the  following: 

Amount  received  in  1838,  and  placed  to  said  fund $522  83 

Interest  received  on  the  same,  one  year,  at  7  per  cent.*  •••••  36  59 

Amoant  received  in  1839,  and  placed  to  said  fund 610  60 

Amount  which  is  loaned  for  one  year,  at  7  per  cent. 35  73 

Total  amount  of  said  fund,  including  the  interest  for  1840**    1,105  65 

All  of  which  is  respectfully  submitted. 

We  certify  the  above  statement  to  be  correct,  as  taken  from  the 
books  of  this  office. 

B.  POWERS, 
D.  PRINCE, 
S.  HODSDEN, 
Fund  Com.  of  Delawartco, 

To  the  Auditor  of  State^  Columbus^  Ohio. 


FAIRFIELD^  COUNTY. 

AuDiTOR^s  Office,  Fairfibld  Co., 
Lancaster,  Ohio,  January  1, 1840. 

Surplus  Revenue. 

Agreeably  to  the  provisions  of  the  act  entitled,  an  act  providing  for 
the  distribution  of  the  surplus  revenue,  it  is  hereby  reported  that  the 
total  amount  received  from  the  State  Treasury,  as  Fairfield  county'* 
proportion  of  said  fund,  was  forty-one  thousand  four  hundred  and 
seventy  dollars  seventeen  cents,  ($41,470  17,)  which  has  been  in- 
vested in  bank  stock  in  the  [4ancaster  Ohio  Bank*  The  proceeds  of 
the  same,  to  this  date,  has  been  three  thousand  eight  hundred  and 
eighty-seven   dollars  and  sixty-six   cents,  (§3,887    66,)  of  which 
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two  thousand  hikI  8e¥ent|r4hi6B  Miais  iiOf  oanti  Mil  eigbt  miUtt 
(2^073  60  tt)  is  applicable  «o  the  jpurposeof  cMniQOA  scIkkiIs,  imd 
the  remainder,  being  ooe  tiiousasd  eight  huiidvtd  and  faurteeQ  dollars 
ifteenoMits  and  two  mills,  (1,814  16  2^  his  beeoeippjied  toooMUty 
purposes. 

The  expenses  Car  managing  this  fund,  ure  as  follows^ 

Fund  Ck>mmissioDers'&es»* - — $6  00 

Clcrk^s  fees - — -* - «  00 

For  advertising  report 4  00 

Total  amount  of  expenses ^ 12  00 


OHRISTiAN  BAK£B, 
SAMUEL  HEAR, 
SAMUEL  EWING, 

Fund  Com.  for  Fairfield  co. 
Attest — John  C.  Cissel,  Auditor, 


FRANKLIN  COUNTY. 

Annual  report  of  the  Fund  Commissionere  of  Franklin  countji  for 
the  year  ending  January  1, 1840. 

Amount  of  surplus  revenue  as  per  report,  dated  Jan.  6, 

1838 $34,623  03 


Montgomery,  secured  by  i^ortgage $13,823  03 

Madison,              "                    **         3,700  00 

Trure,                 "                    **        — - 800  00 

Sharon,  «*  ^        $6,000  00 

Sharon,  other  adequate  security 1,000  00 

6^900  00 

Blendon,  secured  by  mortgage- ••*•'•  ••*•••  *•••** 300  00 

L^oaned  to  Franklin  county,  June  27, 1838,. for  the  pur- 

^p0se  of  ereoting  court  house  mnd  oouoty  jailM^ 10,000  00 

34^23  .W 

6— DOC.  NO.    110. 
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Bshibit  of  interatt  arisiBg  on  $25,062  62^  from  April 

27,  1888,  to  April,  18S9,  at  7  per  cent f  1,616  74  1 

Interest  on  $10,000,  Art>m  27th  June,  1888,  up  to  27th 

June,  1889,  at  6  per  cent. - «        600  00  0 

Interest  on  $1,541  01,  from  27th  June,  1838,  up  to  27th 

June,  1839,  at  6  percent. 77  06  0 

Interest  on  $807  87  7,  being  the  interest  money  loaned, 

April  27,  1838,  to  January  1, 1839,  at  7  per  cent. 56  65  1 

Interest  on  $677  06,  being  interest  money  loaned,  Jun3 

27, 1838,  to  January  1, 1839,  at  6  per  cent 20  31  1 

2,369  65  3 
Expenditures  for  the  year  ending  Jan.  1, 1839,  to  wit: 

Paid  County  Fond  Commissioners ••••%    $56  00 

Clerk  to  said  board 75  00 

for  printing  this  report 3  00 

184  00  0 

Annual  income • 2,286  65  3 

Deduct  6  per  cent,  of  the  interest  on  the  original  fund 

for  common  school  purposes ' 1,731  15  1 

Balance  due  and  for  the  use  of  Franklin  county 504  60  2 

R.  W.  COWLES, 
JOHN  TIPTON, 
Fund  Cam*  of  FraMn  co. 


GREENE  COUNTY. 

Auditor's  Office,  Greene  Cotjhtt,  O., 
January  16,  1840. 

The  Fund  Commissioners,  Robert  D.  Foresman,  Tinsley  Heath 
and  James  Gowdy,  met  fbr  the  purpose  of  making  out  a  certifed  state- 
ment and  report  of  the  surplus  revenue  for  the  last  year. 

They  report*  in  conformity  with  the  duties  assigned  them  by  the 
19th  section  of  an  act  of  the  General  Assembly,  passed  March  28, 
1887,  providing  for  the  distribution  and  invpatment  of  this  Staled 
proportion  of  the  surplus  revenue. 
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The  Fund  Commissioners  of  Greene  county  submit  thefollowiiig 
exhibit: 

Iteceived  of  the  State  Treasurer,  eighteen  thousand  six 
hundred  and  eighty-fiye  dollars  and  seventy-two 
cents^per  receipt,  dated  May  3,  1837,  being  the  first 
and  second  instalments  of  Greene  county's  proportion 

of  the  surplus  revenue $18,685  72 

July  6,  1837.     Received  of  the  Slato  Treasurer,  nine  "^ 
thousand  three  hundred  and  forty-two 
dollars,  being  the  third  instalment  of 
Greene  county's  proportion  of  the  sur- 
plus revenue 9,342  00 


28,027  72 


May  13, 1837.  Loaned  the  county  commissioners  of 
Greene  county,  (who  were  authorized 
by  an  act  of  the  legislature,  passed 
3d  March,  1837,  to  subscribe  to  the 
stock  of  the  Little  Miami  railroad 
company,  any  sum  not  exceeding  fifty 
thousand  dollars.)  eighteen  thousand 
six  hundred  and  eighty-five  dollars 
and  seventy-two  cents 18,686  72 

July  7, 1837.  Loaned  the  county  commissione:  s  of 
Greene  county,  for  the  above  men- 
tioned purpose,  who  pledge  the  faith 
of  the  county  to  the  State  of  Ohio,  for 
these  several  sums,  at  6  per  cent,  per 
annum,  interest  • ••.•         9,342  00 


28,027  72 


April  6, 1838.  At  this  time,  $2,000  of  the  first  men- 
tioned sum  was  trans/ferred  from  the 
hands  of  the  county  commissiorers, 
to  the  common  council  of  the  town  of 
Xenia. 

RECEIPTS. 

Aprils,  1839.    fieceived  interest  on   $2,000,  for    six 

months  in  advance 60  00 

May  13,  ^        Received   interest  on  $16,685  72,  for 

six  months  in  advance 600  60 

July  6,    ^        Received  interest  on  $9,342,, for  a\T( 

months  in  advance 280  26 

Oct.  7)    ^        JLemyed  intnem,  on  $2,000,  for  six 

months  in  advance » 60  00 
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Not.  19^  183f .    Senivad  interMt  oa  $%ej$B6  T%  for 

six  months  in  advance dOO  68 


1^1  42 


January  15|  1840.    P^  Fund  CommiMioneiis-- $42  Od 

P^id  dork's  fees -  ...  12  00      ^ 

Pyd  for  prmtii^^  ibis  report 4  00 


58  00 


B.  D.  POBSMAN, 
TINSLEY  HEATH, 
JAMES  GOWDT, 


GUBUNSEY  COUNTY. 

Annual  statement  of  the  board  of  Fund  Commissioners  of  Guern- 
sey eouBtjy  Ohio«  made  in  compliance  with  the  provisions  of  the  act 
entitled,  *'an  act  providing  for  the  distribution  and  investneot  of  this 
State's  proportion  of  the  surplua  revenue,''  passed  March  28, 1837. 

The  amount  received  from  the  State,  is * $35,119  93 


The  amount  loaned  to  individuals,  and  secured  bj  mort- 
gage on  real  estate,  is $21,889  06 

B/cther  adequate  security 13,280  87 

36,119  93 

Amount  loaned  to  the  ooonty  of  Guernsey—- $880  87 

The  interest  on  all  loans  nsade^  baa  been  ai  thtrite  of  7  per  cent 
ptr  annum. 
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The  amoual  l<»axiad  in  e^eli  township  is  as  foltows,  to  wit: 

la  Jackson  township - - $3^170  00 

Centre 1,160  00 

Cambridge 10,416  00 

Oxford 2,660  00 

Richland - - 2,150  00 

Washington • 400  00 

Spencer '• 1,360  00 

Monroe - 490  00 

Jefferson 100  00 

Beaver - .-..  860  00 

Adams 1,760  00 

Liberty - ^ 707  42 

Londonderry 1,600  00 

Wills  ' " •. - «..  1,860  00 

Westland « 1,606  64 

Knox 900  00 

Wheeling  800  00 

Madison • 2,060  00 

Amount  loaned  to  Guernsey  county 830  87 

36,119  93 


The  amount  collected  by  course  of  law,  during  the  last 

year,  is - .-..      J700  00 

Amountnow  in  suit 600  00 

The  amount  of  loans  in  cases  in  which  the  original  terms 
of  the  loans  have  expired,  but  in  which  interest  accru- 
ing since  such  expiration,  has  been  received,  is 20,670  00 

The  amount  of  loans  now  forfeited  by  the  non  payment 

of  interest,  is- 2,40000 

No  part  of  the  fund  has  been  invested  in  stocks. 

The  annual  income  of  said  fund,  at  7  per  cent,  is 1^,468  39 

The  amount  of  interest  received  by  the  present  board,  to 
the  6th  of  June,  1840,  including  $620  82  received  from 
the  former  board,  is«^ 3,416  76 


Amount  paid  county  Treasurer,  on  the  6th  of  June,  1840, 

for  school  purposes $1,766  99 

Amount  paid  county  Treasurer,  on  the  6th  of  June,  1840,  ' 

for  county  purposes 1,621  41 

Interest  refunded  when  the  principal  was  paid  before  due,         38  36 

3,416  76 
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The  expenses  incurred  in  the  management  of  the  fund  during  the 
past  year,  are  as  follows,  to  wit: 

Amount  paid  L.  Thomas,  for  publishing  last  annual  state- 
ment, and  advertising •• ^  00 

Amount  paid  Associate  Judge,  for  attending  two  days  for 
the  purpose  of  approving  Fund  Commis- 
sioners^ bond 17  60 

J.  M.  Bell,  for  a  desk  for  the  use  of  the  board,  5  OO 
J.  M.  Bell,  two  days^  services  in  closing  the 
account  of  the  former  board  of  commis- 
sioners  • 4  00 

William  McCracken,  for  two  days^  services 

as  above  4  00 

John  Butler,  for  notifying  Associate  Judges ••  2  75 

F.  Bute,  for  same* 75 

D.  Kinkade,  for  same 2  60 

P.  B.  Ankeney,  for  advertising 1  00 

McCracken,  Hanna  6z;  Co.,  for  stationary 3  19 

R.  T.  Allison,  for  his  services  as  Fund  Com- 
missioner   22  00 

Z.  Davis,  for  his  services  as  Fund  Commis- 
sioner   48  00 

D.  Kinkade,  for  his  services  as  Fund  Com- 
missioner   • • 8  00 

W.  W.  Tracy,  for  his  services  as  Fund  Com- 
missioner  - 50  00 

W.  W,  Tracy,  for  his  services  as  agent  of 

the  board 60  00 

225  69 


We  certify  that  the  foregoing  statement  is  correct. 

Given  under  our  hands,  this  6th  day  of  January,  A.  D.,  1840. 

ZADOK  DAVIS, 
W.  W.  TRACY, 
DAVID  KINKADE, 

Commissioners. 
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GEAUGA  COUNTY. 

Surplus  Revenue. 

Commissioners'  statement  of  the  surplus  revenue,  for  the  county  of 
Oeauga,  on  the  6th  day  of  January,  A.  D.,  1840,  made  agreeably  to 
the  act  providing  for  the  distribution  and  investment  of  this  State's 
proportion  of  the  surplus  revenue,  passed  March  28, 1837. 

Total  amount  received  from  the  State $44,384  19 

Interest  received  on  the  above  sum  from  the  time  it  was 
received*  and  previous  to  the  investment  in  bank 
stock 126  47 

44,610  66 

The  Commissioners  have  invested  the  whole  of  the 
above  sum,  in  stock,  in  the  Bank  of  Geauga,  at  Paines- 

ville $44,610  66 

July  1,  1839.  Semi-annual  dividend  on 
$44,^10  66,  at    4    per 

cent. $1,780  42 

Jan.  1,  1840.  Semi-annual  dividend  on 
$44,610  66,  at  3i  per 
cent. 1,667  87 

3,338  29 

July  2, 1839.    Paid  premium  on  bank  stock     222  66  0 

Jan.  6, 1840.  Paid  county  Treasurer  for 
school  purposes,  6  per 
cent,  on  $44,384  19 2,219  20  9 

Fund  Commissioners' services 6  00  0 

Jan.  6, 1840.     Paid  county  treasurer,  for 

county  purposes 890  63  1 

3,3S8  29 

We  hereby  certify  that  the  above  is  a  true  statement  of  the  situa- 
tion of  the  surplus  revenue  of  the  county  of  Geauga,  on  the  6th  day 
of  Januajry,  A.  D.,  1840. 

C.  HUNTINGTON, 
A.  G.  GARDNER, 
Fund  Conif  of  Geauga  co. 
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GAUiA  COUNTY. 

We,  the  undersigned,  Fund  CammiBSMoers  for  the  county  of  Gallia, 
in  ohedience  to  the  directions  of  the  act  of  the  General  Assembly  of 
the  State  of  Ohio,  entitled,  <'  an  act  providing  for  the  distributkm  and 
investment  of  this  Staters  proportion  of  the  surplus  revenoe,^  do 
hereby  certify  the  following  to  be  a  oorrect  stateroeatof  the  coBdituMi 
of  that  portion  of  said  surplus  revenue  which  was  deposited  with  the 
county  of  Crallia: 

The  amount  received  fr^m  the  State,  by  the  Fund  Com- 
missioners for  Gkillia  county^is • ^14^74  29  5 

The  statement  made  by  us  on  the  16th  of  February, 
1839,  shows  that  there  had  been  expended,  prior  to 
January,  1839,  in  the  purchase  of  144  shares  of  the 
capital  stock  of  the  Commercial  Bank  of  Cincinnati, 
the  sum  of 14,IM  62  6 

That  in  the  year  1838,  there  had  been  expended,  out  of 
tiie  inoMne  of  the  fund  for  that  year,  (aHer  paying 
the  6  per  cent,  to  the  school  fund,)  in  the  purchase 
of  six  additional  shares  of  the  stock  of  said  bank,  the 
sum  of •  .— 619  54  0 


That  statement  also  showed,lthat  at  its  date,  there  re- 
mained in  the  hands  of  the  Fund  Commissioners,  the 
•ttmof- ; $268  79  1 

The  income  of  the  fund  invested  in  hank  stock,  for  the 
year  A.  D.,  1839,  has  been —  •     1,640  00  0 

To  this  sum  «dd  the  amount  on  hand  at  the  date  of  the 

last  report,  makmg  the  sum  of* -      1,808  79  1 


The  following  disposition  has  been  made  of  the  income  of  the  year 
A.  D.,  1839: 

Purchased  eight  additional  shares  of  &e  capital  stock 
of  the  Commercial  Bank  of  Cincinnati,  for  whidi 
there  was  paid  the  sum  of- 1^786  96  0 

Paid  Treasurer  of  the  county  of  Gallia  5  per  cent,  in- 
terest on  $14,174  294,  from  Ist  January,  A.  D.,  1839, 
to  January  1, 1840,  for  school  purposes 708  71  4 

Postage  account 5  00  0 

1,499  67  4 
Leaving  an  unexpended  balance  of $309  11  7 
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This  iraexpended  balanot  is  made  up  of  the  following  iiems,  viz: 

Iq  the  hands  of  the  agent  in  Phiiadelphia 952  23  0 

Undrawn  dividend • - 70  00  0 

la  the  hands  of  8.  F.  Vinton 186  88  7 


309  11  7 


By  the  foregoing  statement,  it  will  be  seen  that  the  ioeome  of  the 
year  A.  D.,  1839,  is  near  11  per  cent,  on  the  amount  reeeived  from  the 
State,  and  that  after  paying  the  5  per  cent,  invested,  to  the  school  fund, 
and  the  expenses  of  the  commissioners,  there  has  been  accumulated 
during  the  year,  for  the  county,  the  sum  of  $826  28  5;  and  that  the 
whole  number  of  shares  purchased  in  the  Commercial  Bank  of  Cin- 
cinnati, is  one  hundred  and  fifty*eight,  on  which  the  capital  stock  paid 
in,  is  $15,800,  being  $1,625  70  5  more  than  the  sum  deposited  with 
the  commissioners.  To  which  add  the  above  stated  unexpended  bal- 
ance of  $309  11  7,  and  it  gives  $l,'Jd4  82  2  as  the  amount  which 
has  been  added  to  the  sum  deposited  with  the  county,  by  the  State, 
estimating  the  Bank  stock  at  its  par  value. 
All  of  which  is  respectfully  submitted. 

SAMUEL  F.  VINTON, 
JOHN  NEWTON, 
JOHN  GATING, 

Fund  Commissioners, 
jAJnjiaT30,  1840. 

GiLLiOPOLis,  January  30,  1 840. 

Six  : — ^In  obedience  to  the  order  of  the  board  of  Fund  Commis- 
sioners for  the  county  of  Gallia,  I  herewith  transmit  to  you  their  re- 
port, for  the  year  A*  D.,  1839,  showing  the  investment,  income  and 
present  condition  of  that  portion  of  the  surplus  revenue  which  was 
deposited  with  the  county  of  Gallia. 

I  am,  very  respectfully,  your  obedient  servant, 

SAMUEL  F.  VINTON. 
John  Brouoh,  Esq.,  Auditor  of  State. 
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HURON  COUNTY. 

Fund  Commissioners'  report  for  January  1, 1840. 

Amount  received  from  the  State  of  Ohio- *l!'!fo  SI 

Lean«d  at  the  rate  of  7  percent,  mterest 46,»&»  vf 

Loaned  to  Huron  county,  and  invested 

in  the  public  buildings $10,000  00 

Loaned  to  individuals 35,868  04   ^^  ^^^  ^ 


Loaned  to  individuals  on  bonds  8e> 

oured  by  mortgage  on  real  estate-    30,106  04 

Loaned  on  bond  and  secured  by  other 
adequate  security £,763  00 


36,868  04 


Amount  loaned  in  the  several  townships  in  Huron  and  Eriecoan- 
ties,  to  wit: 

Huron  County. 

Ruggles $620  00 

New  London 680  00 

Clarksfield 715  «> 

Wakeman «0  ^ 

Florence 1.430  GO 

Vermillion • 1,140  00 

Greenwich 680  OO 

Fitchville 720  OO 

Hartland 3«J  00 

Townsend 440  00 

Berlin M90  OO 

Ripley 475  OO 

Fairfield 780  00 

Bronson l.'OO  00 

Norwalk • 2'690  00 

Milan 2.085  00 

Huron 1.425  00 

New  Haven 700  00 

Greenfield 1.070  00 

Peru l.«60  04 

Bidgefield  ••• 3.S76  00 
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Richmond • *• 180  00 

Norwich - —'.. S60  W 

Sherman- • - ^ 386  00 

Lyme « • 966  00 


26^46  04 


Erie  County. 


Oxford $485  00 

Perkins 790  00 

Portland  -... 1,095  00 

Margarelta 800  00 

Danbury « 330  00 

Groton • 640  00 

4,160  00 


Amount  secured  by  mortgage $30,106  04 

Amount  loaned  in  Norwalk,  on  bond,  and  secured  by 
assignment  of  scrip  issued  by  County  Commissioners, 
pursuant  to  an  act,  passed  March  14,  1836,  authorizing 
a  loan  to  erect  public  buildings 5,753  00 

36,868  04 
Amount  in  suit •. $185  00 

Amount  of  income  on  amount  loanded,  at  7  per  cent. ^3,210  06 

Amount  of  interest  on  interest* •• 148  55 

Whole  amount  of  interest  received  last  year 3,368  61 

Expenses  for  year  1839,  as  follows; 

H.  Terry,  Fund  Commissioner,  3  days $6  00 

John  Fuller,                  "^              7     *'    14  00 

S.  Morae,                       *<              6    "    12  00 

J.  B.  Wilbor,                 ««              3    «    6  00 

H.H.Johnson,  clerk,                  6    «    12  00 

S-  &  C.  A.  Preston,  publishing  report • 6  00 

. he  00 

Nett  income  for  1839 3,302  61 
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Paid  County  Treasurer  6  per  oent.  od  $46,858  04,  beiag 
amount  due  State  common  school  fund- - $2,S9t  90 

Amount  paid  county  Treasurer,  to  meet  orders  drawn  from 

current  expenses- - •  66  08 

Amount  loaned  out,  being  the  2  per  cent  of  interest,  and 

interest  on  interest 1,009  71 


3,558  61 


Whole  amount  accumulated  on  surplus  revenue,  after  de- 
ducting expenses  and  paying  6  per  oent.  to  common 
school  fund $3,046  t9 

Invested  as  follows — 

Appropriated  for  current  expenses  of  county  ••    $209  00 

Loaned  to  individuals t,801  87 

Cash  on  hand 36  42 

S/)46  t9 


JOHN  B.  WILBOR, 
JOHN  FULLER, 
SAMUEL  MORSE, 

Fund  Cams,  of  Emm  co. 

Nor  WALK,  Huron  Co.  O.,  Jan,  1,  1840. 


HARDIN  COUNTY. 

Annual  report  of  the  Fund  Commissioners  of  Hardin  county,  Ohio, 
for  the  year  A.  D.,  1839,  ending  on  the  first  Monday  of  January,  A.  D., 
1840. 

The  amount  reoeived  from  the  State — •  - $4,^11  Ot 

The  amount  loaned  to  individuals,  secured  by  mortgage 

en  real  estate,  at  the  rate  of  7  per  oent  per  annum 4,211  Ot 
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The  amount  loaned  in  each  township— 

Blanchard $300  02 

Cissna 400  00 

Dudley 320  00 

Goshen 434  00 

Hale 265  00 

Jackson 400  00 

Marion 100  00 

M'Donald 200  00 

Pleaaant 1,652  00 

Koondhead 250  00 

4,211  02 

Amount  of  interest  received $294  77 


Amount  of  interest  received  at  6  per  cent,  for  common 

school  purposes $210  56 

Amount  for  county  purposes 84  22 

294  77 


ExpoDises  incurred  in  managing  said  fund  amounts  to  $30  20,  as 
follows,  to  wit : 

To  Fund  Commissioners $16  00 

To  the  agent  of  Fund  Commissioners 14  20 

30  20 
As  follows,  to  wit: 

To  Peter  Johnson $6  00 

Cyrus  Dilla 6  00 

George  Johns 4  00 

C.W.Stevenson 14  20 

80  20 


I  do  hereby  certify  that  the  foregoing  is  a  correct  statement  of  the 
funds  deposited  with  the  county  of  Hardin,  Ohio. 

GEORGE  JOHNS, 
Agent  far  Fund  Corns,  of  Hardin  eo. 
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HOLMES  COUNTY. 

Exhibit  of  Holmes  county's  proportion  of  surplus  revenue,  up  to 
the  first  of  January,  1840. 

Anjount  received  of  State $20,768  76 

All  of  which  is  loaned  to  individuals  in  Holmes  county, 

at  7  per  cent,  per  annum,  secured  by  tnortgage  on  real 

•estate. 

The  following  is  the  amount  loan  3d  in  each  township: 

In  Hardy  township 5,905  76 

Berlin  .••* 1,700  00 

Mechanic 1,850  OO 

Kilbuck  -    1,100  00 

Knox 1.400  OO 

*     Richland > 813  OO 

Monroe ..  1,126  00 

Pftini 400  00 

Saltcreek 1,200  00 

Prairie 2,125  00 

Ripley 800  00 

Washington 2,350  00 

20,768  76 


Amount  of  five  per  cent,  interest  received  up  to  the  1st 
January,  1840  • $1,030  93  8 

Amount  of  two  per  cent,  interest  received  up  to  the  1st 

January,  1840 412  57  5 

Total  amount  received— 1,443  31  3 


Expenses. 

Amount'paid  A.  Purdy,  as  Fund  Commissioner 
S.Porter,  "  " 

L.  Allison  "  " 

Kershaw  and  Smith,  printing 

For  paper 

Wm.  S.  Tannyhill,  as  agent 


36  00 

34  00 

9 

00 

15 

6 

OO 

118 

15 
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Amount  2  per  cent. $412  37  5 

Fronfi  which  deduct  expenses 118  16  0 

$294  22  6 

Amount  2  per  cent,  loaned  in  1838 $319  48  0 

Amount  2  per  cent,  loaned  in  1839 200  00  0 

Amount  of  2  percent,  on  hand  94  22  5 

Interest  on  2  percent,  appropriated  for  the  use  of  schools,      36  37  6 
Amount  of  principal  in  »uit 300  00  0 

SAMUEL  PORTER, 
LEW  ELLEN  ALLISON, 
ABNER  PURDY, 

Fund  Cammisrioners, 


HIGHLAND  COUNTY.     . 

Fund  Commissioners'  Office,  Highland  Co.  Ohio, 
January  18,  1840. 

The  following  is  a  statement  of  the  surplus  revenue  fund  belong- 
iog  to  Highland  county,  for  the  year  ending  January  1,  1840,  viz: 

The  amount  received  from  the  State $27,531  67  3 

This  sum  was  loaned  to  the  State,  up  to  the  first  day  of  July,  1839 
at  six  per  cent,  interest;  since  which  time  it  has  been  loaned  to  an  in- 
dividual of  Liberty  township,  Highland  county,  at  seven  per  cent, 
interest,  upon  adequate  personal  security. 

The  income  of  said  fund,  for  the  year  ending  January 

^>  ^^^^'^«  $1,789  66  8 

The  one  per  cent,  accruing  to  the  permanent  fund  for 

the  year  ending  January  1,  1839,  is ^^76  31  7 

Interest  on  same,  from  January  1,  1839,  to  January  1, 
1840,  half  the  year  at  six,  and  the  other  half  at  seven 

P^*"     C«"t.     17      QJ^     g 
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The  interest  accruing  on  the  surplus  revenue  fund,  for 
the  year  ending  January  I,  1840,  over  the  five  per 
cent,  applied  to  school  purposes,  is $412  97  7 

Making  an  aggregate  of- 706  18  7 


The  expenses  incurred  in  the  management  of  said  fund  the  past 
year,  are  fourteen  dollars  sixty*two  and  one  half  cents,  viz: 

John  H.  Mitchell • $i  00 

John  W.  Spargur 2  00 

Henry  Davis 7  60 

F.  &  A.  S.  Evans,  for  blank  book 1  m 


{ 


14  62i 


Fond  Commissionees^  OpncE,  Highland  Co. 
Statb  of  Ohio. 

We,  twoof  the  Fund  Commissioners  of  Highland  county,  do  hereby 
certify  the  above  statement  is  just  and  true. 

Given  under  our  hands,  this  18lh  day  of  January,  1840. 

HENRY  DAVIS, 
JOHN  H.  MITCHELL, 
Fwid  Com.  9f  Higklad€^ 


i 


HAMILTON  COUNTY. 

Report  of  the  Fund  Commissioners  of  Hamilton  county ^  for  the 
A.  D.,  J  839. 

In  confo'rmity  with  the  duties  assigned  the  Fund  Commissioners  of 
Hamilton  county,  by  the  19th  section  of  the  act  of  the  General  Aatem- 
biy  of  the  State  of  Ohio,  passed  March  28, 1837,  entitled,  **an  act  ibr 
the  distribution  and  investment  of  this  Staters  proportion  of  the  sar* 
plus  revenue,^  the  said  Fund  Commissioners  submit  the  following  re- 
port, to  wit: 
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To  amount  received  from  Treasurer  of  State,  by  the  late 

Fund  Commissioners'  last  report $89,282  14 

To  7  percent,  on  $79,282   14,  for  1  year $5,649  74 

To  6  per  cent,  on  $10,000  00,  to  county 600  00 

6,149  74 

Total  amount  of  principal  and  interest  for  1839 96,451  88 


To  amount  loaned  on  real  estate  security $79,282  14 

To  amount  loaned  on  bond  to  county 10,000  00 

To  five  per  cent,  interest  on  $89,282  14,  paid 

into  county  treasury  for  scholls 4,464  10 

Amount  of  interest  and  postponed  to  March 
next,  under  an  arrangement  with  the  late 
Fund  Commissioners  for  the  security  of 
$30,282  14,  retained  by  them,  for  which 
bonds  and  mortgages  were  taken  as  collat- 
teral  security  to  their  official  bonds  359  19 

To  Amount  of  balance  of  interest  under  the 
above  arrangement,  on  $6,000  not  paid  and 
now  in  suit : 99  17 

Amount  paid  one  of  late  Fund  Commissioners, 
for  services,  office  rent,  and  as  agent  for 
1839 .    -100  00 

To  expenses  incurred,and  services  of  the  pre- 
sent Fund  Commissioners  in  the  manage- 
ment of  said  fund  for  the  current  year,  to 
wit:  For  services,  per  account  rendered 
and  allowed 260  00 

To  amount  paid  agent  for  services,  keeping 

book  and  collecting 50  00 

To  nett  proceeds  of  interest  on  said  fund, 
loaned  under  the  act  of  19th  March,  1838, 
as  an  accumulative  fund  for  the  use  of 
8chools,&c. 466  99 


96,431   88 


Statement  of  the  amount  loaned  Hamilton  county,  and  in  the  several 
townships  in  the  same,  to  wit: 

Hamilton  county $10,000  00 

Cincinnati  township  69,682  14 

Millcreek 2,400  00 

Storrs ;.  2,400  00 

Springfield « 1,000  00 

Symma 2,606  00 
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Columbia $900  00 

Crosby 400  00 

89,282   14 


To  amount  due  and  in  suit • $6,000  00 

Amount  of  interest  due  on  same,  not  paid 99  17 

6,099  17 


To  amount  due  and  unaccounted  for,  and  not  in  suit $342  73 

JOHN  BURGOYNE, 
JONATHAN  PANCOAST, 
JONAH   MARTIN, 

Fund  Corns,  of  Hamilton  eo. 

In  submitting  the  above  report  to  the  public,  the  present  Fund  Com- 
missioners deem  it  as  a  duly  incumbent  upon  them,  to  append  to  the 
same  the  following  exhibit  of  the  situation  of  this  county^s  proportioo 
of  the  surplus  revenue,  when  they  entered  upon  the  duties  of  their 
respective  offices,  in  the  month  of  July  last: 

They  found  bonds  and  mortgages  tiled  for  $58,300,  including  the 
bond  given  by  Hamilton  county;  also,  that  $30,282  14  was  invested 
and  retained  by  the  late  Fund  Commissioners,  under  what  theylcrnied 
adequate  security,  and  paid  interest  on  the  same,  as  appeared  by  their 
reports;  and  that  one  of  them  had  collected  seven  hundred    dollars  of 
the  principal  loaned,  which  he  also  retained  uninvested,  and  paid  in- 
terest on  the  same  to  the  1st  January,  1839.    The  present  Commis- 
sioners, in  pursuance  of  what  they  conceived  to  be  their  duty,  pro- 
ceeded to  secure,  if  possible,  and  invest  the  whole  of  said  fund,  and, 
by  unremitting  exertion,  procured  bond  and  mortgages  of  the  late 
Fund  Commifisioners,  as  collateral  security  to  their  official  bonds,  not 
being  able  to  c(»llect  the  same,  except  the  $700  paid  in,  and  which  is 
now  loaned  on  freehold  security.     They  feel  a  conscientiousness  that 
no  exertion,  on  their  part,  has  been  wanting,  to  have  the  said  fund 
placed  in  as  safe  a  condition  as  circumstances  would  permit. 
*  JOHN  BURGOYNE, 

JONATHAN  PANCOAST, 
JONAH  MARTIN, 

Fund  Co$M,  of  Hamillon  co. 
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Cincinnati,  February  3,  1840. 

Deah  Sir: — There  seemed  to  be  a  mistake  in  the  first  published 
statement  of  the  Hamilton  county  Fund  Commissioners,  for  1839. 
Two  items  were  omitted.  The  mistake  arose  in  the  copy  sent  to  the 
printer,  and  fearing  that  a  like  error  may  exist  in  the  copy  forwarded 
to  you,  I  herewith  enclose  you  the  publication  of  said  statement,  as 
corrected. 

Your  obedient  servant, 

H.  M'DOUGAL, 
Far  Fund  Corns.  Hamilton  co, 
John  Brough,  Esq.,  Auditor  of  State. 


HARRISON  COUNTY. 

Exhibit  <ff  the  surplus  revenue  fund  for  Harrison  county,  for  the 
year  1839. 

Amount  received  from  the  State,  to  wit: $31^144  67 

The  amount  of  interest  for  the  years  1837  and  1838, 

transferred  to  the  principal 1,261  00 

32,406  67 


All  of  which  said  sum  was  loaned  to  individuals  in  said  county,  at  7 
per  cent,  per  annum,  interest  thereon,  secured  by  mortgage  on  real 
estate.  * 

Amount  loaned  to  the  different  townships. 

Shortcreek $1,000  00 

Greene 600  00 

German 160  00 

Athens 260  00 

Cadiz 12,011  00 

Archer 1,200  00 

Rumley 781  67 

Moorefield 2,700  00 

Nottingham 1,600  00 

Slock 676  00 
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North  $4,500  0? 

Freeporl 3,613  00 

Washington -      2,525  00 

Franklin - — -         500  00 

Monroe - 500  00 


32,405  57 


Interest  on  the  same  at  7  per  cent  per  annum «..  $2,268  40  0 

Special  interest,  or  theainount  made  by  loaning  the  in- 
terest   46  64  4 

Balance  of  principal  for  the  last  year 40  75  0 

Interest  on  the  same • 2  44  5 


2,358  23  9 


The  5  percent,  interest  paid  in  the  county  treasury $1,620  28  5 

Amount  of  interest  transferred  to  the  above  principal-  612  35  4 

Amount  of  a  transfer  accounted  for  the  last  year 11  88  0 

Interest  on  the  same 72  0 

Paid  Matthew  M.  Sloan  services  as  Fund  Commissioner 

and  clerk 4     42  00  0 

Paid  Samuel  M'Fadden,  as  Commissioner 40  00  0 

John  Sharp,  as  Commissioner 18  00  0 

Magonagle  6i  Dimock,  for  printing 7  00  0 

J.  S.  Thomas,  for  printing 6  00  0 


2^358  23  9 


It  is  hereby  certified  that  the  foregoing  is  a  correct  statement  of  the 
surplus  revenue  fund. 

Given  under  our  hands  officially. 

MATTHEW  M.  SLOAN, 
SAMUEL  M'FADDEN, 
J.  SHARP, 

Fund  CommitsionerM. 
Attest— Matthew  M.  Sloan,  Clerk. 
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HOCKING  COUNTY. 

AuDiTOE^s  Office  Logan,  December  30j  1839. 

The  undersigned,  Fund  Commissioners  of  Hocking  county,  in  com* 
pliance  with  an  act  of  the  legislature  of  Ohio,  passed  March  28, 1837, 
providing  for  the  distribution  and  investment  of  this  Slaters  propor- 
tion of  the  surplus  revenue,  docerlify  that  this  county^s  proportion  of 
said  revenue,  received  from  the  Treasurer  of  State,  is  ei«:ht  thousand 
four  hundred  and  twenty-two  dollars  and  three  cents;  which  said  sum 
has  been  invested  in  bank  stock  in  the  Lancaster  Ohio  Hank, on  which 
there  bus  been  a  dividend  for  the  current  year,  of  seven  hundred  and 
eighty-eight  70-100  dollars,  and  that  the  expenses  of  the  current 
year  are  as  follows: 

To  the  Commissioners $6  00 

PHnter 1  00 

Clerk 3  00 


10  00 


ROBERT  M'BROOM, 
CONRAD  BRIAN, 
JOSEPH  A.  GREENE, 

Fund  Commissioners. 


JEFFERSON  COUNTY. 

Fund  Commissioners^  Officb, 

Sleubenvillet  Jamuny  ^,  1840« 

The  board  of  Fund  Commissioners,  for  the  county  of  Jefferson,  in 
the  State  of  Ohio,  in  accordance  with  the  provisions  of  the  19th  sec- 
tion of  the  act  entitled,  *'  an  act  for  the  distribution  and  investment  of 
this  Staters  proportion  of  the  surplus  revenue,^'  passed  March  8, 1837, 
submit  the  following  report: 

The  amount  received  by  them  from  the  State,  is $4t,13S  61 
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Amount  invested  in  stock  in  the  Farmers^  and  Mechanics^ 

Bank  of  Stdubenville,  is $42,116  28 

Amount  loaned  on  individual  security,  at  7  per  cent,  per 

annum,  is - - 19  23 

42,1S5  61 


Amount  of  dividend  received  on  stock  in  the  Farmers^ 
and  Mechanics^  Bank  of  Steubenville,  for  the  year 
ending  November  1,  1839 $2,680  12 

Interest  on  amount  loaned  on  individual  security 1  34 

2,681  46 
6  per  cent,  apportioned  for  common  schools 2,106  77 

674  69 

The  expenses  incurred  in  the  management  of  said  fund, 
are  as  follows,  viz: 

Amount  paid  James  Mitchell,  Esq.,  for  his  ser- 
vices as  Fund  Commissioner $8  00 

Amount  paid  David  Cable,  Esq.,  for  same 8  00 

Amount  paid  Wm.  M'Donald,  Esq.,  for  same*—  8  00 

Amount  paid  Adam  J.  Leslie,  for  his  services  as 

clerk  to  the  board 8  00 

32  00 

Amount  paid  into  county  treasury,  for  county  purposes,  is        642  69 


DAVID  CABLE, 
WILLIAM  MCDONALD, 

Fvnd  Corns,  of  Jefermm  co. 
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KNOX  COUNTY. 

Exhibit  of  the  Fund  Commissioners  of  Knox  county,  January  7, 
1840. 

The  Fund  Commissioners  of  the  county  of  Knox,  in  the  State  of 
Ohio,  in  pursuance  of  the  act  providing  for  the  distribution  and  invest- 
ment of  this  State's  proportion  of  the  surplus  revenue,  passed  March 
26,  1837,  submit  the  following  report: 

Amount  received  by  said  Fund  Commissioners  from  the 

State ♦ - $30,672  02 


Amount  loancul  to  individuals  on  mortgage  security,  at  7 

percent. $18,498  04 

Amount  loaned  to  individuals  on  other  adequate  security, 

at  7  percent. 10,730  20 

Amount  loaned  to  Knox  county,  at  six  per  cent. 1,343  78 

30,572  02 


The  fund  is  loaned  out  in  the  respective  townships,  as  follows: 

Jackson • $200  00 

Union 430  00 

Jefferson 660  00 

Brown 876  00 

Howard 1,100  00 

Harrison 100  00 

Clay ^ » 1,630  00 

Morgan • 2,600  00 

Pleasant '• 2,000  00 

Monroe  • 300  00 

Pike 800  00 

Morris ••• f^00  00 

Clinton 9,861  47 

Miller 600  CO 

Milford 300  00 

Liberty • 2,223  00 

Wayne • 1,200  00 

Middlebury 260  00 

Franklin 2,368  77 

Chester .• • 660  00 

Bloomfield 700  00 

Knox  county 1,343  78 

30,672  02 
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Amount  due  and  not  in  suit $1,434  fiO 

Amount  now  in  suit  and  Judgment  not  collected 6|823  621 

Annual  income  as  now  loaned:   Amount  of  in- 

lercst  at  7  per  cent $2,045  97 

Amount  of  interest  at  6  per  cent. 80  63 

2J25_60* 

Expenses  incurred  in  managing  said  fund: 

David  Shaw,  Fund  Commissioner,  8  days $16  00 

Christopher  Wolf,  Fund  Commissioner,  11  days M  00 

Thomas  Wade,  Fund  Corninissioner,  9days 18  00 

Thomas  Axtell,  Fund  Commissioner,  2  days 4  00 

E.J.  Ellis,  for  printing 6  00 

M.  A.  Sayre,  for  clerking  5  days 10  00 

76  00 


Mt.  Vbbnon,  January  7,  1840. 

We,  the  Fund  Commissioners  of  Knox  county,  in  the  State  of  Ohio* 
do  hereby  certify  that  the  foregoing  exhibit  is  a  correct  statemeiH  of 
the  investment  and  situation  of  the  surplus  revenue  deposited  with 
the  said  county  of  Knox. 

Given  under  our  hands,  this  7th  day  of  January,  A.  D.,  1840. 

THOMAS  WADE, 
CHRISTOPHER  WOLF, 
THOMAS  AXTELL, 

Fund  CommmUmen. 


LICKING  COUNTY. 

Statement  of  the  Fund  Commissioners  of  Licking  county*  Ohioy 
mode  in  compliance  with  the  19ih  section  of  an  act  entitled, ^^ an  act 
providing  for  the  distribution  and  investment  of  this  Staters  propor- 
tion of  the  surplus  revenue,"  passed  March  28,  A.  D.,  1837. 

1.     Amount  received  from  the  State — 

April  20,  1837.     First  and  second  instalments $36,647  14 

Dec.  22,1837.    Third  instalment 18,323  57 


64,970  71 
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S.  Amount  paid  back  to  the  State.  None. 
3.  Amount  loaned  at  the  difierent  rates  of  interest, 
showing  the  amount  loaned  to  companies,  the 
amount  to  the  county,  the  amount  to  individuals, 
and  what  part  is  secured  by  mortgage  of  real  es- 
tate, and  what  by  other  adequate  security. 

First — To  Licking  county,  at  6  per  cent,  interest $15,000  00 

Second — Town  of  Newark,  at  6  per  cent,  interest,  taxes 

pledged  as  security • 7,480  00 

Third— To  individuals,  secured  by  mortgage  of  real  es- 
tate, at  7  per  cent,  interest - • 31,690  71 

Fourth — To  individuals,  secured  by  other  adequate  se- 
curity   800  00 


Fourth.    Amount  loaned  in  each  township: 


Hanover 

Perry  

Fallsburg 

Eden 

Mary  Ann—- 

Madison 

Franklin 

Licking 

Newark 

Newton 

Washington* 

M'Kean 

Granville- •••• 

Union 

St.  Albans-v* 

Liberty 

Bennington- 
Monroe  •— •• 
Jersey 


54,970  71 

$720  00 

250  00 

150  00 

150  00. 

500  00 

730  00 

400  00 

400  00 

7,606  71 

1,250  00 

500  00 

450  00 

3,140  00 

4,200  00 

4,034  00 

1,370  00 

300  00 

2,470  00 

150  00 

32,490  71 

Fifth — The  amount  collected  by  course  of  law,  (none,) 

Sixth — The  amount  in  suit $400  00 

Seventh — Due  and  not  in  suit,  (none.) 
Eighth — The  amount  invested  in  stocks,  (none.) 
Ninth — Annual  income  of  said  fund,  as  now  loaned,  viz: 
from  the  first  day  of  January,  1839,  to  the  first  day 

of  January,  1840 3,623  16 
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Tenth — Expenses  incurred  in  managing  said  fund — 

Samuel  Hand,  Fund  Commissioner,  27  days |54  00 

Bryant  Thornhill,               *•              22     *«    44  00 

Archibald  Cornell,               "               24     "   48  00 

John  R.  Cunningham,  clerk,  64  days 128  00 

A.  W.  Dennis,  clerk,  2  days 4  00 

John  Rankin,  6c  Co.,  printing 15  00 

Richard  Stadden,  publishing  this  report,  and  print- 
ing   16  00 

W.  H.  Slarrett,  clerk,  7  days 14  00 

322  00 


Amount    paid  to  County  Treasurer,  being  5  per   cent. 

applied  for  the  support  of  common  schools $2,748  53 

Balance  in  favor  of  county,  after  deducting  expenses  for 

managing  fund,  and  deducting  the  interest  for  6  nM)nths, 

on  $400,  which  is  in  suit 638  63 

Amount  paid  to  County  Treasurer,  to  be  disposed  of  by 

County  Commissioners 638  63 

Fund  Comxissionbrs^  Officb,  Licxiite  Co, 
January  8,  1840. 

We,  the  Fund  Commissioners  of  Licking  county,  do  hereby  certify 
that  the  foregoing  abstract  is  correct. 

Given  under  our  hands,  this  8th  day  of  January,  A.  D.,  1840. 

SAMUEL  HAND, 
BRYANT  THORNHILL, 
ARCHIBALD  CORNELL, 

W.  H.  Starrbtt,  AUy,  and  Clerk. 


I 


LOGAN  COUNTY. 

The  third  annual  report  of  the  Fund  Commissioners  of  Login 
county,  Ohio,  made  in  conformity  to  the  statute  providing  for  the  dis- 
tribution and  investment  of  this  State's  proportion  of  the  sarpliu 
revenue,  passed  March  28, 1837. 
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1.     Thii  county  has  received  from  the  Stale $17,475  75 

S.  $11,650  are  invested  in  capital  stock  of  the  Urbana 
Banking  Company,  and  $5,825  25  are  deposited 
with  said  banking  company,  at  6  per  cent,  per  an- 
num, payable  semiannually. 

3.     The  dividends  or  proceeds  of  said  stock,  from  6th 

November,  1838,  to  6lh  November,  1839,  is 1,048  50 

And  the  interest  of  the  same,  on  deposit,  is %••••  349  50 

Making 1,398  00 

From  which  deduct 873  78 

Five  per  cent,  reserved  for  school  fund,  and  paid  to 

the  County  Treasurer,  January  6,   1840,  leaves-      ,    524  22 
In  the  care  of  said  Fund  Commissioners,  which  is 
funded  to  stock  according  to  law. 

J  A.  W.  MANNON, 

•deling  Fund  Commissioner* 
Januabt6,  1840. 


LUCAS  COUNTY. 

Report  of  the  Fund  Commissioners  of  Lucas  county,  for  the  year 
ending  January  1,  A.  D.,  1840. 

Amount  of  money  received  from  the  State  Treasurer, 
May  16,  and  July  4,  A.  D.,  1837,  being  the  first,  second 
and  third  instalments  of  the  proportion  of  the  surplus 
revenue  for  Lucas  county $8,422  03 


Amount  loaned  to  individuals  and  secured  by  mortgage  on 
real  estate,  and  bearing  7  per  cent,  interest. 

In  Port  Lawrence  township $3,000  00 

VVaynesfield 2,622  03 

VVaterville 300  00 

Wing 1,300  00 
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Springfield * f700  00 

Swancreek 500  00 

York ^ 100  00 

Amboy 100  00 


8,4gg  03 

Income — Amount  of  interest  on  $8,422  03,  at  7  per  cent^  $589  54  2 

f 

Expenses  and  liabilities — 
By  amount  of  6  per  cent,  for  school  purposes,  paid  county 

Treasurer  as  per  receipt $421  10  1 

By  cash  pai4  Robert ^ower,  as  Commissioner 2  00  0 

Wm.  P.  Daniels,             "             2  00  0 

Samuel  Barrett,             «            2  00  0 

Samuel  M.  Young,  agent •.• 26  44  1 

For  stationary  and  printing 10  00  0 

Amount  interest  uncollected,  (in  suit) 126  00  0 

589  54  2 


Amount  of  money  loaned,  upon  which  the  interest  has  not 

been  paid,  and  now  in  suit $1,800  00 

ROBERT  GOWER, 
WM.  P.  DANIELS, 
SAMUEL  BARRETT, 

Fund  Cams,  of  Lucoico. 
By  Sawuel  M.  Youkg,  Agent. 


MEIGS  COUNTY. 

In  compliance  with  the  requisitions  of  the  19th  section  of  the  act 
providing  for  the  distribution  and  investment  of  this  State's  propo^ 
tion  of  the  surplus  revenue,  the  Fund  Commissioners  of  Meigs  coonty 
submit  the  following  statement: 

Whole  amount  received  from  the  State $12,750  9« 
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Amount  loaned  to  county  at  5  per  fcent $860  96 

Amount  loaned  to  individuals,  at  Ttoer  cent 1 1,900  00 

f  12,760  96 


Id  Bedford $600  00 

Chester * 3,000  00 

Letart 100  00 

Olive 860  00 

Orange 1,350  00 

Rutland 2,200  00 

Salisbury 2,000  00 

Scipio 1,100  00 

Sutton : 700  00 

11,900  00 


Annual  Income. 

Interest  on  $11,900,  at  7  per  cent,  for  one  year $833  00  0 

860  96  6,  at  6  per  cent 42  64  8 

Interest  gained  by  loaning  interest 14  49  0 

890  03  8 


Expenses  incurred  by  managing — 

Paid  Major  Reed $14  00 

Whittiroore  Reed 12  00 

John  M'Quigg 6  00 

S.  Halliday,  agent 20  00 

62  00 

All  of  which  is  respectfully  submitted. 

WHITTIMORE  REED, 
MAJOR  REED, 

Fund  Corns,  of  Meigg  co» 
Chbster,  January  6,  1840. 
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MUSKINGUM  COUNTY. 

Exhibit  for  1839,  commencing  od  7th  January,  1839,  and  ending  od 
the  4th  January,  1840,  made  in  conformity  to  law,  by  Ihe  FundCoiQ- 
missioners  of  Muskingum  county,  Ohio. 

1.  Amount  received  from  the  State,  being  first,  second 

and  third  instalments $53,193  66 

2.  Amount  paid  back  to  the  State,  (none.) 

3.'    Amount  loaned  Muskingum  county,  at  6  per  cent 7,000  00 

4.    Amount  loaned  in  each  township  in  this  county,  at  7 
per  cent.,  to  wit : 

Adams  township - |900  00 

Blue  Rock 950  00 

Falls. 624  94 

Jackson 225  00 

Monroe 450  00 

Meigs* 650  00 

Newton 262  00 

Perry t 1,600  00 

Rich  Hill 638  00 

Saltcreek 1,250  00 

Salem 300  00 

Springfield 2,350  00 

Wayne 21,500  00 

Washington 630  00 

Zanesville 13,863  72 

63,193  66 


4^.    Amount  collected  by  law $1,791  56 

To  wit:  In  Perry  township,  principal $400  00 

Interest  on  sa^me 14  42 

Jefferson  township,  principal 300  00 

Interest  on  same 17  42 

Zanesville  township,  principal 1,000  00 

Interest  on  same 69  72 

1,791  56 


6.  Amount  now  in  suit,  (none.) 

7.  Amount  now  due  and  not  in  suit $21,845  50 
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To  wit:  Id  Wayne  township,  principal $20,400  00 

Interest  on  same,  due  5th  Dec.->  ••••  714  00 

Salem  township,  principal 300  00 

Interest  on  same,  due  21  st  Dec. 10  60 

Washington  township,  principal 200  00 

Interest  on  same,  due  21st  Dec. 7  00 

Zanesville  township,  principal 200  00 

Interest  on  same,  deceased  estate ••  14  00 


$21,845  50 


8.  Amount  invested  in  stocks,  (none.) 

9.  Amount  of  income  of  said  fund  for  past  year $3,782  16 

To  wit:   Interest  on  principal  paid $2,957  97 

Interest  on  interest  re-loaned  and 
paid 78  69 

Interest  on  principal  due  in  advance, 

and  unpaid 745  50 

3,782  16 


10.    Expenses  paid  in  nmnaging  said  fund $234  26 

To  wit:   Cash  paid  J.  Glessner,  printing  notice,  $1  00 
Cash  paid  A.  Peters,  printing  exhibit 

and  notice  — 7  00 

Cash  paid  W.  Buell,  attorney  at  law,  ' 

collecting  fees 63  07 

Cash  paid  G.  A.  Hall,  Commisssioner^s 

services,  desk  and  stationary 56  94 

Cash  paid  J.  C.  Guthrie,  Commissioner,  52  00 

Cash  paid  J.  S.  Copeland 42  00 

Cash  paid  J.  S.  Copeland,  for  keepibg 

books  past  year 10  00 

Cash  paid  for  i  ream  paper 2  25 

234  26 


Interest  on  principal  received  since  last  exhibit •     $2,957  97 

Paid  county  treasurer  for  school  purposes- ••   $2,659  68 

Paid  expenses  for  past  year 234  26 

2,893  94 

Balance t 64  03 


Add  for  interest  due  at  last  exhibit  and  since  paid***- $40  25 

Add  for  intereston  interest  loaned  and  paid 78  69 

Add  for  interest  received  on  surplus  interest,  funded 

aforesaid 33  95 
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This  amount  (cash  on  hand)  carried  to  surplus  fund----         $216  92 
Cash  on  hand  and  carried  to  surplus,  funded  aforesaid, 
nj^reeably  to  section  3,  of  an  act  passed  March  19, 

1838 :*•  216  9t 

Balance  of  interest  now  due  in  advance,  and  when  paid, 

subject  to  be  carried  to  said  surplus,  funded  aforesaid-  745  50 


State  of  OhiOy  Mutkingum  County: 

We,  the  undersigned,  Fund  Commissioners  of  said  county,  do  here- 
by certify  that  the  forejroing  exhibit  is  a  correct  statement  of  the  state 
of  the  surplus  fund  received  by  this  county,  as  it  now  exists,  and  made 
in  pursuance  to  an  act,  passed  March  28, 1837. 

G.  A.  HALU 
J.  C.  GUTHRIE, 
J.  S.  COPELAND, 
'  Fund  Commis8umer9. 

Dated — Zanbsville,  January  4,  1840. 


MEDINA  COUNTY. 

Annual  report  of  the  Fund  Commissioners  of  Medina  county,  OhiOf 
for  the  year  1839.^ 

The  amount  of  the  surplus  revenue  fund  received  by  the 

board  in  1837 - $t9,0S9  « 

The  whole  of  said  sum  is  loaned  to  citizens  of  the  county,  on  in* 
terest  at  the  rate  of  7  per  cent,  per  annum. 

Amount  secured  by  niortgage  on  real  estate,  situated  in 

the  county "••   • $5,000  00 

Amount  secured  by  judgment  bonds  executed  by  three  or 
more  individuals 24,039  2t 
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Amount  loaned  in  the  several  townships,  as  follows: 

la   Norton • #1,800  00 

Copley 1,700  00 

Bath ififtd  74 

Richfield 1,760  00 

Wadsworth 2,169  48 

Sharon 1^00  00 

Granger 1,200  00 

Hinckley :•• 1,600  00 

Guilfbrd— 2,00t)  00 

Montville 1,400  00 

Medina • 2,300  00 

Brunswidc • •••••  1,600  00 

Westfield - 1,500  00 

'  Lafayette— • > 800  00 

York 1,200  00 

Liverpool 1,900  00 

Harrisville - 1,400  00 

Chatham 600  00 

Litchfield - 1,000  00 

29,059  22 

The  amount  of  interest  received  on  bonds,  from  January 

1,  1839,  to  January  1,  1840^ $2,032  8© 

The  amount  of  interest  received  on  loans  made  from 

above  sum  of  $2,032  80 ••••  66  30 

Total  anofuit  of  iatereflit  received 2,088  10 


Expenses  incurred  lA  the  management  of  said  fund,  for  1839,  as 
Ibllows: 

Paid  Clark  ds  Lowry,  for  advertising  and  blanks $9  00 

Wm.  Eyles,  Fund  Commissioner 16  00 

Theodore  Hammond,        "          •  18  00 

aufusVaughn,                 "         18  00 

Wm.  H.  Canfield,  for  services  as  agent  and  clerk  for 

commissioners  ••••* i. *...«.. 37  00 

T^tal  amount  of  eatpeate*.— *• — M  00 


JkfiMttttt  paid  this  day  lo  County  Treasuver  far  sdnni  par- 

|K)8es,  being  6  par  cent  on  $2S^9  S2«. ••««•.» #1»461  95 

9— DOC.  wo.  110. 
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Balance  remaining  in  handa  of  Fund  CommiaaionerSf  to 
be  funded  agreeable  to  the  act  of  the  General  Assembly, 
passed  March  19, 1838 $538  14 

2,088  10 


The  amount  which  has  been  collected  by  law  during  the 

past  year,  is •  $250  00 

Statement  of  fund  arising  from  surplus  interest,  funded  agreeable 
to  act  of  General  Assembly,  passed  March  19, 1838. 

Balance  of  interest  in  hands  of  commissioners,  January 

7, 1839 - $57%  83 

Amount  of  interest  received  on  said  sum  of  $672  83 34  36 

Balance  of  interest  received  up  to  January  1, 1840 538  14 

Total  amount  of  said  fund 1,145  33 


The  whole  of  said  fund  is  loaned  to  citizens  of  this  county,  secured 
by  mortgages  on  land  situated  in  said  county. 

We  hireby  certify  that  the  above  statement  is  correct. 
Given  under  our  hands,  this  10th  day  of  January,  1840. 

WM.  EYLES, 
RUFDS  VAUGHN, 
THEODORE  HAMMOND. 

Fund  CommiBiumen, 

I  certify  the  foregoing  to  be  a  correct  copy  of  the  original  report 

WM.  H.  CANFIELD, 
Clerk  of  Fund  C^*-»-"'»*'^-«*^ 


MIAMI  COUNTY. 

The  third  annual  statement  of  the  Fund  Commissioners  of  Uiium 
county. 

K    The  amount  received  from  the  State • $32,668  U 

t.    The  amount  paid  back  to  the  State,  (noneO 
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3.  The  amount  loaned  at  7  per  cent. $^,669  11 

4.  The  amount  loaned  the  corporation  of 

Troy $400  00 

The  amount  loaned  to  Miami  county 716  00 

The  amount  loaned  to  individuals 31,553  11 

The  amount  secured  by  mortgage  on  real  es- 
tate     $2,425  00 

The  amount  secured  by  other  adequate  se- 
curity    30,244  11 


$32,669  11 


The  amount  loaned  in  the  several  townships,  to  wit: 


Bethel  township $2,600  00 

Elizabeth 2,325  00 

Lost  Creek 1,250  00 

Brown 1,315  00 

Staunton 1,950  00 

Spring  Creek 1,950  00 

Monroe 900  00 

Concord 8,163  11 

Washington 6,850  00 

Union 2,950  00 

Newton 950  00 

Newbury 750  00 

Miami— 716  00 


32,669  11 


6.    The  amount  collected  by  suit  and  re-loaned $700  00 

6.  The  amount  now  in  suit 800  00 

7.  The  amount  of  interest  due  and  not  in  suit 273  00 

8.  The  amount  invested  in  stocks,  (none.) 

9.  The  annual  income  of  said  fund 2,286  85 

The  amount  paid  into  county  treasury,  for 

school  purposes $1,633  45 

Interest  re-loaned,  of  1839 35  41 

Amount  paid  into  county  treasury,  for 

county  purposes 288  00 

Amount  of  interest  due  and  unpaid 273  99 

The  interest  due  on  money  in  suit,  for 

1899 56  00 

2,28*  I . 
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|nteir09t  of  1838,  paid  in  1839,  and  paid  inlo  county  treas- 
ury for  county  purposes • ^107  38 

The  amount  of  interest  of  1837,  on  loan 100  00 

The  amount  of  interest  of  1838,  on  loan 370  00 

10.    The  expenses  incurred  by  Fund  Commissioners,  to  wit: 

To  Samuel  Pierce,  7  days  as  Fund  Ck>mmissioner ^14  00 

Bichard  Morrow,  8  days  as  Commissioner 16  00 

James  Fergus,  8  days  as  Commissioner 16  00 

Jacob  Knoop,  9  days  as  clerk  and  agent,  (1838) 12  00 

Jacob  Enoop,  14  days  as  clerk  and  agent,  (1839) 28  00 

86  00 

SAMUEL  PIERCE, 
JAMES  FERGUS, 
RICHARD  MORROW, 

Fund  Corns,  of  Miami  co, 
TaoT,  Janu&ry  18, 1840. 


MONROE  COUNTY. 

Report  of  the  Fund  Commissioners  of  Monroe  county,  Ohio,  of  the 
management  of  this  county^s  proportion  of  the  surplus  revenue,  to 
wit: 

Thfi  amount  received  from  the  State  of  Ohio $S0,97O  90 

The  amount  paid  ba^k,  (none.) 

The  whole  is  loaned  to  individuals  at  seven  per  cent,  payable  semi- 
annually in  advance. 

The  amount  secured  by  mortgage  on  real  estate $1,810  00 

The  amount  secured  by  other  adequate  security,  is* 19,160  90 
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Amount  loaned  in  Adams  township- f  1,780  00 

Belhel 684  00 

Centre 6,426  00 

Elk 200  00 

Enoch » 400  00 

Franklin 1,469  00 

Greene 1,100  00 

Jackson • 1,300  00 

Malaga  1,000  00 

Ohio 700  00 

Perry 400  00 

Sunsbury 1,430  00 

Salem 2,086  00 

Switzerland-  ^ 800  00 

Seneca 976  00 

Union 1,000  00 

Washington 100  00 

Wayne - 600  00 


Amount  in  the  hands  of  the  Fund  Commmissioners f  31  90 

Amount  collected  by  course  of  law,  (none.) 

Amount  in  suit  at  this  time  - *•••• 118  OO 

Amountof  interest  not  paid  and  due 827  00 

Amount  vested  in  stocks,  (none.) 

Amount  paid  T.  Mitchell,  Fund  Commissioner,  for  bis  ser* 

vices 20  00 

Isaac  A.  Brook,  for  same "...  20  00 

A.  Rucker,  for  same 20  00 

Jacob  Headbe,  as  acent  for  same  • 72  00 

For  advertising  and  printing ^ 8  00 

The  treasurer  for  school  purposes 1,048  64 

h  is  not  presumed  that  any  loss  will  be  sustained  on  account  of  the 
poblio  records  having  been  burned.  The  agent  having  removed  all, 
(with  one  exception,)  of  the  mongages,  after  their  being  recorded, 
and  having  also  a  number  of  titles  from  the  patent  down  to  said  mort- 
gages, in  his  possession,  it  is  believed  that  the  loans  made  on  persona) 
security  are  generally  safe.  A  few  cases  of  new  and  additional  se- 
curity are  demanded,  and  in  several  cases  has  been  taken. 
The  above  is  a  correct  report. 

ISAAC  A.  BROCK, 
THOS.  MITCHELL, 
AMBROSE  RUCKER, 

Fund  Corns,  of  Monroe  co. 
JiNUAaT20,  1840. 
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MONTGOMERY  COUNTY. 

Annual  report  of  the  Fund  Commissioners  of  Montgomery  county, 
Ohio,  made  agreeably  to  the  19th  section  of  the  act  entitled,  ^  an  act 
providing  for  the  distribution  and  investment  of  this  Staters  propor- 
tion of  the  surplus  revenue,^^  passed  March  28»  1837.  The  under- 
signedy  Fund  Commissioners  of  Montgomery  county,  make  the  follow- 
ing statement  of  said  fund  for  said  county,  for  thei  year  ending  Jan. 
1,  1840. 

Amount  received  from  State  treasury.  May,  1837 $45,756  99  0 

Interest  on  the  same  for  school  purposes,  at  5  per  cent. 

per  annum -     2,287  84  9 

Profits  on  same  for  county  purposes 884  24  1 

Total  interest  and  principal 48,929  08  0 

January  4, 1840.    Deduct  amount  paid  P.  Ball,  county 

treasurer — • 3,172  09  0 


Leaves  balance  loaned  and  invested 45,756  99  0 

Loam  and  LivestmentM. 

Amonnt  loaned  Montgomery  county,  on  its  faith,  at  5 

percent $3,056  99  0 

Amount  loaned  to  common  council  of  Dayton,  upon 

mortgage,  at  7  per  cent •• 350  00  0 

Amount  loaned  to  individuals,  upon  mortgage,  at  seven 

percent 39,350  00  0 

Amount  invested  in  Dayton  Bank  stock 3,000  00  0 

Total  loans  and  investments 45,756  99  0 

Amount  loaned  in  each  township,  is 

1.  Madison  township $1,700  00  0 

2.  Jefferson •  ••  1,600  00  0 

3.  Randolph 1,000  00  0 

4.  Wayne « 1,300  00  0 

5.  BuUer 3,100  00  0 

6.  Washington 500  00  0 

7.  Miami 2,000  00  0 

8.  Dayton 28,250  00  0 

Add  that  loaned  to  county,  common  council  and  bank 

stock 6,406  99  0 

Totol -..  45,756  99  0 
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AnmuU  heavu  of  smd  Fund. 

On  $39,700  00  upon  mortgage,  at  7  per  cent f  2,779  00  0 

3,066  99  to  tbe  county,  at  5  per  cent •••        152  84  9 

3,000  00  invested  in  Dayton  bank  stock,  at  8  per 
cent 240  24  1 

3,172  09  0 


Of  which  there  are  for  school  purposes $2,287  84  9 

fi)r  county  purposes 884  24  1 


3,172  09  0 


Annual  Expemes  qf  $aid  Fund. 


Fehruary,  1839.    B.  N.  ds  W.  Comly,  printing  exhibit,  dsc,     $8  00 

Dec    2 ,    1 839.    NathL  Wilson,  collecting  interest,  ^ 26  00 

Jan.    2,    1840     W.  J.  M^Kinney,  book  keeping,  clerk,  dsc.,      26  00 

68  00 


N.  B.    No  part  of  this  fund  has  been  paid  back  to  the  State,  none 
collected  by  course  of  law,  none  now  in  suit,  and  no  part  now  due. , 

ALEX.  GRIMES, 
NATHL.  WILSON, 
Fund  Corns,  of  MonigomiVfi  eo. 
January  4, 1840. 


MARION  COUNTY. 

(>fice  of  Fund  Commiotimiero^ 

In  pusuance  of  the  19th  section  of  the  act  entitled,  <<an  act  pro> 
Tiding  for  the  distribution  and  inrestment  of  this  State's  proportion 
of  th«  surplus  rerenue,^  passed  March  28,  1837,  the  commissioners 
make  out  and  publish  the  following  statement  of  the  funds  received 
^y  said  county,  to  wit: 
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Total  amount  received  ftbm  9tate>> »g#,760  54 


Amoudt  loaned  to  indiyidaals,  at  7  pet  cent.  iiHefB^t,  se- 
cured  by  mortgage - • $W,760  34 


Amount  loaned  to  Washington  township $925  00 

Scott 1,«00  00 

Grand  Prairie 1,200  00 

Salt  Rock «,00O  00 

Grand • 960  00 

Big  Island 900  00 

Marion - 6,610  54 

Claridon 1,276  00 

Canaan 1,526  00 

Morven • •• 1,100  00 

Kichland 726  00 

Pleasant • 300  00 

Green  Camp ••  160  00 

Montgomery *•* 700  0§ 

Gilead 1,500  00 

Total 20,760  34 


The  total  amount  of  Intetest  accruing  from  eaid  fund, 
and  paid  to  county  treasurer,  is $li*^  ^ 

ExpenditmreM. 

John  Shunk,  Commissioner $4  00 

C.  Merriroan,  "  '•  *  «> 

G.  4c  A.  Sprung,  printing - • ^  00 

NATHAN  PETERS, 
Fund  Cam.  and agmd ofOuloariU 

Hauon,  JanMory  18, 1840. 
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PIKE  COUNTY. 

PncBTON,  January  15, 1840. 

The  third  anDual  report  of  the  Fund  Commissioners  of  Pike 
oounty. 

In  accordance  with  the  19th  section  of  an  act  entitled,  ^^  an  act  for 
the  distribution  and  investment  of  this  Staters  proportion  of  the  sur- 
plus revenue,'^  passed  March  28,  1837,  we,  the  undersigned,  Fund 
Commissiorers,  report  as  follows: 

Amount   received  from  the  State $9,289  61 

Paid  back  to  the  State,  (none.) 

Loaned  at  7  per  cent,  interest 9,289  61 

Loaned  to  individuals 9,289  61 

Secured  by  mortgage  on  real  estate** 6,193  00 

Secured  by  mortgage  and  personal  security 1,693  00 

Secured  by  personal  security 2,403  61 

Loaned  in  Seal  township 3,243  00 

Loaned  in  Sunfish  township •••  1,693  00 

Loaned  in  Pee  Pee  township •*• 4,453  51 

Of  annual  income 650  26i  . 

Paid  into  the  county  treasury  for  school  purposes,  464  474 

Paid  into  the  county  treasury  for  county  purposes,  185  79 

In  suit,  (none.) 

Due  and  not  in  suit,  (none.) 

Invested  in  stocks,  (none.) 

Expenses  in  managing  said  fund 20  00 

Paid  David  Sharp  $2,  N.  K.  Clough  $4 6  00 

O.  J.  Phelps,  $4. 4  00 

Printer's  bill 2  00 

Extra  services  by  O.  J.  Phelps 10  00 

N.  K.  CLOUGH, 
DAVID  SHARP, 
O.  J.  PHELPS, 

Fund  Cammimaners. 


10— DOC.  NO.   no. 
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PREBLE  COUNTY. 

The  undersigned,  County  Fund  Commissioners  for  the  county  of 
Preble,  in  the  State  of  Ohio^  in  obedience  to  the  requisitions  of  the  law 
providing  for  the  distribution  and  investment  of  this  Staters  propor- 
tkui  of  the  surplus  revenue)  passed  March  28,  1837,  make  the  follow- 
ing  exhibit  of  this  oounty^s  proportion  of  said  fund: 

Amount  received  from  Treasurer  of  State,  April  26, 1837, 

in  bank  paper $20,297   13 

Amount  received  from  Treasurer  of  State,  November  6, 

1837,  in  bank  paper 2,898  66 

Amount  received  in  drafts  on  Cincinnati  banks,  &&,  of 

same  date 7,260  00 

Whole  amount  received  from  Treasurer  of  State 30,445  69 

Amount  loaned  to  the  commissioners  of  Preble  county, 

for  the  erection  of  jail,  at  7  percent $650  00 

Amount  loaned  to  individuals,  at  7  per  cent,  and  secured 
by  mortgages  on  real  estate  to  double  the  value  of  the 
loan 18,747  00 

Amount  loaned  to  individuals,  at  7  per  cent,  on  personal 
security 11,048  69 

Total  amount  of  loans 30,445  69 

Amount  loaned  in  Israel  township  -— • - * $2,400  00 

Dixon - - —  2,200  00 

Jackson •  1,250  00 

Jefferson 2,650  00 

Somers - 3^073  69 

Qaspar 2,900  00 

Washington •••.. 9^22  00 

Monroe - 1,060  00 

Gratis 1,400  00 

Lanier 2,200  00 

Twin 1,150  00 

Harrison 300  00 

Amount  loaned  to  county  commissioners 650  00 

30,445  69 
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Amount  of  loans  upoa  which  interest  is  due,  and  remains 

unpaid,  not  in  suit |t400  00 

Amount  of  interest  due  on  said  loans ,  14  00 

Total  amount  of  principal  and  interest *••••  414  OO 


Total  amount  of  interest  received  on  loans  at  7  per  cent, 
from  the  1st  Monday  in  January,  1839,  to  th3  Ist  Mon- 
day in  January,  1840,  and  paid  to  county  treasurer $2,117  20 

Expenses  incurred  in  managing  said  fund,  from  the  first  Monday 
in  January,  1839,  to  the  first  Monday  in  January,  1840: 

Amount  paid  James  Wilson,  for  5  days^  attendance  as  Fund 
Commissioner - • $10  00 

Amount  paid  JohnjF.  Ireland,  for  6  days^  attendance  as  Fund 
Commissioner • 12  00 

Amount  paid  Peter  Shideler,  for  6  days^  attendance  as  Fund 
Comnussioner • 12  00 

Amount  paid  S.  &  W.  B.  Tizzard,  for  printing  statement  of 
condition  of  said  fund,  7th  January,  1839,  and  first  notice 
to  borrowers 11  26 

Amount  paid  same,  for  printing  2d  notice  to  borrowers •        2  50 

47  76 


The  State  of  Ohioj  Preble  Counfyt  ss: 

We  do  hereby  certiff  that  the  foregoing  is  an  accurate  statement 

of  the  condition  of  this  counly^s  proportion  of  the  surplus  reyenue, 

on  the  first  Monday  in  January,  one  thousand  eight  hundred  and  forty. 

Given  under  our  hands,  as  County  Fund  Commissioners,  this  6th 

day  of  January,  A.  0.,  1840. 

JAMES  WILLSON, 
PETER  SHIDELER, 
JOHN  F.  IRELAND- 
Atteet^JosvFH  S.  Hawwns,  Agent. 
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PORTAGE  COUNTY. 

Annual  statement  of  the  Fund  Commissioners  of  Portage  county, 
for  the  year  ending  January  1, 1840. 

Amount  of  surplus  revenue  received  from  the  State 

Treasurer $53,8S8  74 


Amount  loaned  at  7  per  cent $«7,066  12 

Amountloanedate  percent 26,777  6t 

53,835  74 


Amount  loaned  to  individuals $27,066  12 

Amount  loaned  to  the  State 17,000  OQ 

Amount  loaned  to  the  county,  for  jail  purposes 9,777  62 

63,833  74 


Of  the  anK)unts  loaned,  the  sum  secured  to  us  hy  judg- 
ment bond  and  mortgage  on  real  estate,  is •  $27,056  12 

By  the  bond  of  the  commissioners  of  the  State  canal 

fond,  is 17,000  00 

The  amount  loaned  to  the  county,  is ' 9,777  62 


53,833  74 


The  amount  loaned  in  each  township,  is  as  follows: 


Aurora $«,400  00 

Atwater 6^  ^ 

Brimfield 600  00 

Boston 700  00 

Coventry •  400  00 

Deerfield 1,200  00 

Edinburg 1,300  00 

Franklin 200  00 

Freedom 500  00 

Hudson 1.B60  00 

Hiram  • 600  00 

Mantua 600  00 

Northampton ; 1^  00 
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Northfield ^400  00 

Nelson 500  00 

Portage... 1,800  00 

Palmyra 600  00 

Handolph 660  00 

KootstoMm 160  00 

fiaveDDa 3,360  00 

Suffield ,....  400  00 

Springfield 2,400  00 

Streetsborough 2,100  00 

Shalersville 300  00 

Tallmadge 2,100  00 

Twinsburg 1,400  00 

Windham 196  12 

Total 27,066  12 


The  income  of  said  fund,  for  the  past  year,  is  as  follows: 

Amount  of  interest  received  on  loans $2,480  67  7 

Anumnt  of  interest  due  from  the  State 1^220  00  0 

3,600  67  7 


Amount  paid  to  Frederick  Williams,  Treasurer^f  Pbr^ 

tage  county,  for  common  school  purposes •«j^2,691  68  7 

Amount  paid  to  Frederick  Williams,  Treasurer  of  Po«* 
tage  county,  for  county  purposes ^ 808  89  0 

3,600  67  7 


The  expenses  of  managing  said  fund  are  as  follows: 

Amount  paid  Henry  Chittenden,  for  8  days'  service- $16  00 

Amount  paid  Koyal  Taylor,  for  32  days'  service,  including 

clerk  service 64  00 

Amount  paid  Ephraim  L.  Williams,  for  10  days'  service 20  00 

Amount  paid  for  postage,  stationary  and  printing 8  88 

108  88 
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WO)  the  undersigned,  do  hereby  certify  that  the  foregoing  is  a  cor- 
rect iUtement  of  our  proceedings  as  Fund  Commissioners  of  Portage 
countyi  during  the  year  1899. 

HENRY  CHITTENDEN, 
EPHRAIM  L.  WILLIAMS, 

Ftmd  Corns,  of  Portage  co. 

FUIID  COMMISSIONBBS^  OfFICE,  PoRTAGB  Co.,  > 

JofMMiry  1, 1840.  ) 


PERRY  COUNTY. 

An  exhibit  of  the  state  of  the  surplus  revenue  fund  of  the  county 
of  Perry,  in  the  State  of  Ohio,  January  26, 1840. 

Amount  received  from  the  State,  May  16,  1837 f  17,192  !U^ 

Amount  received  from  the  State,  August  4, 1837  •••• 8^596  10 

Sum  total «5,788  30 


All  of  whidt  sum  la^kMuiad  to  individuals  at  the  rate  of  7  per  cent, 
per  annum  interest  thereon,  and  secured  by  mortgages  on  real  estate. 

Amount  loaned  in  each  township,  to  wit: 

Thorn $1,800  00 

Reading 8,061  30 

Pike * 4,996  00 

Clayton 2,310  00 

Harrison •  1,000  00 

Bearfield 896  00 

Monroe..- - 992  00 

Saltiidc - 1,676  00 

Monday  Creek.- 360  00 

Jaekson t,880  00 

The  amount  collected  by  course  of  law •• $300  00 

The  amount  for  which  judgments  have  been  obtained,  and 

yet  remaining  unsatisfi^  ••• 200  00 

The  amowitof  interest  received ♦ -••'  1,606  07 


Digitized  by  CjOOQ IC 


[Doc.No.  lia]  f» 

The  amount  paid  into  oouDty  treasurj*-*— ••••^- $1|3^  00 

F^d  for  services  as  Fund  Commisaioaers: 

To  John  Neil 12  00 

To  Wm.  H.  Herron 10  00 

To  Thomas  Wright 12  00 

To  L  Pepper,  for  printing 6  00 

Paid  to  Josiah  Lovell,  for  his  services  as  agent  for  said 

commissioners 100  00 

Total  of  expenses  and  amount  paid  into  county  treasury,     1,606  07 

Amount  of  iaterest  due  and  not  paid $298  89 

We,  the  undersigned,  County  Fund  Commissioners  for  the  county 
of  Perry,  in  the  State  of  Ohio,  do  hereby  certify  that  the  foregoing 
exhibit  is  a  true  statement  of  the  surplus  revenue  fund  of  said  county^ 
up  to  this  date. 

WM.  H.  HERRON,  [l.  s.] 
JOHN  NEIL,  [l.  8.] 
THOMAS  WRIGHT,  [ub.] 
Jamvart  26, 1840. 


PUTNAM  COUNTY. 

Annual  statement  of  the  Fund  Commissioners  of  Putnam  county, 
Ohio,  of  the  fund  received  by  said  county  from  the  Treasurer  of  State, 
in  conformky  with  the  act  providing  for  the  distribution  of  the  State's 
proportion  oi  the  surplus  revenue. 

Amount  received  from  the  State $4,211  00 

Amount  of  said  fund  loaned  to  individuals  at  an  interest  of 

.  6i  per  cent,  all  secured  by  mortgage  on  real  estate 4,21  TOO 

Amount  loaned  May  16,  1837,  (none.^ 
Amount  loaned  July  10, 1837,  (none.) 


Digitized  by  CjOOQIC 


80  [Doc  No.  IIO.] 

Amoont  loaned  in  Union^ township  - $1,858  66 

Liberty «00  00 

Ottawa - - 907  84 

Blanchard 200  00 

Greensburg- - ^^  ^ 

Monroe 100  00 

Sugar  Creek 450  00 

4,211  00 
Annual  inoome  of  said  fund $^^  71 

The  expenses  incurred  in  managing  said  fund,  are  as  follows: 

Printer's  bill |6  00 

Postage  and  stationary *  18 

Amount  paid  Christian  Huber,  for  services  as  Fund  Com- 
missioner   ' • 4  00 

Amount  paid  William  Scott,  for  same • 4  00 

Amount  paid  James  D.  Wamsley,  for  same 4  00 

Amount  paid  W.  Risley,  agent 4  00 

UlS 

CHRISTIAN  HUBER, 
WILLIAM  SCOTT, 
JAS.  D.  WAMSLEY, 

Fund  Cimmuwrnsn* 
JaxuasyBj  1840. 


RICHLAND  COUNTY. 
Ftmd  Commissioner^  ReporL 

Auditor's  Office,  January  4, 1840. 

The  Fund  Commissioners  of  Richland  county,  Ohio,  in  complian« 
with  the  duties  assigned  them  by  law,  submit  the  following  report » 
their  proceedings  in  regard  to  said  county's  proportion  of  the  surplus 
reyenue,  for  the  year  ending  January  1,  A.  D^  1840. 
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The  innount  of  said  fund  received  from  the  Treasurer 

of  State »- ..• : 1^65,262  61 

Tlie  whole  amount  of  said  fund  loaned  to  individuals^  all  of  which 
is  secured  hy  mortgage  on  real  estate. 

The  following  dre  the  amounts  loaned  in  the  different  townships  of 
«aid  countjf  yiz; 

Madisqn •-  $9,806  II 

Monroe— —r n v» 1,000  00 

Auhurn  ., 1,726  00 

Sharon - 2,160  00 

Sandusky 3^88  00 

Springfield • 3,160  00 

Montgproery/-- 3,900  00 

Franklin 1,200  00 

Vernon  - 4,660  00 

Orange 2,660  00 

Jefferson 5 1,391  00 

Clear  Creek 1,860  00 

Washington -- 1,060  00 

Hanover  ••* ^ 2,960  00 

Bloominggrove 1,660  00 

Congress 1,760  00 

Greene 2,006  00 

Milton • 3,070  00 

Mifflin • ' 460  00 

Plymouth r ^ 1,467  60 

Bfoomfield .' 600  00 

Vermillion 400  00 

Troy :.- 400  00 

Worthington  •• 000  00 

Total  amount » 63,262  61 


The  amount  in  suit • $1,100  00 

The  amount  due  and  not  in  suit****** 6,900  00 

Annual  income  of  said  fund 3,727  68 

The  amount  of  expenses  incurred  in  the  managemaotof  said  fund: 

To  cash  paid  Qounty  Recorder,  for  recording  mortgages $12  00 

Cash  paid  John  M^wdith.  for  printing* v**^ 21  00 

Fund  Commissioners^  fees : 

D.  Campbell,  Esq. 52  00 

11 — noc.MO.  110, 
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Joshua  CaonoD,  Esq.*' 48  00 

John  E^etmedy^  Esq. ^ 48  00 

Expenses  for  statiooary '  .«..*•  ..^ %  00 

182  00 


The  oett  amount  of  income  of  said  fund,  for  the  year  end- 
ing January  1,  1840 .'• fSf545  68 

We  eertify  the  foregoing  to  be  a  true  report;  as  we  verily  believe. 

Given  under  our  hands,  date  above 

JOSHUA  CANNON, 
DANIEL  CAMPBELL, 
JOHN  KENNEDY, 

Surplus  Fund  CommistumerM. 


SCIOTO  COUNTY. 

A  statement  of  Scioto  county^s  proportion  of  the  surpTns  revenue, 
received  by  the  County  Fund  Commissioners  of  said  county;  also,  of 
the  interest  received  thereon*  the  expenses  incurred  in  maoaging  said 
fund,  and  amount  paid  over  to  the  county  Treasurer  of  said  county, 
viz: 

1837.    May  15,  by  amount  received  of  State  Treasurer-  f7,720  21 
Aug.  21,  by  amount  received  of  State  Treasurer-     3,860  10 

Total 11,580  31 

All  of  which  they  have  loaned  as  follows,  viz 

Loaned  to  Scioto  eounly,  to  aid  in  erecting  public  buildings 

at  6  per  cent,  per  annum $8,979  88 

lioaned  to  individuals,  the  payment  of  which  is  secured  by 

mortgages  on  i  eal  estate,  at  7  per  cent,  per  annum***— •     2,6Q0  43 

Total - 11,580  31 
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The  whole  amount  of  surplus  revenue  loaned  to  individuals  is  with- 
in the  township  of  Wayne,  in  the  county  of  Scioto,  except  one»  who 
now  resides  in  Washington  township,  in  said  county. 

Amoant  of  interest  received  on  surplus  revenue: 

By  amount  of  Scioto  county,  up  to  Fehruary  21, 1840,  on 

f  1,860  10,  and  to  May  22,  on  $7,119  78.-. •• •68S  79  3 

By  amount  of  individuals,  on  $2,600  43 162  04  0 

Total. ^ 720  83  8 


Ezpenees  ineurred  m  managing  said  fund,  viz: 

Cash  paid  E.  Hamilton,  for  publishing  statement  for  1839,  $5  00  0 

Peter  Noel,  Fund  Commissieoer  •*.•'-.*•  ^*  *<:••.  2  00  0 

Wm.  Jackson,                «< 4  00  0 

Wm.  Salter,                   <*            ^..^..*.,..  2  00  0 

M.  Gregory, Secretary *••• ....*•*.—  •  >    8  00  0 

County  Treasurer  • —.•  699  83  3 

720  83  3 


Siaie  of  OUojSdao  Caimtfj  9$: 

We,  the  undersigned,  County  Fund  Commissioners  for  said  county, 
do  certify  the-foregomg  to  bo  a  corrbet  statement  of  the  interest  re- 
ceived on  surplus  revenue,  for  the  year  ending  January  6, 1840;  also^ 
of  the  expenses  incurred  in  managing  said  fund. 

WM.  JACKSON, 
P£TER  NOEL, 
WM.  SALTER 
Cmmty  Ftmd  CommissUmers. 

I  do  certify  the  foregoing  to  be  a  true  copy. 

M.  GRBQOAY,  4if<f Oor  S.  O. 


AiJDiToa^s  Office,  Portsmouth,  ) 
Janmriflj  1840.  ) 
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STARK  COUNTY. 

Statement  dhowiog  the  oondition  of  the  surplus  revenue  belonging 
to  Stark  county,  Ohio,  for  the  year  ending  December  31, 1839,  agreea- 
bly to  the  act  entitled,  ♦^an  act  providing  for  the  distribution  and  in- 
yettmeat  of  this  State's  proportion  of  the  surplus  revenue,"  passed 
Marcl^  28,  1837- 


Amount  received  from  theState* 


$63,421  06 


Amount  loaned  at  6  per  c6al** 
Amount  loaned  at  7  per  cent 


Total  amount  loaned- 
Amduttt  not  leaned • - 


$6,000  00 
48,271  00 

63,271  00 


$150  Qg 


-  MThicli  said  sum  of  $53^71  00  was  loaned  as  follows: 


Amount  loaned  to  corporations- 
Amount  loaned  to  Stark  county* 
Amount  loaned  to  individuals***- 


«il.k»»V««  •«•' 


Tetal  amount  kMOied  • 


$74^00 

bflO^  00 

47,526  00 

63,271  00 


Amount  of  said  sum  s^ctlred  by  mortgage  on  real  estate* 
Amount  secured  by  other  adequate  security 


$48,271  00 
6,000  00 


Total  sunf  adequately  secured 53,271  00 


The  amount  loaned  in  each  township,  is  as  follows: 


Paris  township* 
Washington—* 

Lexington 

Marlborough**- 
Nimishillen  *••• 

Osnaburg 

Sandy —  • 

Pike 

Canton 

Plain 


•  fe*V.B^*«5*..*V*.. 


$4,000  00 
750  00 

1,400  00 
600  00 
200  00 

3,025  (K) 
200  00 
300  00 

6,300  00 

2,660  00 
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Lake - $2,360  00 

Greene-— V ; 2,900  00 

Jackson • 6,626  00 

Perry  — — 7,796  00 

Bethlehem 3,060  00 

Sugar  Creek ^ 1 1,500  00 

Tuscarawas  •••• y • 3P0  00 

Lawrence • » 3,676  00 

Franklin • •...• 1,160  00 

Amount  loaned  to  Stark  county  6,000  00 


63,271  00 


Amount  now  in  suit - $1,600  00 

Amount  collected  by  suit 950  oo 

Amount  inrested  in  .stock,  (none.) 

The  amount  of  the  annual  income  of  said  fund,  for  the  year  1839, 
18  as  follows: 

Amount  received  from  Stark  county * $300  00 

from  corporations^-^ •••••••••»-«'***r*.*—;..  62  22 

from  individuals 3,312  86 


Total  income  of  said  fond  for  1839vA-«..-—A.......     3,666  07 

Of  which  income  there  is  appropriated  to  .schopls-—-MM  $^671  06 
"  **  to  the  county.......         994  02 

'  ,  3,6^6  !07 


The  expense-incurred  in  the  management  of  said  fond,  ibr  the  past 
year,  is  as  follows:  ;'  I 

Amount  paid  Nicholtls  StUotp,  Comtnissioneri^fees.**.. .'*.*•.  $18  00 

Peter  Stimmel,               "                   ...-.  10  00 

JohaSorrick,             '     «                   u.,»-.^...  10  06 

Arnold  Lynch,  recording .♦ 6  94 

W.  <&  G.  Dunbur,  jr.,  printing.* - -  8  00 

Wm.  Dunbar,  stationary :  2^60 

Daniel  Gotshall,  clerk 60  00 

Total  excuses  in  1889<r.«* «..».«. 4v..aw^^'«.*  /104  44 
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Fund  Commissioners^  Officb,  StAUK  Co., 
Canton,  December  31, 1839. 

We,  the  undersigned,  Fund  Comrmssiohers  of  said  coanty,  do  here- 
by certify  that  the  fore^ing  statement  is  a  correct  and  ifoe  exhibitioa 
of  the  manageifnent  and  condition  of  said  county^s  proportioa  of  the 
surplus  revenue,  for  the  year  ending  December  3U 1839. 

PETER  STfMWEL, 
JOHN  SORRICK, 
NICHOLAS  STUMP, 

Fund  Commismmen. 
Attest— D.  OoTSHALL,  Qlerk. 


SHELBY  COUNTY. 

Report  of  the  hoard  of  Cowiiy  Fund  CommiMii&ners  for  SheUfcmi^* 

* 
The  board  of  County  Fund  Commiitoioners  for  Shelby  oountj^OhfO 
hi  obedience  to  the  requisitions  of  an  act  providing  for  the  istriba- 
tion  and  inrestment  of  this  Staters  proportion  of  the  surphis  revenw, 
passed  March  28, 1837,  make  the  following  report  for  the  yeartodiog 
becember  31, 1839,  to  witi 

First — That  the  whole  amount  of  surpUis  revenue  re- 
ceived from  the  State,  being  the  Ist,  fd  and  3d  instal* 
menu  received  in  1837,  is $lft^l  tt  S 

Second — That  nothing  has  been  paid  bade  to  the  Stale. 

Third — That  the  whole  amount  reoeiyed  has  been 
loaned  to  individuals  at  the  rate  of  7  per  cent,  per 
annual,  and  that  theiunount  secured  by  mortgages 
of  real  estate,  is ..- $8,087  ti  6 

And  the  amount  secured  by  other  adequate  sepurity,  is     4,150  00  0 

Fourth-^That  the  amount  loaned  in  each  township,  is  as  follows, 
to  wit: 

Clinton. —  $6,600  00  0 

Washington .•...« -"•'  ^ ^.<.....         ISOCQQ 

Orange .— • • - 100  00  0    - 

Ferry - 576  00  0 
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Dinsmoor ••  $660  00  0 

Franklin 760  00  0 

Turtle  Creek -  -. • 260  00  0 

Loramie * 337  22  6 

Grceqe .100  00  0 

Salem • ^ h9U  00  0 

Jackson : -U 200  00  0 

Fi(lh — That  po  collection  has  been  made  by  course  of  law. 
Sixth^That  suit  bas  beeil  commenced  to  enforce  the  coU 

lection  of •• fl60  00  0 

Seventh — That  the  amount  due  and  not  in  suit,  rs***^.******-**    850  00  0 

Eighth— That  nothing  is  icfvested  in  stocks. 

Ninth — That  the  amount  of  interest  or  income  received 

in  the  year  ending  December  81,  1839,  was 800 .79  0 

Tenth— That  the  expenses  incurred  inthe  management  of  the  said 
fund,  were  as  foll9WS,  to  wit: 

AmoQQt  paid  W.  R.  Barrington,  editor  of  the  Piqua  Courier, 

for  publishing  Fund  Commissioners^  report  for  1838 $6  00 

Amount  paid  A.  K.  Hathaway,  fbr  his  services  as.  a  Fund 

Commissioner •••  ••. • 8  00 

James  G.  Guthrie,  for  same 6  00 

8.  M'Cullough,  for  same —.•  8  00 

S.MX3ullou^h, as  clerk • /....  7  00 

ThomasSmith,  for  blanks*' - 1  26 

36  26 

Nettincome- • 764  64 

Deduct  for  8chool  purposes  five  per  cent,  on  whole  amount  of 

surplus  revenue  received • 611  86 

Nett  amount  to  he  invested  under  the  provisions  of  an  «ct 
declaratory  and  amendatory  to  the  act  hereinbefore  re- 
cited, passed  March  19, 1838  • •  .     162  68 


FUHO  COMBUSSIONSRS^  OfFldS,  SlPH BY, 

January  le J 1840. 

We,  the  County  Fond  Commissioners  of  Shelby  county,  Ohio,  do 
hereby  certify  that  the  foregoing  report  is  a  corfect  statement  of  said 
fund. 

A.  K.  HATHAWAY, 
JAMEiS  6.  GUTHRIE, 
SAMUEL  M>CUU;«0U6U, 
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SENECA  COUNTY. 

An  exhibit  of  the  amount  of  surplus  revenue,  showing  the  wnoant 
received  fiorri  the  State,  and  loaned  to  the  several  townships  in  Seneca 
county,  Ohio.      ^ 

First— The  amount  received  from  the  Slate •;•"  ^MH^ 

8eoond«^The  amount  paid  back,  (none.) 
Third— $23,817  64  at  7  per  cent. 

Fourth— The  amount  loaned  to  each  township,  to  wit: 
Loaned  to  Adams  township — IJJJJJ 

Loudon ' ' ••— 1  fino  00 

^^Z^ , ifioo  00 

^'f"> 1718  00 

Thornpwn :*;... 1,876  18 

Big  Spring ••;•••;;•••••;     Ig  JJ 

JacksoU'-^ • — 


Fiftb-Amount  that  has  been  collected  by  law,  (none.)  ^  ^ 

Sixth— Attioum  insuitp.-. ; •;• C f^^  qq  q 

Seventh— Amount  due  and  not  m  suit • *f 

Eighth— Amount  invested  in  stocks,  (none.)  i  652  22  7 

Ninth- Annual  income  of  said  fund • *> 

Tenth— Expensesincurred  in  the  management  of  said  fund: 

Paid  Lorenzo  Abbott,  Fund  Commissioner -  rj  ^ 

JohnLutz,               "                "*          '•'* *\V.  4  00 

John  Terry;           "               ^          il'^C 4  00 

Andrew  Moore,      *^                           **"" ^^  40  00 

Levi  Davis,  agent 5  00 

p  Griswold,  printer ........•• •• 
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We  certify  the  foregoing  to  be  a  correct  statement  of  the  manage- 
4EiieDt  of  said  fund,  for  the  year  1839. 

LORENZO  ABBOTT, 
ANDREW  MOORE, 

Fund  Corns,  of  Seneca  co. 
TuvD  Commissioners'  Office,  } 
January  7,  A.  D.,  1 840.    \ 


TUSCARAWAS  COUNTY. 

7b  the  Auditor  of  the  State  of  Ohio: 

Snt: — Below  you  have  a  statement  of  Tuscarawas  county's  propor- 
tion of  the  surplus  revenue,  for  the  year  ending  January  6, 1840,  viz: 

Amount  received  from  the  State • $29,022  38 

Amount  loaned  to  New  Philadelphia  Lateral  Canal  Com- 

pany,.on  mortgage  of  canal,  at  6  per  cent $20,000  00 

Amount  loaned  to  individuals,  on  mortgage  security,  at  7 

per  cent • , 3,460  00 

Amount  loaned  to  individuals,  on  other  adequate  security,  * 

at  7  percent....' 3,400  00 

Amount  loaned  on  mortgage  and  personal  security,  at  7 

percent 2,172  38 

29,022  38 

Loaned  in  Goshen  township,  (N.  P.  Lat  0.  Ca)  $20,000 

Goshen  township,  individuals 700 

$20,700  00 

Warwick 1,600  00 

Mill 300  00 

Washington 600  00 

Perry - 800  00 

Dover— • • 4,772  38 

Union •••••  300  00 

Wayne 160  00 

29,022  98 
It— poe.  ifo.  110. 
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CpUvtwl  w  i^nm^ • ^goo  oo 

Expens 


B.  M.  4tb^rtoi^Ca«m'i4mBpr $8  oo 

B.  M.  Alherton,  agent r-? 20  00 

S.  Brainard,  Commissioner 8  00 

John  Minnick,  Commissioner 8  00 

J.  Patricki  printer • 3  00 


67  00 


Whole  income  of  fund $1^948_91 


Of  which  6  per  cent,  applied  to  school  purposes $1,461  11  8 

Expenses  as  above •; 67  00  0 

For  internal  improvement,  per  law  of  March  19, 1838, 

invested  in  mortgage —  440  79  2 

1,948  91  0 


Internal  improyen^cffit  fiu^  iOTQstiedi  ia  mpc^a^  at  7 

PVi  Wrt"  P®^  ^A'i*'?^*  ?w>UV?X  *^9  V?^ $487  59  i 

Interest  on]  sai^,  (px,  1  y Wfi  M<te*  ^  ^pmJ>^  fpr  1 8^0,       $39  73  0 
49(^  %ocrtn^  etH  Jwuwyji  1840 440  79  1 

471  62  2 


'BslaVialefaal  improvement  fund,  6th  January,  1840— •     $909  11  2 

By  order  o^  tjhe  board  of  FufiA  Oinpnussiopers, 

R  M.  ATHERTON,  JgttU. 
J4«ti^27,194Q, 
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UNiortf  dOtJNtY. 

The  Fund  Coraanssioners  af  Union  county  present  the  following  as 
their  exhibit  of  the  state  of  the  surplus  revenue  in  said  county,  for 
the  year  efi^ibg  January  6, 1840,  in  accordance  with  the  State's  act 
regulating  said  fund. 

Keceived  from  State,  June  10, 1837  — $8,733  661 


Whole  amount  loaned  to  individuals  on  the  13th  day  of  June,  A.  D., 
1837,  and  it  is  all  secured  by  personal  security,  except  $100,  whiclf 
is  secured  by  mortgage  on  unincumbered  real  estate,  and  all  at  seven 
per  cent. 

The  amount  loaned  in  tfa6  di^rdnf  toWdships,  is  as  follows: 

Union  township $1,700  00 

Darby - 806  76 

Jerome 360  00 

Mill  Creek • 76  00 

Paris .' «,»01  6M 

Allen- 626  00 

Libetly 1,660  Oa 

Leesburg 560  00 

Dover 90  00 

Claibourn 800  00 

York 686  26 

Washington 

Jackson 100  00 

8,733  661 


Amount  due  and  not  in  suit #fOO  00  0 

Annual  income  of  saiid  fund —  611  36'  Or 

Incbitie  of  said  futt^  the  present  year 606  0&  4^. 

Five  per  cent.,  whole  amount  for  school  purposes 436  68  3 

Erjy^lM  of  the  past  year: 

ttiltfs:nl  B.  Trwin,  James  Herd,  and  John  P.  Brookins,  Com- 

mfesfoners,  for  five  days'  each,  at  $2  per  day $30  00 

Jatnftsf  H;  Gill,  clerk  for  the  board,  for  services 7  00 

Stephen' M'Lain,  for  printing 6  00 


Digitized  by  CjOOQIC 


93  [  Doc  No.  110.  ] 

It  is  hereby  certified  that  the  above  exhibit  contaios  a  correct  state- 
ment of  that  portion  of  the  surplus  revenue  received  in  Union  county. 

WM.  B.  IRWIN, 
JOHN  P.  BROOKINS. 
JAMES  HERD, 

Commissumo's* 


WARREN  COUNTY. 

Fund  Commissioners^  Office,  Wabbbk  Co^ 
Lebanon^  February  3,  1840. 

Pursuant  to  the  19th  section  of  an  act  of  the  Greneral  Assemb/y  of 
the  State  of  Ohio,  passed  March  28, 1837,  entitled,  <'an  act  \o  proride 
for  the  distribution  and  investment  of  the  Staters  proportion  of  the 
surplus  revenue,'^  the  County  Fund  Commissioners  make  the  follow- 
ing exhibit  for  the  year  ending  January  1,  1840,  viz: 

Amount  received  of  State  Treasurer,  May  27, 1837,  Ist 

and  2d  instalments $24,666  87 

Amount  received  of  State  Treasurer,  July  1,  1837,3d 

instalment 12,332  68 


36,998  05 


Amount  loaned  to  the  several  townships*  May  27,  1837,  at  7  per 
cent.,  and  remaining  in  the  same  hands,  the  interest  paid  and  the  prin- 
cipal not  demanded. 

In  Clear  Creek  township,  on^  real  estate  security $3,650  00 

Franklin            "                «                «             6,700  00 

Deerfield            «               «               "             2,000  00 

Deerfield            ^       good  personal    <<             ^  400  00 

Turtle  Creek     «       real  estate         "             7,916  37 

Wayne              **               *•               •*             2,900  00 
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In  Salem  township,  on  real  estate  security $600  00 

Hamilton     «  "  <«        1,800  00 

Washington  **  **        •—         300  00 

24,665  37 
Amount  loaned  State  Canal  Fund  Commissioners,  July  1, 

1837,  at  6  per  cent 12,332  68 

36,998  05 


Amount  interest  paid  into  the  county  treasury,  for  school  purposes, 
for  the  year  ending  January  1,  1840,  and  by  the  county  treasurer 
paid  into  the  State  treasury,  viz: 

Five  per  cent,  on  $36,998  05- $1,849  92  t 

Amount  of  interest  paid  into  county  treasury,  for  county  purposest 
viz: 

Two  per  cent,  on  $24,665  37,  loaned  to  individuals $493  30  7 

One  per  cent,  on  $12,332  68,  loaned  to  State  C.  F.  Com.,    123  32  7 

^      616  63  4 
Deduct  expenses — 

George  Harlan,  Commissioners^  fees $4  00 

Benj.  Blackburn  ^  6  00 

Otho  Evans  **  4  00 

AUen  Wright,  clerk 36  00 

50  00  0 

566  63  4 


I  certify  that  the  foregoing  is  a  correct  statement  of  the  situation  of 
Warren  county^s  proportion  of  the  surplus  revenue,  for  the  year  end' 
ing  January  1, 1840. 

By  order  of  the  board, 

ALLEN  WKIGHT,  Clerk. 
Fbbbuaby  3, 1840. 
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WASHINGTON  COUNTY. 
The  caunUf  qf  WashiMgUm,  Fund  CommMamtn?  R$pon. 

PtHPfluaiit  to  an  act  of  the  General  Assembly  of  the  State  of  Ohio, 
pa«od  March  28,  1837,  providing  for  the  distribution  of  this  State's 
proportion  of  the  surplus  revenue,  and  the  act  amendatory  thereto, 
passed  March  19,  1838,  the  Fund  Commissioners  of  Washington 
county  do  roak»  their  annual  statttinaDt  of  tlie  tsM  finid,  b»  Mows, 
viz: 

The  original  amount  received  as  this  oouvi^u  proportion  tf  tin 
said  surplus  revenue,  was,  and  remains  twenty-one  thousand  seven 
hundred  ninety-two  dollars  and  eighty*tfarae  cents,  which  eotim  smn 
was  loaned  to  the  Bank  of  Marietta,  at  the  rate  of  interest  of  six  per 
cent,  per  annum. 

Application  having  been  made  by  turnpike  companies,  for  loaas 
from  this  fund,  the  board  of  Fund  Commissioners  being  willing  to  ac- 
commodate those  companies^  and  founding  their  action  in  the  matter^ 
however,  upon  the  provisions  and  the  authority  granted  them  by  tiw 
act  aforesaid,  and  the  consent  of  the  Bank  of  Marietta,  she  relinquidh 
ing  her  right  to  retain  so  much  of  said  loan  as  applied  for  by  mid 
turnpike  companies,  proceeded  to  loan  to  the  said  oooipaMei^'Ss  Al- 
lows: 

Aug.  1,  1839.    -To  the  Marietta  and  Newport  turnpike 

road  and  bridge  company- «..  ^000  (tf 

Sept.  1,  1839.    To  N.  Ward  and  others,  in  behalf  and  for 

the  use  of  the  Muskingum  Valley  turnpike  company,     2,500  00 

Dec  4.  To  the  Harmar  and  Lancaster  turnpike  com- 
pany       1,000  00 

Total  axnount  loaned  to  turnpike  companies**  ••*••••     8,500  00 
BBnainder  stilL  retained  by  th»  Bank  of  MarieCta^ 13,t92  89 

>^    ■ 
81,792  8S 

The  amount  of  interest  on  the  entire  sum  of  $21,792  83, 

.  for  the  past  year,  is $1)307  66  9 

'  -  ■         ■  — 

Of  which  the  following  disposition  has  been  made,  viz: 

Five  per  cent,  on  $21,792  83  has  been  paid  into  the 
State  treasury  for  the  use  of  schools $1,089  61  I 
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ElxpoDses  paid  CommisssioDers  for  services,  6ui,f  viz: 

John  D.  ChaiUberlainy  Fund  Commissioner,  3 

days,  at  f  2  per  day $6  00  0 

Daniel  H.  Buell,  Fund  Commissioner,  2  days, 

at  $2  per  day 4  00  0 

James  M.  Booth,  clerk  to  Commissioners,  1 

day,  at  $2  per  day 2  00  0 

Stationary 1  12  6 

Publishing  annual  reports,  1837  and  1838 8  28  0 

Nett  amount  paid  into  county  treasury 196  52  3 

217  92  8 


1,307  56  9 


We  do  certify  that  the  foregoing  is  a  true  statement. 

Signed,  J.  D.  CHAMBBBLAIN, 

D.  H.  BUELL, 
Fund  Corns,  of  Washington  co, 

^  The  foregoing  is  a  true  copy  of  the  statement  prepared  for  pubhca* 
tkm  by  said  Fund  Commissioners. 

Attest— Jas.  M.  Booth,  Auditor  and  Clerk  to  Corns. 
Janvabt  3, 1840. 
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SPECIAI,  REPORT 


OV  THK 


BOARD  OF  BANIL  COMMISSIONERS, 

RELATIVE  TO  THEIR  EXPENSES,  &c 
HarA  17,  1840. 
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